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Va.,  138;  Aquia  Creek,  va  ,  139;  Nominl  Creek,  Va.,  140 ;  Lower  Machodoc  Creek, 
Va.,  Patnxent  River,  Md.,  141;  l^ppahannock  River,  va.,  142;  Urbana  Creek, 
Va.,  York  River,  Va.,  143;  Mattaponi  River,  Va.,  144;  Pamunkey  River,  Va., 
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Harbor  of  Norfolk  and  its  approaches,  Va.,  146;  approach  to  Norfolk  Harbor  and 
the  United  States  (Norfolk)  navy-yard,  between  Lambert  Point  and  Fort  Norfolk, 
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Va.,  149;  inland  water  route  from  Norfolk,  Va.,  to  Albemarle  Sound,  N.  C,  through 
Currituck  Sound,  151;  Jforth  Landing  River,  Va.,  and  N.  C,  removing  sunken 
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Augusta,  Ga.,  Darien  Harbor,  Ga.,  177;  Altamaha  River,  Ga.,178;  Oconee  River, 
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Apalachicola  Bay^  Fla.,  196;  Apalachicola  River,  the  Cut-off,  and  Lower  Chipola 
River,  Fla.,  197;  Flint  River,  Ga.,  198;  Chattahoochee  River,  Ga.  and  Ala.,  200; 
Choctawhatchee  River,  Fla.  and  Ala.,  202;  harbor  at  Pensacola,  Fla.,  203;  Escam- 
bia and  Conecuh  rivers,  Fla.  and  Ala.,  204;  Alabama  River,  Ala.,  205;  Coosa  River, 
Ga.  and  Ala.,  206;  operating  and  care  of  canals  and  other  works  of  navigation  on 
Coosa  River,  Ga.  and  Ala.,  208 ;  Gahaba  River,  Ala.,  209. 
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Miss.,  214;  Pascagoula  River,  Miss.,  Chickasahay  River,  Miss.,  215;  Leaf  River, 
Miss.,  harbor  at  Biloxi,  Miss.,  216;  Pearl  River  below  Jackson,  Miss.,  Pearl  River 
between  Carthage  and  .Jackson,  Miss.,  217;  Pearl  River  between  Edinburg  and 
Carthage,  Miss.,  Bogue  Chitto,  La.,  218;  removing  sunken  vessels  or  craft  obstruct- 
ing or  endangering  navigation,  219. 

In  the  charge  of  Maj.  James  B.  Quinn,  Corps  of  Engineers — 

Inspection  of  the  improvement  of  the  South  Pass  of  the  Mississippi  River,  219;  Ohe- 
fuucte  River  and  Bogue  Falia',  La.,  220;  Tickfaw  River  and  its  tributaries,  La., 
221 ;  Amite  River  and  Bayou  Manchac,  La.,  222;  Bayou  Lafourche,  La.,  Bayou  Ter- 
rebonne, La.,  223;  Bayou  Plaquemine,  Grand  River,  and  Pigeon  bayous,  La.,  224; 
Bayou  Conrtableau,  La.,  225;  Bayou  Teche,  L».,  226;  channel,  bay,  and  passes  of 
Bayou  Vermillion,  La.,  Mermentau  River  and  tributaries,  La.,  227;  month  and 
passes  of  Calcasieu  River,  La.,  228;  harbor  at  Sabine  Pass,  Tex.,  230;  Sabine  River, 
Tex.,  231;  Neches  River,  Tex.,  removing  sunken  vessels  or  craft  obstructing  or 
endangering  navigation,  232. 

In  the  charge  of  Capt.  John  Millis,  Corps  of  Engineers— 
Securing  mouth  of  Bayou  Plaquemine,  La.,  from  further  caving.  232. 

In  the  charge  of  Ma.t.  A.  M.  Miller,  Corps  of  Engineers— 

Entrance  to  Galveston  Harbor,  Tex.,  233;  ship  channel  in  Galveston  Bay,  Tex.,  234; 
channel  in  West  Galveston  Bay,  Tex.,  Trinity  River,  Tex.,  235 ;  Cedar  Bayou,  Tex., 
236;  Buflalo  Bayou,  Tex.,  harbor  at  Brazos  Santiago,  Tex.,  237. 

WESTERN  RIVERS. 

In  the  charge  op  Cai>t.  J.  H.  Willard,  Corps  of  Engineers — 

Red  River,  La.  and  Ark.,  238;  Red  River  above  Fulton,  Ark.,  240;  Ouachita  and 
Black  rivers,  Ark.  and  La.,  241;  bayous  D'Arbonne  and  Corney,  La.,  Bayou  Bar- 
tholomew, La.  and  Ark.,  242;  Ba'iif  River,  La.,  243;  Tensaa  River  and  Bayou 
Mavon,  La.,  Big  Black  River,  Miss.,  244;  Yazoo  River,  Miss..  245;  mouth  of  Yazoo 
River,  Miss.,  246;  Tchula  Lake,  Miss.,  Tallahat^hee  River,  Miss.,  247;  Steele  and 
Washington  bayous.  Miss.,  Big  Sunflower  River,  Miss.,  248;  Big  Ha  tehee  River, 
Tcnn.,  249;  Forked  Deer  River,  Tenu.,  water  gauges  on  Mississippi  River  and  its 
principal  tributaries,  250. 
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In  THic  CHAKGR  OF  Capt.  Cabl  F.  Paurey,  Corps  op  Engineers — 

Removing  obstmctioDB  in  Arkansas  River,  251 ;  improvins  Arkansas  River,  Ark., 
Fourche  Le  Fevre,  Ark.,  252;  Petit  Jean  River,  Ark.,  White  River,  Ark.,  253; 
Cache  River,  Ark.,  Black  River,  Ark.  and  Mo.,  Current  River,  Ark.  and  Mo.,  254; 
St.  Francis  River,  Ark.,  St.  Francis  River,  Mo.,  255. 

In  the  charge  of  Maj.  Charles  J.  Allen,  Corps  of  Engineers — 

Removing  snags  and  wrecks  from  Mississippi  River,  improving  Mississippi  River 
between  Ohio  and  Missouri  rivers,  256;  harbor  at  St.  Louis,  Mo.,  258;  Gasconade 
River,  Mo.,  259;  Osage  River,  Mo.,  Kaskaskia  River,  111.,  260. 

In  the  charge  of  Maj.  A.  Mackenzie,  Corps  of  Engineers — 

Operating  snag  boats  and  dredge  boats  on  Upper  Mississippi  River,  261;  improving 
Mississippi  River  between  Missouri  River  and  Minneapolis,  2^62 ^  Des  Moines 
Rapids,  Mississippi  River,  operating  and  care  of  Des  Moines  Rapids  Canal  and 
Dry  Dock,  operating  and  care  of  Galena  River  improvement.  111.,  263. 

In  the  charge  of  Maj.  W.  A.  Jones,  Corps  of  Engineers — 

Mississippi  River  above  Falls  of  St.  Anthony,  Minn.,  reservoirs  at  headwaters  of 
Mississippi  River,  264;  Chippewa  River,  including  Yellow  Banks,  Wis.,  St.  Croix 
River,  Wis.  and  Minn.,  266;  Minnesota  River,  Minn.,  267;  Red  River  of  the  North, 
Minn,  and  N.  Dak.,  268;  gauging  Mississippi  River  at  or  near  St.  Paul,  Minn.,  269. 

In  the  charge  of  Capt.  Harry  F.  Hodges,  Corps  of  Engineers— 

Missouri  River  between  the  Great  Falls,  Mont.,  and  Sioux  City,  Iowa,  270;  remova 
of  snags  and  other  obstructions  iu  Missouri  River  above  Sioux  City,  Iowa,  271; 
examination  of  Missouri  River  between  Three  Forks  and  Canyon  Ferry,  Mont., 
Yellowstone  River,  Mont,  and  N.  Dak.,  272. 

In  THE  charge  of  Capt.  John  Biddle,  Corps  of  Engineers— 

Obion  River,  Tenn.,  Tennessee  River  above  Chattanooga,  Tenn.,  273;  Tennessee 
River  below  Bee  Tree  Shoals,  Ala.,  274;  Hiwassee  River,  Tenn.,  275;  French 
Broad  River,  Tenn.,  276;  Little  Pigeon  River,  Tenn.,  Clinch  River,  Tenn.,  277; 
Cumberland  River.,  Tenn.  and  Ky.,  278;  Caney  Fork  River,  Tenn.,  282. 

In  the  charge  of  Capt.  George  W.  Goethals,  Corps  of  Engineers — 

Tennessee  River  between  Chattanooga,  Tenn.,  and  foot  of  Bee  Tree  Shoals,  Ala.^ 
2S2 ;  operating  and  care  of  Musole  Shoals  Canal,  Tennessee  River,  284. 

In  the  charge  of  Lieut.  Col.  Amos  Stickney,  Corps  of  Engineers — 

Ohio  River,  285 ;  operating  snag  boat  on  Ohio  River,  operating  and  care  of  Davis 
Island  Dam,  Ohio  River,  near  Pittsburg,  Pa.,  movable  dam  in  Ohio  River  below 
mouth  of  Beaver  River,  Pa.,  movable  Dam  No.  2,  Ohio  River,  287;  ice  harbor  at 
mouth  of  Muskingum  River,  Ohio,  Muskingum  River,  Ohio,  288 ;  operating  and 
care  of  locks  and  dams  on  Muskingum  River,  Ohio,  removing  sunken  vessels  or 
craft  obstructing  or  endangering  navigation,  examinations,  289. 

In  the  charge  of  Capt.  R.  L.  Hoxie,  Corps  of  Engineers — 

Monongahela  River,  W.  Ya.  and  Pa.,  290;  operating  and  care  of  Locks  and  Dams 
Nob.  8  and  9,  Monongahela  River,  purchase  of  Lock  and  Dam  No.  7,  Monongahela 
River,  purchase  of  Lock  and  Dam  No.  6,  Monongahela  River,  Cheat  River,  W.  Va., 
291 ;  Allegheny  River,  Pa.,  dam  at  Herr  Island,  Allegheny  River,  near  Pittsburg, 
Pa.,  292. 

In  the  charge  of  Capt.  James  G.  Warren,  Corps  of  Engineers — 

Falls  of  the  Ohio  River,  at  Louisville,  Ky.,293-  Tn^iftUa  Chute,  Falls  of  the  Obio 
RiviT,  operating  and  care  of  Louisville  and  t  xi„«d  Canal,  Ky.,  295;  VTo^y^^ 
River,  Ind.  and  111.,  296;  White  River,  Ind.,  2^7^^ 
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In  thk  charor  of  Col.  William  P.  Craiguill,  Corps  of  Engixekrs — 

Great  Kanawha  River,  W.  Ya.,  297 ;  oporatuig  and  care  of  locks  and  dams  on  Great 
Kanawha  River.  W.  Va.,  Elk  River,  W.  Va.,  299;  Gauley  River,  W.  Va.,  300;  New 
River,  Va,  and  W.  Va.,  301. 

In  thk  ciiakge  of  Maj.  D.  W.  Lockwood,  Corps  of  Engineers — 

Trade  water  River,  Ky.,  301 ;  Lock  No.  2,  Green  River,  at  Ramsey,  Ky.,  Green  River 
above  mouth  of  Big  Barren  River,  Ky.,  operating  and  care  of  locks  and  dams  on 
GreoiL  and  Barren  rivers,  Ky.,  302;  Rough  River,  Ky.,  Kentucky  River,  Ky.,303; 
operating  and  care  of  locks  and  dams  on  Kentucky  River,  Ky.,  Licking  River,  Ky., 
between  Farmers  and  West  Liberty,  304;  Big  Sandy  River,  W.  Va.  and  Ky., 
Levisa  Fork  of  Big  Sandy  River,  Ky.,  305;  Tug  Fork  of  Big  Sandy  River,  W.A'a. 
and  Ky.,Guyaudotte  River,  W.  Va.,  306;  Little  Kanawha  River,  W.  Va.,  operating 
and  care  of  lock  and  dam  on  Little  Kanawha  River,  W.  Va.,  307. 

LAKE  RIVERS  AND  HARBORS. 

In  THi:  ciiARGK  OF  Ma.i.  Clinton  B.  Skars.  Corps  of  Engineers — 

Harbor  at  Grand  Marais,  Minn.,  harbor  at  Agate  Bay,  Minn.,  308;  harbor  at 
Dnlnth,  Minn.,  309;  hai'bor  at  Superior  Bay  and  St.  Louis  Bay,  Wis.,  310;  harbor 
at  Ashland,  Wis.,  harbor  at  Ontonagon,  Mich.,  311;  Eagle  Harbor,  Mich.,  waterway 
from  Keweenaw  Bay  to  Lako  Superior,  via  Portage  Lake  and  River,  Mich,  312; 
opcratinff  and  care  of  waterway  from  Keweenaw  Bay  to  Lake  Superior,  via  Portage 
Lako  and  River,  Mich.,  harbor  at  Marquette,  Mich,  313;  harbor  of  refuge  at  Grand 
Marais,  Mich,  314. 

In  the  chargk  of  Maj.  Ja.mes  F.  Gre(jory,  Corps  of  Engineers — 


Michigan  Ship  Canal,  Wis.,  319;  operating  and  care  of  Sturgeon  Bay  and  Lake  Mich- 
igan Snip  Canal,  Wis.,  320 ;  h.arbor  of  refuge  at  eastern  entrance  of  Sturgetnu  Bay  and 
Lako  Michigan  Ship  Canal,  Wis.,  Ahnapee  Harbor,  Wis.,  321;  Kewaunee  Harbor, 
Wis.,  322;  Two  Rivers  Harbor,  Wis.,  Manitowoc  Harbor,  Wis.,  323;  Sheboygan 
Harbor,  Wis,,  324;  Port  Washington  Harbor,  Wis.,  harbor  of  refuge  at  Milwaukee 
Bay,  Wis.,  325;  Milwaukee  Harbor,  Wis.,  Racine  Harbor,  Wis.,  326;  Kenosha  Har- 
bor, Wis.,  327;  Waukegan  Harbor,  111.,  328  j  Fox  River,  Wis.,  329;  operating  and 
care  of  locks  and  dams  on  Fox  River,  Wis.,  removing  sunken  vessels  or  craft 
obstructing  or  endangering  navigation^  330. 

In  the  cuargk  of  Capt.  W.  L.  Marshall,  Corps  of  Engineers — 

Chicago  Harbor,  111.,  331;  Calumet  Harbor,  111.,  332;  Calumet  River,  111.  and  Ind., 
333;  Illinois  River,  111.,  334;  operating  and  care  of  La  Grange  and  Kampsville 
locks  and  dams,  Illinois  River,  111.,  335;  Ulinois  and  Mississippi  Canal,  111.,  336. 

In  the  charge  of  Lieut.  Col.  G.  J.  Lydecker,  Corps  of  Engineers — 

Michigan  City  Harbor,  Ind.,  337.;  St.  Joseph  Harbor,  Mich.,  339;  St.  Joseph  River, 
Mich.,  340;  South  Haven  Harbor,  Mich.,  Saugatnck  Harbor,  Mich.,  341;  Holland 
(Black  Lake)  Harbor,  Mich.,  Grand  Haven  Harbor,  Mich.,  343;  Muskegon  Harbor, 
Mich.,  345;  White  Lake  Harbor,  Mich.,  346;  Pentwater  Harbor,  Mich.,  347;  Lud- 
ington  Harbor,  Mich.,  Manistee  Harbor,  Mich.,  348;  harbor  of  refuge  at  Portage 
Lake,  Mich.,  350;  Frankfort  Harbor.  Mich.,  351;  Charlevoix  Harbor,  Mich..  352; 
Pctoskey  Harbor,  Mich.,  Cheboygan  Harbor,  Mich,  353;  Alpena  Harbor  (Thunder 
Bay  River),  Mich.,  354;  Saginaw  River,  Mich.,  355;  harbor  of  refuge  at  Sand 
Beach,  Lake  Huron,  Mich.,  356;  Black  River  at  Port  Huron,  Mich.,  mouth  of  Black 
River,  Mich.,  358;  Clinton  River,  Mich.,  359;  Rouge  River,  Mich.,  300;  turning 
basin  in  Rouge  River,  Mich.,  removing  sunken  vessels  or  craft  obstnictiug  or 
endangering  navigation,  361. 
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In  the  charge  of  Col.  O.  M.  Poe.  Corps  ok  Engineers— 

Ship  rhnnnel  connecting  waters  of  tho  Great  Lakes  between  Chicago,  Dnluth,  and 
Buffalo,  361;  operating  and  care  of  St.  Marvs  Falls  Canal,  Mich.,  »t.  Marvs  River 
at  the  Falls,  Mich.,  363;  Hay  Lake  Channel,  St.  Marys  River,  Mich.,  364;  St. 
Clair  Flats  Canal,  Mich.,  365:  operating  and  care  of  St.  Clair  Flats  Canal,  Mich., 
Grossepoint  Channel,  Mich..  366;  Detroit  River,  Mich.,  367;  investigation  of  rali 
towing  on  tho  Great  Lakes  and  their  connecting  waters,  368. 

In  the  charge  ok  Liei't.  Col.  J  a  red  A.  Smith,  Corps  of  Engixebks — 

Monroe  Harbor,  Mich.,  368;  Toledo  Harbor,  Ohio,  369;  Port  Clinton  Harbor,  Ohio, 
370;  Sandusky  Harbor,  Ohio,  371;  Sandusky  River,  Ohio,  Harou  Harbor,  Ohio, 
372;  Vermillion  Harbor,  Ohio,  373;  Black  River  Harbor,  Ohio,  ?74;  Cleveland 
Harbor,  Ohio,  375;  Fairport  Harbor^  Ohio,  Ashtabnla  Harbor,  Ohio,  376;  Con- 
ncaut  Harbor,  Ohio,  377;  removing  snnkcn  vessels  or  craft  obstructing  or  endanger- 
ing navigation,  378. 

In  the  charge  ok  Ma.i.  E.  H.  Ruffner,  Corps  ok  En(;inkers— 

Erie  Harbor,  Pa.,  378;  Prcsqiio  Isle  Peninsula,  Erie  Harbor,  Pa.,  Dnnkirk  Harbor, 
N.  Y.,  379;  Bnffalo  Harbor,  N.  Y.,  380;  Tonawanda  Harbor  and  Niagara  River,  N.  Y., 
Niagara  River  from  Tonawanda  to  Port  Day  (Niagara  Falls),  N.  Y.,  381 ;  Wilson 
Harbor,  N.  Y.,  Olcott  Harbor,  N.  Y.,  382;  Oak  Orchard  Harbor,  N.  Y.,  383. 

In  the  charge  of  Capt.  Dan  C.  Kingman,  Corps  of  Engineers — 

Charlotte  Harbor,  N.  Y.,  383 :  Pultneyville  Harbor,  N.  Y.,  384 ;  harbor  at  Great  Sodus 
Bay,  N.  Y.,  385;  harbor  at  Little  Sodus  Bay,  N.  Y.,  Oswego  Harbor,  N.  Y.,  386;  har- 
bor at  Saeketts  Harbor,  N.  Y.,  388. 

N   THE    CHARGE   OK   CaPT.  SMITH   S.  LkaCH,  CORPS   OF    ENGINEERS — 

Shoals  between  Sister  Islands  and  Cross-over  Light,  St.  Lawrence  River,  N.  Y., 
Ogdensburg  Harbor,  N.  Y.,  389 ;  breakwater  at  Rouse  Point,  Lake  Ch:iniplain,  N.  Y., 
Great  Chazy  River,  N.  Y.,  Plattsburg  Harbor,  N.  Y.,  Burlington  Harbor,  Vt.,  390; 
Otter  Creek,  Vt.,  Ticonderoga  River,  N.  Y.,  391 ;  narrows  of  Lake  Champlain,  N.  Y. 
and  Vt.,  392. 

PACIFIC  COAST. 
In  the  charge  of  Col.  G.  H.  Mend  ell,  Corps  of  Engineers — 
Oakland  Harbor,  Cal.,  392. 

In  the  charge  of  Liei't.  Col.  W.  H.  H.  Benyaurd,  Corps  of  Engineers— 

Napa  River,  Cal.,  393;  Redwood  Creek,  Cal.,  San  Luis  Obispo  Harbor,  Cal.,  394; 
Wilmington  Harbor,  Cal.,  395;  San  Diego  Harbor,  Cal.,  396;  Colorado  and  Gila 
rivers  at  Yuma,  Ariz.,  397. 

In  the  charge  of  Ma.j.  W.  H.  Heuer,  Corps  of  Engineers — 

San  Joaquin  River,  Cal.,  398;  Mokelumne  River,  Cal.,  Sacramento  and  Feather 
rivers,  Cal.,  399;  Petalnma  Creek,  Cal.,  400;  Humboldt  Harbor  and  Bay,  Cal.,  401. 

In  the  charge  of  Capt.  Tho.mas  W.  Symons,  Corps  of  Engineers— 

Coquille  River,  Oreg.,  402;  Coquillo  River,  Grog.,  between  Coquille  City  and  Myrtle 
Point,  entrance  to  Coos  Bay  and  Harbor,  Orog.,  403;  Unipqua  River,  Oreg.,  404; 
mouth  of  Siuslaw  River,  Oreg.,  Yaquina  Bay, 'Oreg.,  405;  Tillamook  Bay  and 
Bar,  Oreg.,  406;  entrance  to  Nehalem  Bay,  Oreg.,  Upper  Snake  River,  Idaho, 
between  Huntington  Bridge  and  Seven  Devils  mining  district,  407;  Upper  Colum- 
bia and  Suako  rivers,  Oreg.  and  Wash.,  408;  Columbia  River,  between  head  of 
Rock  Island  liapids  and  foot  of  Priest  Rapids,  Wash.,  Willapa  River  and  Harbor, 
Wash.,  409:  Grays  Harbor  and  Chehalis  River,  Wash.,  410 ;  Chehalis  River,  Wash., 
Harbor  at  Olympia,  Wash.,  411;  Swinomish  Slough,  Wash.,  Puget  Sound  audits 
tributary  waters,  Wash.,  412. 
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In  the  chargk  of  Maj.  Jamks  C.  Post,  Corps  of  Engineers — 

Mouth  of  Columbia  River,  Oreg.  and  Wash.,  413;  Columbia  River,  between  Van- 
couver, Wash.,  and  mouth  of  Willamette  River,  414 ;  canal  at  the  Cascades,  Colum- 
bia River,  Oreg.,  415;  Columbia  aud  Lower  Willamette  rivers  below  Portland, 
Oreg.,  416;  Willamette  River  above  Portland,  Oreg.,  Cowlitz  River,  Wash.,  417: 
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Superior  Bay,  Wis.,  423;  Oconto  Harbor,  Wis.,  St.  Joseph  Harbor,  Mich.,  Niaeara 
River  at  Squaw  Island,  N.  Y.,  San  Francisco  Bay  and  Oakland  Harbor,  Cal.,  Napa 
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BRIDGING  NAVIGABLE  WATERS  OF  THE  UNITED  STATES. 

(1)  Bridge  of  Little  Rock  Bridge  and  Terminal  Railway  Company  across  Arkansas 
Kiver  at  Little  Rock,  Ark.,  (2)  bridge  of  St.  Lawrence  Railway  Companv  across 
St.  Lawrence  River  at  Morristown,  N.  Y.,  (3)  bridge  of  South  St.  Paul  Belt  Rail- 
road Company  across  Mississippi  River  at  South  St.  Paul,  Minn.,  (4)  bridge  of 
Lake  Shore  and  Michigan  Southern  Railroad  Company  across  Calumet  River  at 
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River  at  Yankton,  S.  Dak.,  425;  (9)  bridge  of  city  of  Pittsburg,  Pa.,  across  Monon- 

fahela  River  at  South  Twenty -second  street,  (10)  bridge  of  Wilmington  and  Wel- 
on  Railroad  Company  across  Contentnia  Creek  near  Grlfton,  N.  C,  (11)  bridge 
of  city  of  Tacoraa,  Wash.,  across  ship  channel  through  that  city,  (12)  bridge  of 
Orance  County,  Tex.,  across  Cow  Bayou  above  its  confluence  with  Sabine  River, 
(13)  bridge  of  Savannah,  Flori<la  and  Western  Railway  Company  across  Hillsbor- 
ough River  at  Tampa,  Fla.,  (14)  bridges  of  Mobile  and  Dauphin  Island  Railroad 
and  Harbor  Company  across  Dog  aud  Fowl  rivers,  Ala.,  (15)  bridge  of  Brazoria 
County,  Tex.,  across  San  Bernard  River  at  Churchills  Ferry,  426;  (16)  bridges 
of  city  of  Chicago,  111.,  at  Van  Buren  street,  and  Metropolitan  West  Side  Ele- 
vated Railroad  Company  between  Jackson  and  Van  Buren  streets,  across  South 
Branch  of  Chicago  River,  Chicago,  111.,  (17)  bridge  of  Knox  County,  Teiun., 
across  Holston  River  at  Boyds  Ferry  near  Knoxvillc,  (18)  bridge  ot  Wiscon- 
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Kensington  Rapid  Transit  Bridge  Company  across  Allegheny  River  below  Taren- 
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geon Bay,  Wis.,  (31)  bridge  of  city  of  Boston,  Mass..  across  Chelsea  Creek 
at  Chelsea  street,  (82)  bridge  of  Passaic  and  Bergen  counties,  N.  J.,  across. 
Passaic    River   at   Passaic,  (33)    bridge    of    Northwestern    Elevated    Kailroad 
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Company  across  Chicago  River  eaet  of  Wells  street,  Chicago,  111.,  428;  (34) 
bridge  of  Silver  Spfrings,  Ocala  and  Gulf  *Eailroad  Company  across  Withla- 
coochee  River  at  Duunellon,  Fla.,  (35)  bridge  of  Port  Royal  and  Augusta  Rail- 
way Company  across  Savannah  River  near  Augusta,  Ga.,  (36)  bridge  of  town 
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port  Point,  (41)  bridge  of  Dorchester  County,  Md.,  across  Cambridge  Harbor  at 
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River  east  of  Wells  street  bridge,  Chicago,  111.,  (43)  bridge  of  Snohomish  County, 
Wash.,  across  Stillaquamlsh  River,  (44)  bridge  of  Adrieu  Gonsoulin  across  Bayou 
Teche  near  Loreauville,  La.,  (45)  bridge  of  Wahkiakum  County,  Wash.,  across 
Skamokawa  Creek,  429;  (46)  bridge  of  New  York  Central  nnd  Hudson  River  Rail- 
road Company  across  Spuyteu  Duyvil  Creek,  N.  Y.,  (47)  bridge  of  Warren  County, 
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Island,  S.  C,  (4)  bridge  across  Potsburg  Creek,  Fla.,  (5)  bridge  Across  Ocklo- 
chonee  River  at  Mclntyre,  Fla.,  431. 

OCCUPANCY    OF   AND   INJURY    TO    PUBLIC    WORKS    BY    CORPORATIONS 

AND  INDIVIDUALS 431 

MISCELLANEOUS. 

WASHINGTON  AQUEDUCT. 

In  the  chargr  of  Col.  George  H.  Elliot,  Corps  of  Engineers — 

Washington  Aqueduct,  432;  increasing  the  water  supply  of  Washington,  D.  C,  434; 
erection  of  fish  ways  at  Great  Falls,  435. 

PUBLIC     BUILDINGS    AND    GROUNDS    AND    WASHINGTON    MONUMENT, 

DISTRICT  OF  COLUMBIA. 
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neers    435 

NORTHERN  AND  NORTHWESTERN  LAKES. 

Si'RVEYS,  437;  correcting  enjn'ftved  plates,  printing  and  issuing  of  charts,  rcsurvoy 
of  St.  Marys  River  from  Whitefish  Bay  to  Detour  light-house,  439 ;  reexamina- 
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MILITARY  AND  OTHER  MAPS 443 

RECONNAISSANCES  AND  EXPLORATIONS. 


Officers  on  duty 
mcnt  of  the  Missouri 


;y  at  headquarters  of  military  departments,  operations  in  Depart- 
issonri.  Department  of  the  Columbia,  Department  of  California,  443. 

ESTIMATES  FOR  AMOUNTS  REQUIRED  FOR  SURVEYS  AND  RECONNAIS- 
SANCES IN  MILITARY  DEPARTMENTS,  AND  FOR  MAPS,  INCLUSIVE  OF 
WAR   MAPS *^ 

OFFICE  OF  THE  CHIEF  OF  ENGINEERS. 
Officers  in  charge  of  divisions,  444. 
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APPENDIX  I  I. 


IMPROVEMENT  OF  RIVERS  AND  HARBORS  ON  LAKE  SUPERIOR. 


REPORT  OF  MA  J.  CLINTON  B,  SEARS,  CORPS  OF  ENGINEERS,  OFFICER 
IN  CHARGE,  FOR  THE  FISCAL  YEAR  ENDING  JUNE  SO,  1894,  WITH 
OTHER  DOCUMENTS  RELATING  TO  THE  WORKS, 


IMPROVEMENTS. 


1.  Harbor  at  Grand  Marais,  Miun. 

2.  Harbor  at  Agate  Bay,  Minnesota. 

3.  Harbor  at  Duluth,  Minn. 

4.  Harbor  at  Superior  Bay  and  St.  Loais 

Bay,  Wisconsin. 

5.  Harbor  at  Ashland,  Wis. 

6.  Harbor  at  Ontonagon,  Mich. 


7.  Eagle  Harbor,  Michigan. 

8.  Waterway  from  Keweenaw  Bay  to 

Lake  Superior,  Michigan. 

9.  Harbor  at  Marquette,  Mich. 

10.  Harbor  of  refuge  at  Grand  Marais, 
Mich. 


HAKUOR  LINES. 

11.  Superior  Bay,  Wisconsin. 


United  States  Engineer  Office, 

Duluthy  Minn,^  July  lOy  1894. 

General:  I  Lave  the  honor  to  transmit  herewith  my  annual  reports 
♦    ♦    for  the  fiscal  year  ending  June  30, 1894. 
Very  respectfully,  your  obedient  servant, 

Clinton  B.  Sears, 


Brig.  Gen.  Thomas  L.  Oasey, 

Chief  of  Engineers^  If.  8.  A. 


Major ^  Corps  of  Engineers. 


III. 

IMPROVEMENT  OF  HARBOR  AT  GRAND  MARAIS,  MINNESOTA. 

The  harbor  of  Grand  Marais,  Minn.,  is  the  only  harbor  of  refuge  on 
the  north  shore  of  Lake  Superior  between  Agate  Bay  (Two  Harbors) 
and  the  international  boundary  line. 

Eich  mineral  deposits  are  alleged  to  exist  in  the  baek  country. 
Should  these  be  opened  up  and  connected  with  the  lake  by  railroad, 
the  harbor  may  become  of  some  importance  for  the  shipment  of  ore. 

The  approved  project  of  1879  is  to  build  two  breakwater  piers,  each  350 
feet  long,  from  the  east  and  west  points  of  the  bay,  or  one  i)ier  700  feet 
long  from  the  east  point,  and  dredge  an  anchorage  ^^^^  of  about  26 
acres  to  a  depth  of  at  least  16  feet,  all  at  an  estimated  ^^^^  of  §139,669.40. 
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The  object  of  this  work  is  to  provide  a  harbor  for  purposes  of  refuge 
and  eomiiierce,  which  it  has  fully  accomplished  as  far  as  completed. 

Tlie  improvement  of  the  harbor  commenced  in  1880.  At  the  present 
time  the  length  of  completed  breakwater  is  350  feet,  or  one  half  of  the 
whole,  and  the  IG-foot  anchorage  is  23.5  acres  in  extent.  This  leaves 
2.5  acres  to  be  dredged  to  complete  this  part  of  the  project. 

This  anchorage  gives  room  for  the  safe  swinging  at  anchor  of  a  few 
vessels  only,  and  should  be  increased  to  the  full  capacity  of  the  harbor, 
which  has  an  area  of  about  61  acres.  To  protect  this  area  properly 
would  require  a  I'urther  extension  of  the  pier  of  some  500  feet  instead 
of  350  feet  as  provided  for  in  the  present  project. 

The  last  river  and  harbor  act,  that  of  July  13,  1892,  appropriated 
$10,000  to  continue  the  improvement  of  this  harbor.  Most  of  this  was 
expended  between  July  1  and  November  1,  1893,  in  dredging  the 
anchorage  area  to  the  above  total  of  23.5  acres,  under  contract  with 
Messrs.  Williams,  Daugherty  &  Upham.  About  39,131  cubic  yards 
were  taken  out  at  a  cost  of  23  cents  per  yard.  The  material  consisted 
of  sand,  gravel,  and  small  bowlders.  An  inspection  made  in  June,  1894, 
shows  the  anchorage  area  to  be  intact  and  the  pier  in  good  condition, 
barring  some  slight  abrasions  by  the  ice. 

Of  the  original  estimated  cost  of  the  present  approved  project, 
$127,350  has  been  appropriated,  requiring  $12,319.40  to  complete  the 
estimate.  This  amount,  however,  will  not  complete  the  project.  'With 
the  small  available  balance  on  hand  at  the  close  of  the  working  season, 
it  will  dredge  the  2  J  acres  necessary  for  completion  of  dredging  i)roject, 
and  will  build  about  50  feet  of  pier  extension,  instead  of  350  feet  as 
embodied  in  project. 

This  work  is  in  the  coUectiou  district  of  Duluth,  Minn.;  Duluth,  Minu.,  is  the 
nearest  port  of  entry.  The  nearest  light-honso  is  situated  on  the  breakwater  at 
Grand  Marais. 

ESTIMATES. 

Ori^riual  (estimated)  amount  required  to  complete  the  improvement $139, 669.  40 

Amount  necessary  to  complete  the  present  project  as  orij^inally  esti- 
mated and  which  can  be  profitably  expended  in  next  fiscal  year 12,  319. 40 

Abstract  of  appropriaiioM  for  itnpi'oving  harbor  at  Grand  Marais,  Minn. 


Bv  act  of  Congress —  j  By  act  of  Congress — 

Approved  March  1,  1879 $10,000  " 

Approved  June  14,  1880 10, 000 

Approved  March  3,  1881  ....  20,  000 


Passed  August  2,  1882 20,  000 

Approved  July  5,  1884 10,  000 

Approved  August  5,  1886  ...     10,  000 


raBse<l  Auguatll,1888 $15,000 

ApprovedSeptemberl9,1890.     22, 3.50 


Approved  July  13,  1892 10, 000 

Total 127,350 


KXPKND1TUUE8. 

Amount  expended  under  approved  project  to  June  30,  1894 $126, 159. 93 

Balance  available  July  1,  1894 1, 11K).07 

Money  statement, 

Jnly  1,  1893,  balance  uncxpende<l $10,879.82 

June  30,  1894,  amount  expended  during  fiscal  year 9,  689.  75 

Jaly  1,  1894,  balance  unexpended 1,190.07 

{Amount  (estimated)  required  for  completion  of  existing  project 12,  319. 40 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  J  une  30, 1896  12, 319. 40 
Submitted  in  compliance  with  requirements  of  sections  2  of  river  and 
harbor  acts  of  1866  and  1867  andof  simdry  civil  act  of  March  3,  1893. 
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Arrivals  and  clearances  of  vessels  at  Grand  Marain,  Minn.,  for  189S. 


Beaigiiatimi. 


Coostwlso 
Foreign . . 


Total. 


Total. 


160 
lOG 


No  new  lines  of  transportation  were  established. 

Freight  received  and  shipped,  189$. 


Secciptfi : 


Grain 

Flonr 

Mill  stnfi's 
Coal 


Lumber 

General  merchandise 
Miscellaneous 


Total. 


Tons. 

21 

18 

76 

35 

201 

511 

5 

867 


Shipments : 

Fish 30 

Sand  and'  gravel 7, 595 

Total 7,625 

Freight  received  and  shipped  for  twelve  years. 


Year. 

Tons. 

1882 

224 
239 
270 
390 
476 
312 

1883 

1884 

1885 

1886.'. 

1887 

$25,601 
27,505 
30,  ]98 
41,484 
48.519 
20,059 


1888 
1889 
1890 
1891 
1892 
1893 


460 
252 
275 
319 
756 
007 


$44. 871 
29,349 
32,035 
32.687 
65.374 
78,460 


Arrivals  and  clearances  of  vessels  for  twelve  years. 


Year. 


1882 
1883 
1884 

1886 

1887 


Arriv- 

Clear- 

als. 

ances. 

134 

134 

131 

131 

152 

158 

188 

190 

210 

210  1 

104 

164 

Year. 


1888 
1889 
1890 
1891 
1892 
1893 


Arriv- 
als. 


Clear, 
ancos. 


190 

193 

168 

168 

268 

268 

160 

159 

146 

146 

133 

133 

I  I  2. 


IMPROVEMENT  OF  HARBOR  AT  AGATE  BAY.  MINNESOTA. 

Agate  Bay,  on  which  is  situated  the  town  of  Two  Harbors,  Minn.,  is 
a  semicircular  harbor  of  2,000  feet  radius.  There  is  a  good  navigable 
depth  throughout  the  greater  part  of  the  harbor,  but  it  is  exposed  to 
storms  from  the  southwest  and  from  reverse  swells  of  hard  storms  from 
the  northeast. 
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Tbe  natural  shelter  it  afforded  justified  the  erection  of  three  exten- 
sive ore  docks  by  the  Duluth  and  Iron  Kange  Railroad,  also  a  good 
commercial  dock  and  a  dock  for  landing  coal. 

The  rapid  increase  in  the  coninierce  of  the  harbor  caused  Congress 
to  undertake  its  improvement  by  an  appropriation  of  $22,500  in 
August,  1886. 

The  approved  project  of  1887  was  to  construct  two  breakwater  x>ier8 
on  a  line  toward  each  other  from  the  eastern  and  western  points  of 
the  bay,  to  be  1,000  feet  and  900  feet  long,  respectively,  leaving  an 
opening  of  1,340  feet  between  their  extremities  and  inclosing  an  area 
of  109  acres. 

The  original  estimate  of  cost  was  $213,000,  which  was  increased  to 
$244,208  in  annual  report  of  1887  on  account  of  higher  prices. 

The  object  is  to  protect  shipping  at  the  wharves  which  otherwise 
would  be  greatly  exposed.  Work  was  commenced  in  1887  on  the  east 
pier,  which  is  now  750  feet  in  length,  leaving  250  feet  to  be  built  to 
complete  it;  the  work  is,  therefore,  a  little  more  than  one- third  done, 
but  the  remaining  two-thirds  will  cost  considerably  more  than  twice 
what  has  already  been  expended,  for  the  reason  that  it  is  in  much 
deeper  water. 

There  is  not  yet  perfect  security  from  southwest  storms  for  vessels 
lying  at  the  merchandise  dock,  but  it  is  no  longer  necessary  to  leave  the 
harbor  and  seek  security  elsewhere.  The  favorable  results  already 
obtained  with  the  portion  of  the  breakwater  now  built  are  much  greater 
than  anticipated,  and  emphasize  the  advisability  of  siieedily  comi)let- 
ing  the  remainder  of  the  i)rojccted  piers. 

The  Duluth  and  Iron  Eange  Eailroad  has  now  in  successful  opera- 
tion four  large  ore  docks,  and  expects  to  build  another  as  soon  as  the 
financial  situation  now  existing  throughout  the  country  becomes 
better. 

At  the  close  of  the  last  fiscal  year  a  contract  with  Messrs.  Powell  & 
Mitchell  was  in  force  to  build  200  feet  of  the  west  pier.  This  contract 
was  duly  completed  within  the  time  called  for.  An  inspection  made  in 
June,  1894,  showed  these  two  piers  to  be  in  good  condition. 

The  Iron  Eange  is  the  only  railroad  using  this  harbor  as  a  shipping 
point,  and  the  business  of  the  place  has  heretofore  been  entirely  subsidi- 
ary to  the  iron-ore  interests  of  the  Vermilion  range,  but  the  immense 
quantities  of  excellent  iron  ore  recently  develox^ed  in  the  Missabe  range 
bid  fair  to  be  quite  as  important  as  the  former,  and  are  likely  to  seek 
an  outlet  through  Agate  Bay. 

Of  iron  ore  alone  there  were  shipped  from  this  port  during  the  season 
of  1893,  902,268  net  tons. 

Agate  Bay,  known  looaUy  as  Two  Harbors,  is  in  the  collection  district  of  Duluth, 
Minn.,  which  is  also  the  nearest  port  of  entry.  The  nearest  light-house  is  situated 
on  the  cast  point,  Agate  Bny,  Minnesota. 

Abstract  of  appropriations  for  improving  harhor  at  Agate  Bay,  Minnesota. 

By  act  of  Congress — 

Approved  August  5,  1886 $22, 500 

Passed  August  11,  1888 15,000 

Approved  September  19,  1890 25,  000 

Approved  July  13, 1892 30,000 

Total 92,500 

KXrKXDITURKS. 

Amount  expended  under  approved  project  to  Juno  30,  1894 $89, 222. 24 

Balance  available  July  1,  1894 3,277.76 
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KSTIMATES. 

Amount  necessary  to  complete  the  present  approved  project  as  based  on 
the  last  estimate  of  1887 $151,708 

At  the  present  prices,  the  water  being  much  deeper,  this  amount  will  build  only 
70O  feet  of  the  950  feet  of  pier  yet  to  bo  built. 

Amount  required  annually  for  preserving  and  maiutainiug  the  improve- 
ment after  completion $2, 000 

Money  statement. 

July  1,  1893,  balance  unexijended $30,388.42 

Juno  30,  1894,  amount  expended  during  fiscal  year 27, 110. 66 

July  1,  1894,  balance  unexpended 3,277.76 


'  Amount  (estimated)  required  for  completion  of  existing  project 151, 708. 00 

I  Amount  that  can  bo  profitably  expended  in  fiscal  year  ending  J  une  30, 1896  151, 708. 00 
Submitted  in  compliance  with  requirements  of  sections  2  of  river  and 
harbor  acts  of  1866  and  1867  and  of  sundry  civil  act  of  March  3,  1893. 

COMMERCIAL    STATISTICS. 

VcHseU  arnvlng  and  departing  at  Agate  Baifj  Minnesota. 


Year. 


Vesflcla. 


1885 
1886 
1887 
1888 
1889 
1890: 


Steam.  063. 
Sail.  82.... 


1891; 

St^am,  1,188 f 

Sail  and  whaleback,  G2  — 

1892: 

Steam,  1,104 

Sail,  186 

Whaleback,  40 , 

1893: 

Steam,  1,010 

Sail,  146 

Whaleback,  16 


1 

■ 

■ 

174 
263 
465 
749 
1,255 

! 

1,050 

i 

1,250 

\ 

1,330 

\ 

1,178 

Eatimtftofl. 
tonnage. 


295,800 

460,000 

697,500 

1.436,000 

2,400,000 

2, 625, 000 
2. 915, 000 

3, 101, 600 
2, 386, 200 


Increase. 


.1<4,200 
237«500 
788,500 
964,000 

22S,000 
290,000 

186,600 
—715, 400 


Receipts  and  ehipments. 

Year. 

Oro 
flhipped. 

Tont. 
225,484 
304,396 
394, 252 
500,964 
024,054 
984, 215 
1,000,052 
1, 304, 885 
902,268 

Other 
freight  re- 
ceived and 
shipped. 

Total. 

1885...... • 

Toru. 
10, 895 
21, 954 
6,620 
30,  352 
31, 731 
37,268 
41, 181 
64,477 
57, 616 

Tons. 
236  379 

1886 

326,350 
400,872 

1887 

1888 

540, 316 

955, 785 

1. 021. 483 

1880 

1890 

1891 

1.041.233 

1892 

1, 359, 362 

1893 

959, 884 

Estimated  value  of  freight  received  and  shipped  (ejcclusive  of  ore). 


Year. 


1887. 
1888. 
1889. 
1890. 


Amount. 


$96,000 
212,000 
222,000 
240,000 


Year. 


Amount. 


1891. 
1892. 
1893. 


$225.  000 
320;000 
360,000 


There  wero  no  now  lines  of  transportation  established  last  year. 
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II  3. 

•      IMPROVEMENT  OF  HARBOR  AT  DULUTH,  MINNESOTA. 

THE   CANAL   OR  ENTRY. 

The  question  of  owuershii)  of  the  land  occupied  by  the  canal  is  still 
unsettled  and  is  somewhat  complicated,  owing  to  the  deed  of  the  city  of 
Dulutli  to  the  platted  lots  having  been  accepted  in  part  only  by  the  act 
of  Congress  of  August  11, 1888,  to  the  claims  of  the  late  Mr.  Wilhelui 
Boeing  to  property  not  included  in  the  deed  but  covered  by  the  canal, 
and  to  the  fact  tliat  the  city  of  Duluthhas  never  vacated  to  the  United 
States  the  underlying  ])ortions  of  streets. 

An  investigation  of  this  question  of  ownership  was  ordered  in  the  act 
of  July  13,  181)2,  and  the  report  concerning  it  was  published  in  House 
Ex.  Doe.  No.  122,  Fifty-second  Congress,  second  session. 

The  piers  which  form  the  banks  of  the  canal  are  greatly  in  need  of 
renewal,  but  this  should  not  be  andertakeu,  nor  even  extensive  repairs 
put  on,  until  the  title  of  the  United  States  to  all  the  land  needed  has 
been  clearly  established. 

Twenty-five  thousand  dollars  should  be  available  for  repairs. 

While  the  piers  were  built  for  a  depth  in  the  canal  of  only  12  feet, 
they  show  no  signs  of  giving  way  with  an  existing  depth  of  from  18  to 
over  30  feet,  which  means  that  they  will  not  have  to  be  rebuilt  at  pres- 
ent for  a  new  22-foot  channel. 

During  the  past  fiscal  year  $820.12  were  expended  in  repairing  the 
outer  end  of  the  north  pier  to  protect  it  against  the  attacks  of  ice  and 
rafts. 

THE   HARBOR   RASIN. 

No  work  has  been  done  upon  the  harbor  basin  during  the  year,  and 
no  iom])laints  of  shoaling  have  been  heard.  This  basin  should  be 
enlarged  where  it  joins  the  new  channel  east  of  Ttice  Point,  as  boats 
are  constantly  backing  out  from  one  wharf  to  move  to  another.  A  large 
majority  of  the  vessels  bound  to  West  Superior  come  in  through  tlie 
canal  and  pass  through  this  basin  and  the  new  channel  over  to  the 
West  Superior  wharves.  At  least  $75,000  could  be  profitably  expended 
in  this  work  during  the  next  year. 

RICE   POINT    CHANNEL. 

The  dredging  for  the  new  channel  east  of  Kice  Point  was  commenced 
in  1889.  The  length  of  this  channel  is  1.6  miles.  The  present  project 
calls  for  a  width  in  this  channel  of  200  feet.  It  should  be  at  least  400 
feet  wide,  safely  and  conveniently  to  accommodate  the  traffic  now  pass- 
ing through  it. 

It  is  used  by  numerous  tugs,  light,  or  with  large  rafts  of  logs  in  tow, 
and  the  ferryboats  make  hourly  trips  in  both  directions.  No  small  por- 
tion of  the  vessels  passing  through  this  channel  go  to  West  Superior, 
so  that  money  spent  on  this  as  well  as  on  the  harbor  basiu  is  for  the 
benefit  of  that  place  as  well  as  Duluth.  It  is  at  present  by  far  the  most 
important  part  of  the  harbor  improvement  at  the  head  of  the  lakes,  and 
$100,000  could  be  profitably  expended  upon  it  dm^ing  the  next  fiscal 
year. 

Under  the  agreement  in  force  at  the  close  of  the  last  fiscal  year,  with 
Messrs.  Williams,  Daugherty  &  IJpham,  some  50,548  cubic  yards  have 
been  dredged  since  July  1,  1893,  giving  a  depth  of  10  feet  and  a  width 
of  200  feet,  with  250  to  300  feet  width  at  the  bend. 
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NORTH   SHORE   CHANNEL,  ST.  LOUIS  BAY. 

This  channel  runs  from  the  end  of  Eice  Point  around  parallel  to  the 
dock  line,  along  the  north  side  of  the  bay,  till  it  meets  the  channel 
along  the  south  shore.  They  join  opposite  West  Duluth.  At  the  close 
of  navigation  in  1893  this  channel  had  a  width  of  from  160  to  250  feet, 
with  a  ruling  depth  of  overlG  feet,  secured  under  contract  with  Messrs. 
Williams,  Daugherty  &  Uphani.  To  complete  the  widening  of  this 
channel  to  200  feet  will  require  $35,000,  which  can  be  advantageously 
expended  during  the  next  fiscal  year. 

This  channel  is  having  increased  use  every  year,  and  is  of  great  im- 
portance to  the  commercial  interests  west  of  Rice  Point.  The  Missabe 
and  Northern  Eailroad  Company  has  built,  i>robably,  the  largest  ore 
dock  in  the  United  States,  and  other  commercial  industries  will  locate 
themselves  there  as  soon  as  the  country  is  relieved  from  the  present 
financial  depression. 

PARK  POINT   CHANNEL. 

Nothing  has  been  done  to  this  proposed  channel.  The  approved  proj- 
ject  calls  for  a  channel  2,640  feet  long,  parallel  to  Minnesota  Point  on  the 
northerly  side  of  Superior  Bay,  and  near  the  established  harbor  line. 
To  give  this  a  navigable  depth  of  16  feet  and  a  width  of  200  feet  will 
require  $33,000,  but  as  this  portion  of  the  harbor  is  not  at  i)reseut  avail- 
able for  dockage  purposes,  the  dredging  of  this  channel  can  be  advan- 
tageously deferred,  a  deepening  of  all  the  existing  channels  to  a  navi- 
gable depth  of  over  20  feet  being  of  much  greater  importance,  in  view  of 
of  the  early  completion  of  the  20-foot  i>roject  between  Buffalo  and  Duluth. 

ST.   LOUIS   RIVER   ABOVE   GRASSY   POINT. 

The  St.  Louis  Eiver  above  Grassy  Point  has  a  depth  of  over  10  feet 
for  several  miles  and  8  feet  to  Fond  du  Lac  Station.  Four  or  5  feet 
can  be  carried  up  to  the  foot  of  the  rapids,  from  which  point  up,  the 
river  has  a  fall  of  about  400  feet  in  less  than  7  miles.  The  utilization 
of  this  immense  water  power  has  already  been  commenced,  the  first 
dam,  located  at  Thomson,  being  completed  and  giving  a  head  of  IC 
feet.  A  deep  navigable  channel  to  Fond  du  Lac  is  essential  to  the 
success  of  any  enterprise  in  this  locality. 

From  Grassy  Point  for  several  miles  up  the  river  there  are  pools  of 
from  500  to  several  thousand  feet  in  length,  having  widths  of  over  200 
feet  and  depths  of  from  17  to  27  feet.  Between  the  pools  are  shoaler 
reaches  of  only  10  feet  depth. 

Under  the  above  contract,  some  107,143  cubic  yards  were  dredged 
through  the  shoal  places  between  pools.  Much  of  the  material 
removed  was  sawdust,  the  tailings  of  the  lumber  mills  on  the  upper 
river.  The  dredging  gave  the  bars  a  width  of  95  to  100  feet  and  a 
depth  of  17  feet,  thus  securing  good  IC-foot  navigation  up  to  Irouton, 
4 J  miles  above  Grassy  Point. 

The  estimated  cost  of  a  channel  100  feet  wide  and  16  feet  deep  from 
Grassy  Point  to  the  deep  pool  near  Fond  du  Lac  is  $112,822.88  (see 
report  of  survey  of  St.  Louis  Eiver*);  deductiug  the  $22,500  already 
expended  will  leave  $90,332.28  required  to  coH^P^^^^  *^^  project. 

A  complete  map  of  Duluth  Harbor  wa^      njisbed  in  the  last 
Report,  Appendix  J  J.  W 


Annual 


Appendix  H  H  11,  Report  of  Ck>"    .^/^  rciueeis,  1892. 
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GENERAL   REMARKS. 

As  Congress  Las  sanctioned  by  legislation  the  project  of  a  20-foot 
watenvay  between  Buffalo  and  Duluth,  and  as  the  channels  in  Superior 
and  St.  Louis  bays  are  the  last  connecting  links  in  this  chain  of  improved 
navigation,  it  may  be  proper  to  invite  attention  to  the  wisdom  of  pro- 
viding for  an  early  increase  in  the  depths  of  these  channels  to  an  avail- 
able depth  of  20  feet,  which  means  22  feet  in  actual  depth,  so  as  to  have 
them  ready  to  meet  the  completion  of  the  20-foot  channel  at  the  Sault 
Ste.  Marie  and  elsewhere. 

Nearly  60  per  cent  of  the  commerce  passing  the  Sault  Ste.  Marie  comes 
to  Dnluth  and  Superior,  and  unless  vessels  drawing  20  feet  can  readily 
and  safely  enter  the  Superior  and  Duluth  entrances  and  get  up  to  their 
docks,  the  rest  of  the  improvement,  costing  very  many  times  that  of 
the  betterment  needed  at  this  end,  will  be  of  but  limited  use. 

The  estimates  for  20-foot  channels  in  Duluth  and  Superior  harbors 
were  given  in  Report  of  Chief  of  Engineers,  1892.  Appendixes  H  H  3 
and  H  H  4,  pp.  2128-2137. 

I  renew  my  recommendation  of  last  year  that  the  United  States  pur- 
chase an  efficient  dredging  and  pile-driving  plant  for  the  general  use 
of  the  district,  the  cost,  some  $65,000,  to  be  divided  among  the  various 
works  in  proportion  to  their  relative  importance. 

This  work  is  in  the  collection  district  of  Duluth,  Minn.,  which  is  also  the  port  of 
«ntry.  Tlio  nearest  light-house  is  situated  on  the  outer  end  of  the  south  pier  of  the 
Duluth  Canal,  and  a  range  light  is  located  on  the  inner  end  of  the  same  x)ier. 

Abstract  of  appropriations  for  improving  harbor  at  Dii/iiM,  Minn. 

By  act  of  Congretis  api>roved — 

March  3,  1871 $60,000.00 

June  10,  1872 50,000.00 

Allotted  from  act  passed  March  3,  1873 36,049.20 

By  act  of  Congress  approved — 

June  23,  1874 10,000.00 

March  3,  1875 35,000.00 

Augustl4,  1876 15,000.00 

June  18,  1878 30,000.00 

March  3,  1879 25,000.00 

June  14,  1880 2o,0«)0.00 

March  3,  1881 40.000.00 

By  act  of  Congress  passed  August  2, 1882 45,000.00 

By  act  of  Congress  approved — 

July  5,  1884 45,000.00 

August  5,  1886 56,250.00 

By  act  of  Congress  passed  August  11, 1888 80, 000. 00 

By  act  of  Congress  approved — 

Soptemher  19,  1890 100,000.00 

July  13,1892. 125,000!  00 

Total 777,299.20 

The  following  statement  shows  the  manner  in  which  the  appropria- 
tions have  been  expended.  The  amount  exi>ended  under  the  difterent 
classes  of  work  includes  the  cost  of  soundings,  superintendence,  buoy- 
ing, and  contingencies: 

Total  amount  expended  to  June  30, 189^4 : 

Breakwater $110,000.00 

Canal  piers,  etc • 88,801.49 

Dredging :: 569,180.04 

Total 767,981.53 
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Expended  prior  to  present  project : 

Breakwater $110,000.00 

Canal  piers,  etc 45, 698. 33 

Dredging 114,953.48 

Total 270,651.81 

Expended  under  the  present  project  (adopted  in  1881) : 

Canal  piers,  etc -. 43, 103.16 

Dredging 454,226.56 

Total 497,329.72 

Money  statement. 

Jnly  1, 1893,  balance  unexpended $90, 844. 41 

Juno  30, 18S4,  amount  expended  during  fiscal  year 81, 526.  74 

*  — ^^^— — — ^— — 

J  uly  1, 1894,  balance  unexpended 9, 317. 67 

f  Amount  (estimated)  required  for  completion  of  existing  project 122, 026. 00 

I  Amount  that  can  bo  profitably  expended  in  fiscal  year  ending  June  30, 1896  237, 322. 88 
]  Submitted  In  compliance  with  requirements  of  sections  2  of  river  and 
\     harbor  acts  of  1866  and  1867  and  of  sundry  civil  act  of  March  3, 1893. 

Tho  above  balance  is  held  as  a  reserve  fund  against  accidents  to  piers  or  channels. 


COMMERCIAL  STATISTICS. 


Arrivals  and  clearances  of  vessels  at  Duhithy  Minn.,  for  1892  and  1893. 


Dcaiirnation. 


CoAAtwiso. 
Foreign  .  - . 


Total 


1893. 


I^rrr*  Pi^r  Total. 


als. 


oncGs. 


1,402   1,496   2,958 
180     107  I    347 


1.642       1,003       3,305 


1892. 


T«r,«n«.«      Arriv-     Clear-  i  rr«#„i 
Toinioge.        ^jg^      ^^^^^^  I  Total. 


Tonnage. 


3,588,008  I     1,508       1,535 
246,387  I        227  212 


3,043 
430 


3,834,395       1,735       1,747 


3,482 


3, 519, 468 
291,184 


3, 810, 652 


Comparative  statement  of  arrivals  and  clearances,  1892  and  1893. 


1892 
1883 


Year. 


j  VosscIh.     Tonnage. 


3, 482  ;    3, 810.  652 
3,305  I    3,834,395 


Increase 


^77 


23,  743 


Average 
tonnage. 

1,095 
1,160 


65 


I)ec;rca8<\ 


Principal  domestic  commodities  received  and  shipped  hy  lake,  1893. 


KeceiptH. 


Coal 

Cement 

Lime  ana  building  atone. 

Salt 

Sugar  

Kannfactured  iron 

Staves 

Sand  and  gravel 

General  merchandiso 


Tous. 


1, 124, 771 

4,545 

20,123 

12, 391 

6,834 

5,780 

2,541 

78, 000 

222,648 


Sliipinciits. 


Wheat 

Flour 

Com  and  oats,  etc 

Flax  seed 

Mill  staffs 

Iron  ore  

Copper 

Lumber 

Miscellaneous  merchandise . 


Total 1,477,633 


Total 


Tons. 


591,788 

301, 988 

5,000 

4,000 

11,483 

493, 127 

15,704 

107, 020 

54,199 


1, 584, 309 


ENG  94 


127 
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Year 


Receipts  of  coal  and  shipments  of  flour  easticardfor  eleven  years. 

Cool.  Flour. 


1883 
1884 
1885 
1886 
1887 
1888 


420,000 
372,  000 
695,000 
736,000 
1,041,000 
1,435,000 


Tont. 
01,896 
79,801 
113, 190 
133, 036 
129,627 
171,223 


Year, 


1889. 
1890* 
1891. 
1892. 
1893. 


Coal. 


Flour. 


Tons. 

1,045,000 

735.995 

778,982 

1, 168, 068 

1,124,771 


Tons. 
198,068 
149, 112 
170, 774 
288.483 
301,988 


'Coal  receiptn  prior  to  1890  are  given  for  the  head  of  tho  lake  (Dalnth  and  Superior) ;  biuco  then  for 
Duluth  only. 

The  storage  capacity  of  Daluth  elevator  system  is  25^950,000  bushels,  and  that  ot 
Duluth  elevators  proper  12,650,000  bushels.  The  following  table  gives  the  receipts 
and  shipments  of  wheat  for  twenty-three  years: 


Year. 

Recoipt8. 

■    Ship- 
ments. 

Total. 

Year. 

Eeceipts. 

^^'l         Total. 

Ending  I>oc.  31— 
1893 

Tons. 
987, 312 
1,399.817 
1.144.082 
460,244 
513,827 
239,802 
514, 080 
675,  977 
446,500 
411,688 

141, 234 

Tons. 

1,011,025 
932,222 

1,058,449 
427,725 
409, 410 
401,  485 
585,558 
530, 048 
421,973 
346, 537 

137,  C07 

Tmxs. 

2,998,337 

2.332,039 

2, 202. 531 

887.969 

923,237 

644,287 

1, 099,  647 

1, 206.  025 

868.563 

758,235 

278,841 

Ending  Aug.  31— 

Tons. 
97,987 
99,065 
40,430 
43,722 
51,092 
13, 817 
43,530 
34,137 
67,234 
59,444 
27,948 
16, 703 

Tons. 
99,264 
85,966 
43, 610 
44,617 
54,000 
15, 117 
41,292 
32, 436 
72, 725 
47, 495 
28,531 
16, 345 

Tons. 
197,251 

1892 

1881 

185,931 
84,040 

1891 

1880 

1890..* 

1879 

90,339 

1889 

1878 

108,092 

1888 

1877 

28,934 

1887 

1876 

84,828 

1886 

1875 

66,573 

1885 

1874 

139,949 

1884 

1873 

1872 

106, 939 

Endiuff  Aug.31— 

56, 479 

1871 

33, 048 

The  above  figures  show  tho  movement  of  wheat  at  the  head  of  the  lake  (Duluth 
and  Superior  combined). 

Average  vessel  tonnage  for  nine  years. 


Year. 


1885 
18J»6 
1887 


Tons. 


761 

778 
812 


Year. 


Tons. 


Year. 


1888 
1889 


687   1891 
U70  ;  1892 


Tons. 


1890 1     1,081 


1893 


1,129 
1,095 
1,160 


Comparative  statement  of  arrivals  and  clearances  of  vessels  at  Duluth  for  seventeen  years. 


Year. 


J  877 
187ri 
1879 
1880 
1881 
1882 
1883 
1884 
1885 


329 
4U0 
502 
524 
GGG 
833 
796 
888 
8U8 


228 
343 
497 
524 
660 
832 
770 
9U3 
089 


Total. 


557 
749 
990 
1,048 
1, 326 
1,665 
1,475 
1,791 
1,797 


Year. 


I  1886. 
'  1887. 
'  1888. 

1889. 

1890. 

1891. 

1892. 

1893. 


^.rriv- 

Clear- 

als. 

ances. 

1,026 

995 

1,237 

1,238 

1,100 

1,100 

1,203 

1,265 

1,266 

1,268 

1.444 

1,451 

1,  735 

1,747 

1,642 

1,663 

Total. 


2,021 
2.475 
2,200 
2,528 
2,534 
2,896 
3,482 
3,305 


Comparative  statement  of  imports  and  exports. 


Year 


Import.s. 


l)ntio«»       Tonnage 


Total 

duties. 


1888 :     $80,901 


1WJ9 
181H) 
18JM 
18?»2 
1893 


21, 852 

48, 027 

155,446 

117,759 

130,  797 


$2,  909. 00 

2,931.00 

5,  255.  86 

4,  764. 97 

16. 700. 28 

14, 496. 34 


$23. 40 

49.80 

13.20 

86.40 

127.84 

154. 80 


f  2, 932. 40 

2, 980. 80 

6,  269. 06 

4,8.>1.37 

16.  834. 12 

14,651.23 


Value  of 
domestic 
exports. 


$1,207,858 
1,405,447 
1,521,751 
2. 070. 173 
1,  837, 936 
1, 419. 609 
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2019 


Opening  and  closing  of  navigation. 


Year. 


1885 
1886 
1887 
1888 
1889 


Opening. 

Closing. 

Apr.  27 
May     7 
May    4 
May  11 
Apr.  11 

Nov.  20  1 
Dec.  14  , 
Dec.  28 
Dee.  31 
Deo.     4  ^ 

1890 
1891 
1892 
1893 
1894 


Opening. 


Closing. 


Apr.  16 
Apr.  30 
Apr.  16 
May    9 
Apr.  19 

Doc. 
Dec. 
Dec. 
Dec. 

8 
6 

30 

1 

II  4. 

IMPROVEMENT    OF   HARBOR*  AT   SUPERIOR    BAY  AND   ST.    LOUIS   BAY, 

WISCONSIN. 

The  natural  chanDol  connecting  Superior  Bay  with  Lake  Superior 
is  at  the  southern  extremity  of  Superior  Bay.  It  was  originally 
obstructed  by  shifting  bars  with  scarcely  9  feet  of  water  over  them,  to 
remedy  which  the  citizens  of  Superior,  previous  to  1866,  had  made 
some  attempts  at  pier  work,  which  was  subsequently  taken  in  hand  by 
the  United  States  and  the  improvements  continued  until  the  piers  have 
reached  an  aggregate  length  of  5,650  feet. 

When  the  improvement  was  commenced  12  feet  depth  in  the  channel 
was  more  than  sufficient  to  meet  the  requirements  of  the  largest  ves- 
sels. This  depth  has  been  increased,  and  maintained  for  some  time  at 
17  feet^nd  at  no  distant  day  will  have  to  be  still  further  increased  to  22 
feet.  The  crib  piers  which  define  this  channel  are  in  most  part  badly 
conditioned  for  the  present  depth  of  17  feet,  they  having  been  intended 
originally  for  not  over  12  feet.  A  further  increase  in  the  depth  of  the 
channel  may  possibly  make  it  necessary  to  replace  them  with  better 
proportioned  structures. 

In  the  meantime  the  superstructures  will  have  to  be  extensively 
repaired.  It  is  in  the  interest  of  economy,  as  matters  stand  at  pres- 
ent, to  postpone  all  general  repairs  to  the  latest  moment  pending  the 
consideration  of  the  subject  of  reconstruction,  but  it  is  hoped  that  the 
greater  portion  of  the  present  substructure  cribs  can  be  retained. 

Five  thousand  five  hundred  and  sixty-two  dollars  and  twenty  cents 
were  expended  last  fall  in  repairing  and  strengthening  the  outer  ends 
of  the  piers  to  protect  them  from  ice  antf  rafts. 

Further  repairs  will  have  to  be  made  this  season. 

The  shore  on  the  Wisconsin  side  is  advancing  rapidly,  and  soon  the 
sand  which  drifts  around  the  end  of  the  Wisconsin  pier  will  necessitate 
the  extension  of  this  pier. 

The  Land  Office  having  decided  that  the  title  to  the  land  on  Wiscon- 
sin Point,  where  the  southerly  pier  is  situated,  is  not  vested  with  the 
United  States,  it  will  be  necessary  to  take  steps  to  acquire  title  to  a 
strip  sufficiently  wide  to  include  the  pier  and  ground  enough  for  a  future 
widening  of  the  channel. 

Under  the  contract  with  C.  S.  Barker,  in  force  at  the  close  of  the  last 
fiscal  year,  68,966  cubic  yards  were  dredged  out  from  between  the  piers, 
leaving  a  channel  with  minimum  width  of  180  feet  and  depth  of  17  feet. 


CHANNEL  IN   SUPERIOR   BAY. 


The  channel  in  Superior  Bay  has  neither  the  directness  nor  width  to 
permit  vessels  to  reach  Connors  Point  safely  without  the  assistance  of 
a  tug  or  local  pilot,  though  its  condition  has  been  vastly  improved  ia 
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the  past  few  years.  Its  present  condition  is  good,  but  vessels  bound 
for  West  Superior  will  not  use  it  so  long  as  the  shorter  and  much  easier 
route  through  Duluth  Canal  is  in  good  condition.  It  is  used  consider- 
ably, however,  by  rafts,  and  should  not  be  allowed  to  deteriorate. 

In  order  that  vessels  may  navigate  this  channel  at  all  times  safely,  it 
is  essential  that  it  be  widened  and  straightened  considerably. 

In  this  connection  attention  is  invited  to  the  interest  in  common  of 
West  Sui>erior  and  Duluth  in  the  anchorage  basin  inside  the  Duluth 
Canal  and  the  channel  along  the  east  side  of  Eices  Point. 

QUEBEC    CHANNEL. 

This  was  widened  and  deepened  under  the  above  contract  and  left 
with  a  minimum  width  of  200  feet  and  dex>th  of  IG  feet. 

THE   NE3IADJI   RIVER. 

The  bar  at  its  moutk  is  a  serious  obstruction  and  was  dredged  in 
1891.  It  will  probably  require  redredging  each  year  after  the  spring 
floods  to  maintain  a  serviceable  channel;  this  will  require  about  $5,000 
annually. 

SUPERIOR   DOCK   LINE    CHANNEL,   SUPERIOR   BAY. 

This  channel  as  proposed  will  extend  from  the  Northern  Pacific  coal 
dock,  opposite  the  Quebec  Channel,  northerly  to  the  main  natural  chan- 
nel at  Connors  Point,  and  parallel  to  and  150  feet  from  the  dock  line. 
The  city  of  Superior  started  this  channel  and  completed  some  4,300  feet, 
with  a  depth  of  19  feet  and  a  width  of  from  100  to  130  feet.  Under  the 
above  contract  the  United  States  widened  this  channel  to  a  minimum 
of  10  feet  in  depth  over  a  length  of  some  3,300  feet,  leaving  as  the  joint 
result  of  city  and  United  States  dredging  a  channel  some  4,400  feet  in 
length,  with  a  width  of  300  feet  along  3,200  feet,  of  250  feet  along  200 
feet,  and  130  feet  along  the  balance. 

CHANNEL  ALONG  WISCONSIN  DOCK  LINE,  ST.  LOUIS   BAY. 

The  projected  channel  betigreen  Connors  Point  and  Grassy  Point 
along  the  West  Superior  dock  line  is  11,850  feet  in  length,  and  has  a 
width  of  from  60  to  200^  feet,  with  a  minimum  depth  of  IG  feet. 

The  last  3,300  feet  of  this  channel  was  dredged  during  the  past  year 
under  the  above  contract.  Vessels  drawing  IG  feet  can  now  reach 
Grassy  Point  by  two  channels,  one  on  the  north  and  the  other  on  the 
south  side  of  St.  Louis  Bay. 

GENERAL   REMARKS. 

The  approved  project  of  1881  provides  for  the  maintenance  of  piers 
at  the  natural  entry  and  dredging  between  them  a  channel  300  feet 
wide  and  16  feet  deep ;  a  channel  150  feet  wide  from  the  entry  past 
Nemadji  River  to  Quebec  Dock  parallel  to  shore;  a  channel  100 
feet  wide  from  Quebec  Dock  along  southerly  side  of  Superior  Bay 
to  St.  Louis  River  opposite  Connors  Point,  and  the  preservation  of  the 
old  Quebec  Channel;  and  in  188Jb  Congress  authorized  the  improve- 
ment of  the  St.  Louis  River  Channel  in  St.  Louis  Bay,  and  in  1892  it 
authorized  the  dredging  of  a  channel  along  the  dock  line  on  south  side 
of  Superior  Bay  between  the  Quebec  Channel  and  the  main  channel 
opposite  the  base  of  Connors  Point. 
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As'far  as  depth  is  concerned  the  project  is  completed.  !N"one  of  the 
existing  channels  are  sufficiently  wide,  however,  to  permit  vessels  to 
enter  or  leave  the  dock  slips  safely.  There  is  great  danger  of  their 
colliding  with  the  farther  bank  and  injuring  their  steering  or  propel- 
ling apparatus  in  doing  this.  Furthermore,  this  movement  is  a  slow 
one  and  practically  blocks  the  channel  until  the  maneuver  is.  com- 
pleted. The  channels  should  be  widened  to  400  feet  in  the  vicinity  of 
the  docks,  and  300  feet  elsewhere. 

A  complete  map  of  Superior  Harbor  was  printed  in  the  last  Annual 
Eeport,  Appendix  J  J. 

SnperioT,  West  Superior,  and  Connors  Point  arc  in  tho  collection  district  of 
Superior,  Wis.,  Marquette,  Mick.,  being  the  port  of  entry.  Tho  nearest  light-house 
is  situated  on  tho  outer  end  of  south  pier  of  the  Superior  entry. 

Becommendaiions  for  next  year. 

For  repair  fund  for  entry  piers $30, 000 

For  the  channels  in  Superior  Bay 50, 000 

For  dredging  at  the  mouth  of  the  Nemadji  River 5, 000 

For  channel  in  St.  Louis  Bay , 75, 000 

Total 160,000 

Abttract  of  appropriations  for  improving  harbor  at  Siiperior  Bay  and  St,  Louis  Bay, 

Wisconsin, 
By  act  of  Congress  approved — 

March  3,  1867 $63,000.00 

April  10,  1869 45,000.00 

July  7, 1870 40,000.00 

March  3,  1871 60,000.00 

June  10,  1872 50,000.00 

Allotted  from  act  approved  March  3,  1873 63,950.80 

Allotted  from  appropriation  for  ''repairs  of  harbors  on  northern  lakes *'..  5, 433. 00 
By  act  of  Congress  approved — 

August  14,  1876 3,000.00 

June  18,  1878 3,000.00 

March  3,  1879 5,000.00 

June  14,  1880 5,000.00 

March  3, 1881 10,000.00 

August  2, 1882 40,000.00 

July  5,  1884 45,000.00 

Augusts,  1886 22,500.00 

By  act  of  Congress  passed  August  11, 1888 50,000.00 

By  act  of  Congress  approved  September  19, 1890 65,OO0.0Q 

By  act  of  Congress  approved  July  13,  1892 70,000.00 

Total 615,883.80 

EXPENDITURES. 

Amount  expended  under  original  project  adopted  in  1867 $258, 000. 00 

Amount  expended  under  project  recommeuacd  by  Board  of  Engineers 

in  1873 77,513.26 

Amount  expended  under  present  project  to  Juno  30,  1894 295, 339. 92 

Total 630,853.18 

The  following;  statement  shows  the  manner  in  which  the  appropria- 
tions have  been  expended.  The  amount  exjiended  under  the  different 
classes  of  work  includes  the  cost  of  examinations,  soundings,  superin- 
tendence, buoying,  and  contingencies. 

Repairs  and  beach  protection $13, 233. 00 

Construction  and  repair  to  piers 324, 005. 73 

Dredging 293,614.45 

Total 630,853.18 
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Money  statement. 

Jaly  1, 1893,  balance  unexpended $88, 066. 68 

Jane  30, 1894,  amount  expended  during  fiscal  year 73, 036. 06 

July  1, 1894,  balance  unexpended 15,030.62 


Amount  (estimated)  required  for  completion  of  existing  project 156, 736. 00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ondins  J  uAe  30, 1896  156,  736. 00 
Submitted  in  compliance  with  requirements  of  sections  2  of  river  and 
harbor  acts  of  1866  and  1867  and  of  sundry  civil  act  of  March  3,  1893. 

The  above  balance  is  held  as  a  reserve  fand  for  repairs,  etc 


Ahstract  of  proposaUfor  repairs  to  piers  at  the  SupeHor  entrance  to  SupeiHor  Bay,  Wis^ 
cousiVf  received  at  Durluthj  iftnn.,  hy  Maj.  Clinton  B,  SearSf  Corps  of  Engineers, 
Opened  July  31,1893. 


Ko. 


1 

2 

3 

4 
5 


J 
I 

10 
11 
12 


Name  and  addresA  of  bidder. 


W.  E.  Moran  &  Co.,  "West  Snperlor.'Wi* 
John  J.  Lvnch  and  Hugh  Campbell, 

-  Dolnth,  Minn 

Edward  McCue,  Dulutb,  Minn 

George  Taylor,  Dulutb,  Minn 

Oman  W.  Fish  and  Simon  Pumond, 

Dulutb,  Minn 

Shipley  &  Co.,  Dulutb.  Minn 

Hugh  Steele,  Dulutb,  Minn 

W.  A.  Whitney,  West  Superior,  Wis. . 

Louis  C.  Meininff,  Dulutb,  Minn 

Campbell  &  McDonald,  Duluth,  Minn. 

Hoo<l  &  Kingliom.  Dulutb,  Minn 

Fred  A.  Dole,  Superior,  Wis 


For  romovins 
old  work  and 
furnishing  new 

material  and 
placing  in  posi 

tion  and  se- 
curing the  12  by 
12  inoii  upright 
timbers  around 
and  inside  ends 
of  pier,  and  the 

steel-plate 

sheeting,  in 
total. 


n.  333. 76 

1, 297. 23 
1,237.80 
1,487.00 

1,835.00 
1,448.00 
940.00 
1,225.00 
1,663.69 
2,120.00 
1.184.60 
1, 152. 00 


For  removing 
old  work  and 
famishing  new 

materi  nl  and 
placing  in i>osi 

tiou  and  se> 
curing  the  bal' 

ance  of  the 

work,  including 

the  necessary 

shifting  of 
stone  baUast-, 
per  M  feet,  B. 
M.,  of  new  tim- 
ber supplied  in 

place,  about 

160,000  feet. 


$22.00 

24.50 
17.70 
25.40 

19.50 
23.00 
21.00 
18.25 
18.20 
26.00 
20.30 
20.00 


For  stone  bal- 
last in  place, 
either  Inside 
work  as  a  fill- 
ing or  out- 
side as  rip- 
rap, per 
cord,  80  cords, 
more  or  less. 


$1,195.30 

7.00 
6.50 
7.00 

10.00 
11.50 
5.40 
7.60 
12.00 
8.00 
9.10 
7.50 


Total. 


16,049.06 

5,777.23 
4, 589. 80 
0,  111.  00 

5. 755. 00 
6, 048. 00 
4, 732. 00 


00 
09 


4.745 
5,535 
6.920.00 
6, 160. 69 
4, 952. 00 


•Total. 


Contract  awarded  to  Edward  McCne,  with  the  approval  of  the  Chief  of  Engineers, 
August  14,  1893. 
Contract  dated  August  10,  1893.     Work  to  bo  completed  by  November  1,  1893. 


COMMERCIAL   STATISTICS. 


Arrivals  and  clearances  of  ressels  at  Superiorf  Wis.,  for  two  years. 


Year. 


Arrivals 

and  clear- 

anccH. 


Tonnage. 


1892. 
1893. 


1,940         2.496,507 
1,909         2,571,017 


Increase. 
Docrcaso 


75,410 


31 
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2023 


Average  vessel  tonnage.  # 

1«>3 1,347 

1S92 .- 1,287 


Increase 


60 


Of  the  number  of  vessels  reported  above  for  1893,  1, 454  were  steam  and  455  sail- 
ing vessels. 

There  "were  bailt  by  American  Stee\  Barge  Company,  at  8nperior  during  the  year 
1^3: 

Tonoage. 

1  steel  passenger  steamer 1, 511 

5  steel  barges ■ 7, 866 

The  storage  capacity  of  the  Superior  elevators  is  11, 000, 000  bdsbels. 

Shipmcnia  and  receipts  by  lake  of  leading  articles  during  season  of  189 J, 


Article. 


Wheat.... 
Other  grain... 

Flour  

Wool 

Bran 

Copper  ore — 

Lumber 

Iron  ore 

Gunned  floods. 


SHIPIIBMTS. 


Total 


Tons. 


Article. 


340,450  jl  Coal 

3,150  <;  Cemont. 

258,905 

150 

6,296 

21,272 

38,415 

34,920 

878 


BSCBIFT8. 


Sugar. 

OiK 

Salt 

MiscellaneouA 


699, 526 


Total 

Total  receipts  aD<l  shipments. 


Tons. 


1  196.610 
3,242 
3,168 
750 
5,045 
5,000 


1.  213, 824 


1,913.350 


Comparative  statement  of  receipts  and  shipments  for  ten  years." 


Year. 


i8SU 
I88.5 
188il 
18c7 


Tons. 


17,462  I 
33,626  > 
117.027 
170,020    ' 


Year. 


1888 
1889 
1800 
1891 


Tons. 


327, 327 
1,006,542 
1, 495, 385 
1, 616. 618 


Year. 


1892 
1893 


Tons 


1, 733, 444 
1, 913, 350 


Comparative  statement  of  arrivals  and  clearances  of  vessels  for  ten  years. 


Year. 


ISM 
1885 
I8S0 
1887 
1888 


Vessels. 


194 
200 
316 
462 
812 


Tonnaj^e. 


119, 288 
113,  519 
283,787 
404,780 
915, 816 


Year. 


Vessels.     Tonnage. 


1889 
1890 
1891 
1892 
1893 


900 
1,256 
1,610 
1,940 
1.909 


1,122,048 
1, 541, 777 
2, 984,  463 
2, 498, 507 
2, 571, 917 


II  5. 

IMPROVKMENT  OF  HARBOR  AT  ASHLAND,  WISCONSIN. 

The  southern  end  of  Cheqii.nmegon  Bay  forms  the  harbor  of  Ashland, 
snul  as  the  length  of  the  bay  is  considerable  it  was  necessiuy  to  pro- 
tect the  wharves  from  the  waves  to  enable  vessels  to  use  them  at  all 
times.  The  approved  project  is  for  the  construction  of  a  pile,  slab,  and 
rock  breakwater  8,000  feet  long,  dredging  a  channel  of  the  necessary 
depth  along  the  dock  line,  and  closing  the  breach  in  Chequainegon 
Point  with  a  brush  and  stone  dike. 
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The  breakwater  consists  of  three  rows  of  piling  filled  in  with  slabs, 
which  are  anchored  with  large  rock. 

This  construction  has  only  its  cheapness  to  commend  it.  In  the  long 
run,  however,  it  will  prove  very  expensive,  as,  ultimately,  it  will  have 
to  be  reinforced  with  a  solid  bank  of  riprap. 

Under  the  contract  in  force  at  the  close  of  the  last  fiscal  year,  600 
feet  were  added  to  the  outer  end  and  1,080  feet  to  the  inner  end  of  the 
breakwater,  making  the  total  length  7,363  feet.  The  work  was,  for  this 
kind  of  structure,  very  substantially  done,  much  more  so  than  any  of 
the  old  work. 

The  breakwater  is  still  of  insufficient  length  to  give  protection  to  all 
the  wharves  of  the  city,  but  its  influence  in  diminishing  the  turbulence 
of  the  waters  of  the  harbor  is  distinctly  apparent. 

An  unusually  severe"  storm,  May  18,  1894,  damaged  the  old  work 
first  put  in,  that  of  1889,  to  the  extent  of  some  $8,000.  But  $3,200 
were  available  for  repairs.  This  is  being  expended  for  repairing  and 
strengthening  the  weakest  portions.  No  attempt  is  being  made  to  close 
the  existing  gaps.  At  least  $5,000  should  be  immediately  available  for 
complete  repairs.  A  long  delay  will  necessitate  the  doubling  of  this 
estimate. 

The  same  storm  made  a  breach  through  Chequamegon  Point,  which, 
when  inspected  in  June,  had  a  width  roughly  estimated  at  600  feet,  with 
a  measured  depth  of  2i  to  4J  feet  along  the  shoalest  line.  The  breach 
took  place  at  one  of  the  strongest  parts  of  the  point,  to  the  north  of 
the  protection  work  put  down  in  1891,  and  it  widened  till  it  reached 
the  head  of  the  protection  work,  where  it  stopped.  It  is  liable  to  wi,den 
still  more  in  the  other  direction, however.  It  will  cost  $10,000  to  close 
it  as  it  now  exists.  No  great  permanent  deepening  is  apprehended, 
as  the  bottom  is  well  riprapped  with  gravel  and  cobble  stones,  which 
have  subsided  as  the  sand  washed  out,  and  as  the  same  natural  forces 
that  built  up  the  point  are  still  in  operation.  The  protection  work  of 
brush  and  stone  put  in  in  1891  had,  by  1893,  subsided  over  a  length  of 
some  400  feet,  so  as  to  permit  a  small  flow  of  wat^r  across  the  point. 
This  was  raised  and  strengthened  in  1893  under  a  contract  with  Hugh 
Steele.  The  inspection  in  June  showed  this  new  work,  as  well  as  the 
old,  to  be  in  good  condition  and  greatly  strengthened  by  an  accumula- 
tion of  Sand  in  front. 

To  complete  the  breakwater  as  originally  projected  will  cost  $20,000. 
Much  stronger  work  should  be  put  in,  however,  and  it  will  be  economy 
to  spend  on  the  remaining  637  feet  $30,000  instead  of  $20,000. 

A  harbor  line  has  been  established  by  the  city,  but  there  is  not  a 
uniformity  of  depth  along  it.  To  give  a  channel  200  feet  wide  and  17 
feet  deep  along  this  dock  line,  about  425,000  cubic  yards  of  material 
will  have  to  be  excavated.  This  will  cost  $93,500,  provided  no  rock  is 
encountered. 

In  order  to  give  access  to  the  wharves  for  vessels  drawing  the  full 
depth  that  the  new  lock  at  Sault  Ste.  Marie  is  expected  to  give,  a 
channel  not  less  than  200  feet  wide,  with  a  depth  of  22  feet,  should  be 
dredged  along  the  dock  lino  by  the  time  the  new  lock  is  completed,  and 
to  tliJit  end  work  should  be  begun  soon. 

The  principal  shipments  from  Ashland  are  iron  ore  and  lumber. 

There  has  been  expended  during  the  year  just  closed  $47,003.08, 
and  the  total  amount  expended  under  approved  project  to  date  is 
$185,145.42. 

This  work  is  in  the  conection  district  of  Superior,  Mich.,  Marquette,  Micli.,  being 
the  port  of  entry ;  nearest  light-house,  La  Poiute.  on  Chequamcgou  Point,  at  entrance 
of  Chequamegon  Bay. 
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liecommendalivna. 

For  637  feet  extension  to  the  breakwater $30, 000 

For  repairs  and  contingencies 20, 000 

For  dredging 93,500 

Total 143,500 

Abstract  of  appropriations  for  improving  harbor  at  Ashlandf  TVis.      s 

By  act  of  Congress — 

Approved  August  5,  1886 $22, 500 

Of  August  11,  1888 60,000 

Approved  September  19, 1890 60, 000 

Approved  July  13,  1892 45,000 

Total 187,500 


Money  statement 

July  1,  1893,  balance  unexpended $49, 417. 66 

Jnne  30,  1894,  amount  expended  during  fiscal  year 47, 063. 08 

July  1,  1894,  balance  unexpended 2, 354. 58 

July  1,  1894,  outstanding  liabilities 2,354.58 


'Amount  (estimated)  required  for  completion  of  oxistini^  project 119, 500. 00 

Amonnt  that  can  be  profitably  expended  in  fiscal  year  ending  June  30,1896  143, 500. 00 
Subinitted  in  compliance  "with  requirements  of  sections  2  of  river  and 
harbor  acts  of  1866  and  1867  and  of  sundry  civil  act  of  March  3, 1893. 


Abstract  of  proposals  for  repairs  to  brush  and  stone  dike  at  Chequamegon  Pointf  in  Ash- 
land Harbor,  JVisconsin,  received  at  Dulttth,  Minn.j  by  MaJ.  Clinton  B." Sears,  Corps  of 
Enginetrs.     Opened  July  31, 1893. 


Ko. 


Namo  and  address  of  bidder. 


Davis,  Davidson  &  Smith,  Ashland,  Wis. 
Ungh  Steele,  Duluth,  Minn 


1 
2 
3    Edward  Barton,  Ashland,  Wis. 


For  fascines 
in  place 

(800  cords, 

more  or 

lebs),  per 

cord. 


For  stone 

in  place  (675 

cords,  more 

or  less), 

per  cord. 


Total. 


$11,400.00 

4,500.00 

11, 062. 50 


Contract  awarded  to  Hugh  Steele,  with  the  approval  of  the  Chief  of  Engineers, 
August  19, 1893. 
Contract  dated  Augunt  15,  1893.     Work  to  be  completed  by  October  31,  1893. 


COMMEKCIAL   STATISTICS. 


Arrivals  and  clearances  of  vessels  (Chequamegon  Bay,  including  Washburn  and  Bayfield, 

Wis.)  for  two  years. 


Year. 


-^•«""«-l  tlV.T. 


1802 
1883 


7, 104       No  record. 
6. 052  1  1, 178 
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Principal  articles  of  exports  and  imports  for  1893,* 


Articles. 


BXPOBTf:. 


Iron  ore 

Pig  iron 

Stone,  building 

Lunibi  T 

Grain 

Flour 


Total 


Tons. 


1,117,520 

14,500 

42,000 

367,500 

222,000 

8,901 


1,773,021 


Articles. 


IMPORTS. 

Coal 

Oil 

Salt,  lime,  and  cement 

Merchandise  and  miscoUancons 

Total 

Total  receipts  and  shipments. 


*Mr.  Joe  M.  Chappie,  of  Ashland,  Wis.,  is  authority  for  this  statement. 
Comparative  statement  of  receipts  and  shipments  for  seven  years. 


Tons. 


724,450 

3,800 

56, 740 

201,859 


086.849 


2. 759. 870 


Yenr. 

Tons. 

Year. 

Tons. 

1 
Year.              i      Tons. 

1 

1887 

1, 401, 454 
1, 357, 472 
1, 971, 213 

1890 

2,816,924 
3, 217, 541 
4, 207, 097 

i  1893 2,  759. 870 

1888 

1891 

1880 

18921 

1 

Arrivals  and  clearances  of  vessels  for  seven  years. 

Tear. 

1 
,      Tons.      1,              Tear. 

1, 
Tons.       j               Year. 

Tons. 

1887 

892 
2.375 
3,171 

1 

1  1890 

4,480 

1893 

6,052 

1888 

1891 

4,090 

I 

1889 

1892f 

1 

7,104 

t  The  years  1892  i 

wd  1893  incli 

ado  the  ports  of  Wash 

burn  and  Bayfioltl  on  Choqaamegon  Bay. 

I  I  6. 


IMPROVEMENT  OF  HARBOR  AT  ONTONAGON,  MICHIGAN. 

In  1887  the  Ontonagon  River,  which  forms  the  harbor,  had  fairly 
deep  water  in  it,  but  its  mouth  was  obstructed  by  a  bar  which  had  but 
7  feet  depth  over  it.  The  project  then  adopted  was  to  build  parallel 
piers  projecting  into  the  lake  on  either  side  of  tlie. river's  mouth,  the 
expectation  being  that  the  current  of  the  river  would  have  sufficient 
force  to  maintain  a  depth  between  the  piers  of  12  feet  or  more.  Tliis 
expectation  has  not  been  fully  realized,  although  the  piers  are  nearly 
of  the  proposed  length,  the  east  pier  being  2,315  feet  in  length  and  the 
west  pier  2,675  feet. 

It  appears  that  the  river  during  the  freshets  is  heavily  charged  with 
sand  and  the  bar  at  the  entrance  forms  as  fast  as  the  piers  are  extended. 
The  channel  which  the  river  is  able  to  maintain  through  this  bar  is 
shifting  and  uncertain. 

Unless  the  piers  can  be  speedily  extended  into  deep  water,  which, 
owing  to  the  gradual  slope  of  the  lake  bottom  and  consequent  great 
expense,  is  hardly  practicable,  it  does  not  appear  advisable  to  carry  the 
X>ier  work  any  farther  at  present.  The  improvement  of  the  harbor  can 
l)robably  be  more  economically  pursued  by  dredging  a  channel  through 
the  bar  em^h  year,  which  will  cost  from  $5,000  to  $10,000  annually. 


APPENDIX  I  I REPORT  OF  MAJOR  SEARS.       ?027 

The  total  cost  of  the  improvement  to  June  30, 1894,  was  $317,439.72. 
As  a  result  of  the  improvement  there  was  a  channel  with  least  depth 
of  16  feet. 

The  contract  in  force  with  George  Taylor  at  the  close  of  the  last  fiscal 
year,  for  repairs  to  the  piers,  was  completed  in  August,  1893.  Further 
repairs  to  the  east  pier  will  be  necessary  during  the  coming  season. 

A  survey  made  in  May,  1894,  showed  a  still  further  shoaling  in  the 
channel.  With  the  approval  of  the  Chief  of  Enffineers  an  open  market 
agreement  was  made  with  Messrs.  Williams,  Daugherty  &  IJpham  t-o 
dredge  out  the  channel  to  make  it  available  for  vessels  drawing  12  feet 
of  water.  The  work  is  nearly  finished.  The  price  to  be  paid  is  18  cents 
per  cubic  yard,  which  is  some  6  cents  a  yard  less  than  the  cost  of  the 
last  dredging  done  in  this  harbor. 

This  work  is  in  the  collection  district  of  Superior,  Michigan.  Neai^t  port  of 
entry,  Marquette,  Mich.  A  light  is  shown  on  the  outer  end  of  the  west  pier  at 
Ontonagon,  Mich. 

Abstract  of  appropriaiiom  for  improving  harbor  at  Ontonagon,  Mich. 

By  act  of  Congress — 

Approved  March  2,  1867 $97, 600 

Approved  July  7,  1870 10,000 

Approved  June  23,  1874 23,000 

Approved  March  3, 1875 25,000 

Approved  August  14, 1876 : 15, 000 

Approved  June  18, 1878 15,000 

Approved  March  3,  1879 J 17,000 

Approved  June  14, 1880 15,000 

Approved  March  3,  1881 20,000 

Passed  August  2, 1882 20,000 

Approved  July  5, 1884 1.5,000 

Approved  AugnBt.5,  1886 13,000 

Passed  August  11,  1888 12,500 

Approved  September  19,  1890 10,000 

Approved  July  13,  1892 20,000 

Total 328,100 

EXPENDITURES. 

Amount  expended  under  approved  project  to  date $317, 439. 72 

Balance  unexpended  July  1,  1894 10,660.28 

ESTIMATES. 

Estimated  amount  required  annually  for  preserving   and  maintaining 

(dredging)  and  repairs  to  piers $10, 000. 00 

Estimated  amount  required  for  renewal  of  superstructure  of  east  pier..     20, 000. 00 

Total 30,000.00 

Money  statement 

July  1,  1893,  balance  unexpended $20, 219. 78 

June  30,  1894,  amount  expended  during  fiscal  year 9, 559. 50 

July  1, 1894,  balance  unexpended 10, 660. 28 

July  1, 1894,  outstanding  liabilities 4, 992. 53 

July  1,  1894,  balance  available 5,667.75 

{Amount  (estimated)  required  for  completion  of       •  ^\tiit  project 33, 000. 00 
Amount  that  can  be  profitably  expended  in  fiscal  v^^^®  ^tUiig  J  une  30,1896    33,  .000. 00 
Submitted  in  compliance  with  requirements  o^®*^^  ^iB  2  of  river  and 
harbor  acts  of  1866  and  1867  and  of  sundry  ^,  Bect^^  ^f  March  3, 1893, 
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COMMEnClAL   STATISTICS,  OXTONAGOX,  MICH. 

Not  being  able  to  obtaiu  the  statistics  for  the  past  five  years,  I  appeud  a  report 
for  1893  without  coinparisou  with  former  years,  but  it  is  considerably  greater  than 
five  years  ago. 

Arrivals  and  clearances  of  vessels,  IfiOS, 

Arrivals *  77 

Clearances 77 

Principal  articles  of  export  and  import. 
Exports:  Tous. 

Lumber 176,000 

General  merchandise 100 

Total 176,100 

Imports :   General  merchandise 2, 000 


• 


I  I  7. 
IMPROVEMENT  OF  EAGLE  HARBOR,  MICHIGAN. 

This  harbor  was  improved  in  order  to  form  one  of  the  harbors  of  refuge 
for  this  shore  of  Lake  Superior.  The  entrance  to  the  small  bay  which 
forms  the  harbor  was  obstructed  by  a  rock  ledge  having  but  8J  feet  of 
water  over  it  at  the  shoalest  part. 

The  project  for  its  improvement  was  adopted  in  1866,  but  was  modi- 
fied in  succeeding  years,  so  that,  as  carried  out,  it  provided  for  a  channel 
through  the  rocky  ledge  130  feet  wide  and  14  ifeet  deep,  marked  by  two 
guiding  cribs,  one  on  each  side  of  the  channel. 

This  work  was  completed  in  1879,  and  appears  to  meet  the  present 
demands  of  commerce. 

The  amount  expended  to  June  30, 1894,  was  $95,238.08. 

Nothing  is  required  at  present  for  the  improvement  or  preservation 
of  this  harbor,  as  the  funds  available  will  probably  be  sufficient  to  keep 
the  work  in  good  condition  for  several  years. 

Modified  estimate  (see  Report  of  Chief  Engineers,  1876,  11,  328;  1877,  i,  98;  . 

11,845) $97,000 

Appropriated 97, 000 

Name  of  harbor,  Eagle  Harbor,  Michigan.  Collection  district,  .Superior,  Mich. 
Nearest  light-house,  Eagle  Harbor,  Michigan. 

Money  statement. 

July  1,  1893,  balance  unexpended $2,286.33 

June  30,  1894,  amount  expended  during  fiscal  year 524. 41 

July  1,  1894,  balance  unexpended 1,  761. 92 


COMMERCIAL  STATISTICS,    KAGLE   IIARBOn,    MIC  11 IG AX. 

Vessels  arriving  and  departing  during  1893 42 

Imports:  Merchandise tons..  3,500 

Statistics  for  previous  years  not  obtainable. 

*  In  addition,  there  were  a  number  of  arrivals  during  the  season  of  both  steam  and 
sailing  vessels  seeking  refuge  during  heavy  weather,  and  frequent  arrivals  of  fishing 
and  other  tugs. 


APPENDIX  I  I — REPORT  OF  MAJOR  SEARS.       2029 

118. 

IMPROVEMENT  AND  OPERATING  AND  CARE  OF  WATERWAY  FROM 
KEWEENAW  BAY  TO  LAKE  SUPERIOR,  MICHIGAN. 

This  work  was  reported  upon  in  the  Report  of  the  Chief  of  Engineers 
for  1892  (Appendix  1 1 1)  under  the  title  of  "Portage  Lake  and  Lake 
Superior  canals,  across  Keweenaw  Point,  Michigan,"  but  is  locally 
known  and  referred  to  as  the  Portage  Lake  Ship  canals. 

A  full  account  of  the  history  of  this  work  and  its  purchase  by  the 
United  States  is  given  in  the  above  Annual  Eeport. 

The  full  report  of  the  Board  of  Engineers,  constituted  in  compliance 
with  the  provisions  of  the  river  and  harbor  act  of  August  5, 1886,  is 
given  in  Ex.  Doc.  No.  105,  Forty-ninth  Congress,  second  session. 

This  Board  submitted  estimates  for  a  navigable  depth  of  16  feet  with 
a  minimum  width  of  70  feet,  to  be  obtained  by  dredging  wherever 
required  throughout  the  extent  of  the  waterway,  and  in  'addition  esti- 
mates for  an  increase,  should  the  future  needs  of  commerce  demand  it, 
of  the  navigable  depth  to  20  feet,  with  corresponding  increase  of  width; 
also  estimates  of  the  cost  required  to  provide  (for  commerce  as  well  as 
refuge)  enlarged  and  safe  entrances  from  Keweenaw  Bay  and  from  the 
lake.  The  recommendations  of  the  Board  were  approved  by  the  Chief 
of  Engineers  and  the  Secretary  of  War. 

The  approved  project,  therefore,  briefly  stated,  is  as  follows: 

First.  A  16-foot  channel  of  70  feet  bottom  width  from  bay  to  lake. 

Second.  A  renewal  of  the  canal  revetments. 

Third.  A  reconstniction  of  the  piers  at  the  Lake  Superior  entrance, 
and  their  extension  to  30  feet  depth  of  water. 

Fourth.  The  extension  of  the  pier  at  the  Keweenaw  entrance  to  a 
20-foot  depth  of  water. 

Fifth.  At  the  proper  time  hereafter  to  increase  the  channel  depth  to 
20  feet,  with  a  corresponding  width,  which  should  not  be  less  than  100 
feet. 

In  furtherance  of  this  project,  Congress,  by  act  of  July  13,  1892, 
appropriated  $50,000  for  dredging  to  16  feet  depth  and  70  feet  width 
and  for  repairs  to  existing  revetments. 

Most  of  this  has  been  expended  in  dredging  to  a  16-foot  depth  and 
70-foot  width  under  a  written  agreement  with  James  Pryor,  of 
Houghton,  Mich.,  the  lowest  bidder,  and  in  repairs  to  the  revetment 
at  inner  end  of  north  revetment  of  the  Upper  Canal  ($5,480.80). 

Under  authority  of  the  river  and  harbor  act  of  September  19, 1890, 
the  Secretary  of  War  allotted  $11,647  for  operating  and  care  of  canals 
and  other  works  of  navigation,  to  be  applied  to  Portage  Lake  and 
Lake  Superior  canals,  Michigan,  for  the  fiscal  year  ending  June  30, 
1894. 

The  approved  project  for  the  exi^enditure  of  this  allotment  is  to 
maintain  a  depth  equal  to  the  capacity  of  the  present  St.  Marys  Falls 
Canal,  or  in  other  words,  an  available  depth  of  14  feet  with  a  width  of 
70  feet;  to  keep  the  existing  channels  well  marked  by  lights  and 
buoys;  to  keep  a  record  of  the  vessels  and  their  tonnage  using  the  canal; 
to  exercise  the  necessary  care  in  enforcing  regulations  for  the  use  of 
the  canals;  to  make  frequent  surveys  to  determine  changes,  and  to 
check  up  work  done  in  dredging;  to  guard  against  encroachment  on 
the  legally  established  harbor  lines,  and  to  perform  other  work  inci- 
dental to  the  operation  and  care  of  the  canals.  The  amount  allotted 
Las  been  expended.    An  itemized  8taten\(v».f  is  herewith  submitted. 
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Owing  to  the  poor  condition  of  the  existing  revetments,  permitting 
much  material  to  be  washed  into  the  channels,  and  to  the  faulty  design 
of  the  existing  piers  at  the  entrances  and  their  failure  to  extend  to  a 
proper  depth,  more  or  less  dredging  will  have  to  be  done  each  year  to 
maintain  the  improved  channels.  For  this  reason  it  would  be  advan- 
tagecms  for  the  United  States  to  own  its  own  plant. 

Since  the  United  States  has  taken  charge  the  navigability  of  the 
waterway  has  been  greatly  bettered,  due  to  the  maintenance  of  an 
increased  depth,  to  the  easing  off  of  sharp  bends,  the  removal  of 
detached  rocks  and  lumps,  and  particularly  to  a  better  and  more 
efficient  system  of  lighting  and  buoyage. 

At  the  close  of  the  fiscal  year,  June  30,  1892,  the  available  depth 
through  the  entire  route  was  only  12.5  feet  at  a  stage  of  601.3  feet 
above  sea  level.  We  now  have  an  available  depth  of  14  feet  at  a  stage 
of  601.7  feet  above  sea  level.  A  little  more  dredging  at  shoal  places 
will  give  a  navigable  capacity  equal  to  that  at  the  St.  Marys  Falls 
Canal.  It  will  require  much  more  dredging,  however,  to  get  the  width 
necessary  to  enable  vessels  to  pass  each  other  with  safety,  especially 
during  strong  winds. 

Since  the  opening  of  navigation  the  present  year  no  complaints 
have  been  received,  and  vessels  loaded  to  13.8  feet  have  had  no  diffi- 
culty in  getting  through. 

The  record  of  vessels  and  tonnage  herewith  submitted  shows  the 
great  amount  of  commerce  using  this  waterway  and  how  important  a 
link  it  is  in  the  chain  of  lake  navigation.  With  the  completion  of  the 
16-foot  project,  a  very  great  increase  in  the  use  of  this  waterway  may 
be  confidently  expected. 

Attention  is  invited  to  the  four  maps  printed  in  the  last  Annual 
Eeport. 

Kules  and  regulations  for  the  use  of  the  canais  were  approved  by  the 
Secretary  of  War  April  />,  1892.  Owing  to  their  being  no  legal  penal- 
ties attending  their  violation  great  difficulty  has  been  met  with  in 
enforcing  them,  especially  the  one  relating  to  rafts.  The  navigation 
interests  have  suffered  great  inconvenience  and  some  losses,  due  to  the 
flagrant  and  apparently  premeditated  violation  of  the  rules  by  the  raft- 
ing interests.  The  most  serious  case  was  prosecuted  in  the  U.  S.  court 
and  a  verdict  against  the  Government  was  given,  due  to  the  absence 
of  proper  legislation  defining  the  offense  and  inflicting  a  penalty. 

Section  10  of  the  river  and  harbor  act  of  September  19, 1890,  inflict- 
ing a  penalty  of  $5,000  fine  or  one  year's  imprisonment,  or  both,  at  the 
discretion  of  the  court,  should  be  extended  to  cover  violations  of  the 
approved  rules  and  regulations  for  the  use  of  this  waterway,  otherwise 
it  would  be  better  to  abolish  them  entirely. 

API'UOPRIATIOXS. 

(Sec  p.  2166,  lleport  of  Chief  of  Engineers,  1892.) 
Act  of  July  13,1892 $50,000 

KECOMMENDATIONS. 

For  operating  and  care,  etc.,  for  fiscal  year  ending  June  30, 1895 $8,  000 

For  continuing  the  improvement  of  the  waterway  to  give  a  16 -foot  doiitli 

and  a  70-foot  width 175,000 

For  providing  a  safe  entrance  from  Lake  Superior 850, 000 

For  providing  a  safe  entrance  from  Keweenaw  Bay 220, 000 

Total 1,245,000 

This  work  lies  in  the  collection  district  of  Superior.    Nearest  port  of  entry,  Mar- 
quette. Mich.     A  light-house  is  at  or  near  each  entrance. 
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Money  statement. 


2031 


IMPROVEMENT. 


July  1, 1893,  balance  unexpended $38, 165. 52 

June  30j  1894,  amount  expended  during  fiscal  year 36, 553. 56 


July  1, 1894,  balance  unexpended  . 
July  1, 1894,  outstanding  liabilities 

July  1, 1894,  balance  available 


1, 611. 96 
906.45 


705. 51 


'  Amount  (estimated)  required  for  completion  of  existing  project 1,  245, 000. 00 

Amount  that  can  be  profitably  exx>ended  in  fiscal  year  ending  June 

<      30,1896 800,000.00 

I  Submitted  in  compliance  TV'ith  requirements  of  sections  2  of  river  and 
[     harbor  acts  of  1^66  and  1867  ond  of  sundry  civil  act  of  March  3, 1893. 


OPEUATINO  AND  CARE  OF  CANALS. 


Amount  allotted  for  fiscal  year  ending  June  30, 1894 $11, 647. 00 

June  30, 1894,  amount  expended  during  fiscal  year 11, 647. 00 


Amount  allotted  for  fiscal  year  1895 


8, 000. 00 


Abstract  of  propoBah  for  dredging  and  repairs  to  pier  revetment  at  Portage  Lake  ship 
canals  J  Michigan,  received  at  Duluthf  Minn.,  hy  Maj.  Clinton  B.  Sears,  Corps  of 
Engineers,  opened  July  14,  189S. 


No. 


Namo  and  address  of  bidder. 


1 
2 
3 

5  . 
0  - 


$6,581.00 


Williama,  Bangherty  &  Upham,  Balntb,  Minn.  19  tS,  $11.25 

Charles  S.  Barker,  West  Superior,  Wia 23  31  1 2. 50 

James  Pryor,  Houghton,  Mich 18^  24^  10. 00 

Carkin,  Stfckney  &.  Cram,  by  1).  D.  Johnson, 

secretary.  East  Saf^iuaw,  Mich 23  48  15.00 

Francis  L.  McDonald,  Daluth,  Minn '    5,425.00 

William  McCnrdy,Hoaghton,  Mich.,  and  Thos. 

D.  Mason.  Hancock,  Mich ,    6,000.00 

Daniel  W.  Powell,  Edward  Mitchell,  and  John  I  i 

MitcheU,  Marquette,  Mich ' I    5,892.64 


For  drode- 
ing  sand 
and  soft 
material 

(per  cubic 
yard). 


Use  of 


and  stiff 
clay  iper  cu- 
bic yard). 


CenU. 


CenU. 


moving 
loose  rock 
and  detach- 
ed bowlders 
(per  hour). 


For  re- 
mits to 
pier  revet- 
ment (in 

total). 


Contract  for  dredging  awarded  to  James  Pryor,  with  tlio  approval  of  the  Chief  of 
Engineers,  August  5,  1893.  Contract  dated  July  31,  1893.  Work  to  bo  completed 
November  1,  1893. 

Contract  for  repairs  to  pier  revetment  awarded  to  Francis  L.  McDonald,  with  the 
approval  of  the  Chief  of  Engineers,  August  5,  1893.  Contract  dated  July  31,  1893. 
Work  to  be  completed  November  1,  1893, 


COMMKRCIAL   STATj^^^^S. 

Statistics  of  vessels  passing  through  the  can^^  \]\e  calendar  year  ISOfi. 

. _  ^  *«  di""'"^^ 

Bound  up.  ^^^     ^..^-^^"^  ilsntnbcT.   ^o^xiage, 

*»" ,  N  X  .- \  \ 

"    ^  \  y  ,'',.•'  __\. 

v  / 
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Statement  of  freight  and  passetifjers  carried  through  the  Portage  Lake  and  Lake  Superior 

canals  during  1893.  , 


Ilouiul  up. 


Coal 

Flour 

(vrain 

Manufactured  iron 
Salt 


Is'et  tons. 


Bound  u]). 


254,705  ,  Limestone 

13  I  Miscellaneous  luerchaudisi) 

1,361  :  Copper 
8,946  \ 

4, 698  '  Passengers number . . 


Not  tons. 


9,356 

71,836 

9,864 


14,  592 


RECAPITULATION. 


1893. 


H92. 


Total. 


canal. 


Number  of  vossols :  868 

Net  tonnage i  435, 100 

Freight tons. .  360, 660 

Passengers 14, 592 


Douud  down. 


473  ;  902 

292,099  I  451.218 

192.438  I  357.773 

9,  430  ,  16, 963 


Number. 


Upper 
canal. 


454 

309,  i71 

196, 937 

10,453 


Steam 


440 
91 


Not 
tonnage. 

184.532 
49,782 


Statement  affreight  and  passengers  carried  through  the  Portage  Lake  and  Lake  Superior 

canals  during  1893. 


Bound  down. 


Copper  

Com 

Flour 

Building  stone. 
Pig  iron 


Net  Ions. 


54,548 
120 

21,543 
1,180 
3,189 


Bound  down. 


Net  tons. 


Iron  ore 

Lumber 

Miscellaneous  merchandise 


Passengers u.imbcr. . ' 


400 
79, 6U 
11,336 

12,  «2 


RECAPITULATION. 


1893. 


1892. 


Total     .    ^PP<*r        Total         ^PV^,^ 
xotai.         ^j^jjj^i^         loiai.        eanaJ. 


Number  of  vessels 

Net  tonnage 

Freight tons . . 

Passengers    number. . 


540 

234,314 

171,  959 

12, 492 

1 

180  ' 

108.952  1 

98,692  1 

8.805 

.'>68 

213, 845 

138, 515 

13,  i:iO 

185 

00,125 

70, 010 

6,587 

Statistics  of  tugs  passing^hrough  the  canals  during  the  ytar  1803. 


Bound  up. 


Trips number 

Net  tonnage 

Vessels number 

Scows do . . 

Kafbs do. . 

Booms do.. 

Logs M 

Lumber M 

Timber M 

Cord  woo<I cords 

Building  stone tons 

Miscellaneous  merchandise do . . 

Coal do. . 

Sand do. . 

Railroad  tics number 


Total  Bound  down. 


489  Trips number. 

17, 001    I  Net  tonnage 

73  i'  Vessels number. 

152  Scows do... 

29   i  Rafts  do... 

54  Booms do... 

2,935  I,  Logs M.. 

570   t  LumlKjr M . . 

4,985  I  Timber M. 

580  '  I  Cord  wood conls . 

9,762  Building  stone tons. 

713  ,  Miscellaneous  merchandise do . . . 

200  Coal do... 

21 2  Copper do. . . 

6,000 


Total. 


468 

15,352 

31 

145 

73 

39 

19,033 

283 

16 

115 

190 

713 

100 

2.567 
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Local  huHness  of  tugs  in  Portage  Lake  during  1893, 


Bound  up. 


Total. 


Trips number 

Net  tonnage 

Vesaela number 

Scows do . . 

Kafts do.. 

Booms do . . 

Logs M 

Lumber do . . 

Timber do.. 

Cord  wood cords 

Hiscellaneous  merchandise tons 

Hay do.. 

Coal do.. 

Empty  barrels number 

Lime barrels 


679 

11, 671 

1 

1,161 

55 

8 

11,626 

4,055 

1,500 

13,989 

265 

390 

SO 

250 

50 


Bound  down. 


Trips V  .number 

Net  tonnage 

Vessels number 

Scows do. . 

Kafts do.. 

Booms i do . . 

Logs M 

Lumber do . . 

Timber do . . 

Cord  wood cords 

Miscellaneous  merchandise tons 

Copper do. . 

Poles number 

Ha;*' tons 

Railroad  ties number 

Charcoal bushels 

Lime barrels 

Cement do. . 


Total. 


667 

11,548 

1 

1,093 

13 

41 

1,610 

1,750 

3,890 

12,695 

1.172 

1,070 

21,000 

690 

35,300 

21,800 

225 

45 


Slaiistics  of  vessels  passing  through  the  upper  canal  {Portage  Lake  ship  canals)  dur- 
ing the  year  1893, 


Bound  up. 


Steam 

Net  tonnage 

&fl 

Ket  tonnage 

Cargo tons 

Paaaengers  '. number 


327 

224,337 

146 

68,662 

103,438 

9.430 


Bound  down. 


Steam 

Net  tonnage 

Sail 

Net  tonnage 

Cargo tons 

Passengers nimiber 


Total. 


107 

100, 017 

19 

8,035 

08,692 

8,895 


KECAPITT7LATI0N  (PORTAGE  LAKE  SHIP  CANALS). 


Bound  up  and  down. 


Total  number  of  vessels 

Total  net  tonnage 

Total  freight tons 

Total  passengers number 


1892. 

1893. 

1,408 

6C9, 510 

532, 628 

27,084 

1,470 

665,063 

496,288 

30,093 

Increase  +. 
Decrease — . 


—62 

+4.447 

+36,340 

—3,000 


Tho  following  principal  lines  of  steamers  used  the  canals  during  the  season  of 
1893: 

Lake  Michigan  and  Luke  Superior  Transportation  Company;  Chicago^  111 5 

Western  Transit  Company,  Buffalo,  N.  Y 8 

Anchor  Line,  Erie,  Pa 6 

Crescent  Transportation  Company,  Detroit,  Mich 6 

Union  Transit  Company,  Bnfi&lo,  N.  Y 3 

During  the  season  of  1894  there  were  some  changes,  tho  lines  of  steamers  being  as 
follows: 

Lake  Michigan  and  Lake  Superior  Tran.sportation  Company,  Chicago,  111 5 

Western  Transit  Company,  Buffalo,  N.  Y 10 

Anchor  Lino,  Erie,  Pa 8 

Crescent  Transportation  Company,  Detroit,  Mich 6 

Union  Ti;|in8it  Comnany,  Buffalo,  N.  Y 2 

Daluth  and  Ogdenshurg  Transportation  Company,  Detroit,  Mich 3 

These  are  considered  the  regular  transportation  lines.  During  tho  season  of  1894 
many  lar^e  steamers  of  other  lines  have  made  trips  through  these  canals  success- 
iidly,  ana  a  great  part  of  tho  freighting  business  of  these  canals  is  done  by  steam 
harges  with  from  one  to  three  vessels  in  tow ;  these  steam  barges  now  being  <ible  to 
take  a  tow  of  three  heavily  loaded  vessels  throueh  Portage  River  without  trouble. 
There  is  also  a  large  business  done  by  tugs,  mostly  owned  in  this  vicinity,  in  towing 
vessels,  rafts  of  logs  and  timber,  and  scows  loaded  with  wood,  huilding  stone,  lum- 
ber, hay,  etc. 

ExNG  94 128 
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Itemized  siatemetit  of  expenses  node  from  appropriation  for  operating  and  care  of  canals 
and  other  works  of  navigation  (indefinite),  act  of  July  o,  1884,  applied  to  Portage  Lake 
and  Lake  Superior  canals. 


j^.^    I  No.  of  I 
^*®-     voucher., 


Oct 


1803. 
Aug.  2 
2 
2 
3 
9 

25 

31 
31 
Sept  1 
6 
13 
30 
30 

e 

6 

6 

31 

31 

31 

Nov.    4 

30 

Deo.     1 

1 

1 

2 

2 

18 

31 

31 

18M. 

Jan.   31 

31 

Feb.  28 

28 

Mar.  26 

31 

31 

Apr.  U 

26 


Name. 


1 
2 
3 
4 

5 

6 
1 
2 
1 
2 
8 
4 
5 
1 
2 
8 
1 
2 
3 
1 
2 
1 
2 
3 
4 
5 
6 
7 
8 

0 

10 

9 

n 

3 
11 
12 

4 

6 


30 

17 

May  3 

(Pt)  1 

3 

2 

3 

3 

3 

4 

9 

6 

81 

22 

31 

(pt)  1 

31 

26 

June  2 

2 

2 

3 

2 

4 

2 

5 

4 

(pt)  7 

10 

(pt)  7 

19 

24 

19 

25 

25 

35 

.25 

36 

25 

37 

29 

38 

30 

48 

30 

47 

30 

46 

30 

52 

30 

53 

Sondry  persons 

Sam  S.Bobinson 

J.B.  Sturgis 

L.  Hennes  &Co 

Mai4.  Clinton  B.  Sears,  Corps  of 
Engineers. 

Geo.  B.  Carpenter  &  Co 

J.  B.  Sturgis 

Hired  men 

Chas.  J.  Hodce 

L.  Hennes  &.  Co 

F.W.KroU 

J.  B.  Sturgis 

Hired  men 

Brown  &  Gray 

Sam  S.  Robinson 

L.  Hennes  &  Co 

Brown  &Gray 

J.  B.  Sturgis 

Pay  roll 

L.  Hennes  &  Co 

Sam  S.  RobiDson 

Pa  y  rol  I 

L.  Hennes  &  Co 

F.W.  KroU 

James  Pryor  &6on 

J.B.  Sturgis 

F.W.Kroll 

J.  B.  Sturgis 

Payroll 

J.  B.  Sturgis 

3andry  persons  (pay  roll) 

J.B.  Sturgis 

Pay  roll 

E.  F.  Barker 

J.  B.  Sturgis 

Sundry  persons  (pay  roll) 

Keufl'cl  and  Ksser  Co.,  Hermann 

Ksser,  treasurer. 
Maj.  Clinton  B.  Sears,  Corps  of 

Engineers. 

J.  B.  Sturgis 

(pt)  pay  roll 

Sam  S.  Bobinsnn 

L.  Hennes  &  Co 

F.  W.KroU 

Harvey  C.  Beeson 

J.  B.  Sturgis 

G.  A.  Marr 

Pay  roll 

Sam  S.  Robinson 

Brown  &  Gray 

James  Pryor.'. 

L.  Hennes  &  Co 

James  l*ryor 

do 

do 

Joseph  Croze 

Brown  &  Gray 

L.  Hennes  dc  Co 

James  Burt 

MflJ.  Clinton  B.  Sears,  Corps  of 

Engineers. 

Sundry  persona 

James  R.  Dee,  manager 

J.  B.  Sturgis 

Sam  S.  Robinson 

James  Pryor 


Designation. 


Amount. 


Services.  July,  1893. 

Hireoftng 

Rent 

Supplies 

Mileage 


Purchase  winch 

Office  rent 

Services  

Repair  work 

Supplies 

Stationery,  etc 

Office  rent 

Services  

Suppli<*s  and  repairs 

Hire  of  tug 

Purchase  supplies 

Repairs 

Office  rent 

Sundry  persons,  services... 

Supplies 

Tnghire 

Services  

Supplies 

do 

Lumber 

Office  rent.  November,  1893. 

Office  furniture 

Office  rent.  December,  1833. . 
Services 


$268.33 

133.00 

19.00 

21.  53 

42. 72 

32.00 

19.00 

30i.  00 

11.25 

21.14 

4.90 

19.00 

407.00 

20. 52 

148.00 

10.33 

4.87 

19.00 

381.00 

8.00 

104. 00 

284.00 

4.05 

2.25 

11.  B7 

19.00 

3.50 

19.00 

343.67 

19.00 

277. 00 

19. 00 

277. 00 

.75 

19.00 

277.00 

8.50 

42.72 

19.00 

128.  00 

26.  OU 

33.70 

1.30 

5.0J 

19. 00 

200.00 

511.00 

138.00 

86.15 

61.00 

14.  D7 

3,000.00 

1,  219. 29 

39. 75 

14.  OJ 

1.  75 

19.03 

2.50 

42  T2 

318. 07 

19.85 

19.00 

125.01) 

1,  009.  12 

Total '  11,647.00 


Office  rent,  January,  1894. . . 

Services.  Jan  uarv,  1894 

Office  rent.  "February,  1894. 
Sundry  perstuis,  services.. 

Rubber  stamp 

Office  rent 

Services 

Angle  mirror 


Mileage 


Office  rent 

Servicijrt  (April) 

Tug  hire 

Supplies 

Stationery 

Marino  directory  — 

Rent 

Services  ( A  pril) 

Services  (Mny) 

Tug  hire .* 

Supplies  oud  i-epairs. 

Supplies,  etc 

do 


DrtMlging 


do 
Chain . . . 
Lumber. 
Supplies 

do. 

do. 

Mileage . 


Services  

Telephone  service 

Rent 

Tug  hire 

Dredging 
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II  9. 
IMPROVEMENT  OF  HARBOR  AT  MARQUETTE,  MICHIGAN. 

The  project  for  the  improvement  of  this  harbor  was  adopted  in  1868. 
It  contemplated  the  erection  of  a  breakwater  composed  of  timber  cribs 
ballasted  with  rock,  and  extending  from  the  shore  into  the  bay  a  dis- 
tance of  2,000  feet.  This  breakwater  was  completed,  practically  a« 
proposed,  in  1875. 

In  consequence  of  the  increasing  shipments  of  iron  ore  from  this  port, 
the  area  protected  proved  to  be  too  small  for  the  needs  of  the  shipping 
engaged  in  this  commerce,  and  it  became  necessary  to  extend  the  break- 
water. 

Provision  was  made  for  the  commencement  of  this  extension  in  the 
river  and  harbor  bill  of  August  11,  1888. 

The  approved  project  of  extension  limits  it  to  1,000  feet.  At  date  of 
last  annual  report  900  feet  of  this  extension  had  been  finished,  or  con- 
tracted for.  Of  this,  600  feet  has  been  built  under  the  contract  with 
Powell  &  Mitchell  in  force  at  the  close  of  the  last  fiscal  year. 

After  due  advertisement  the  contract  for  building  the  last  100  feet  of 
the  breakwater  was  awarded  to  Powell  &  Mitchell,  the  lowest  bidders. 
This  work  is  now  nearly  completed.  This  will  give  the  breakwater  its 
lull  length  of  3,000  feet,  as  called  for  in  the  i)roject. 

The  superstructure  of  the  portion  of  the  breakwater  commenced  in 
1860  and  finished  in  1875  has  been  extensively  repaired,  but  is  never- 
theless not  as  secure  as  is  to  be  desired.  Much  of  the  timber  has 
already  been  in  place  several  years  longer  than  the  usual  life  of  timber 
in  this  climate,  and  the  time  is  short,  if  it  has  not  already  arrived,  when 
this  timber  work  must  be  replaced  by  more  permanent  material., 

A  project  for  a  concrete  superstructure  was  prepared,  and  was 
ai)proved  February  27, 1890.  This  superstructure  is  estimated  to  cost 
$232,936.71,  of  which  sum  JllO.OOO  could  be  expended  judiciously  in 
one  year. 

Harbor  lines  were  established  by  the  honorable  Secretary  of  War  in 
January,  1889,  and  a  reconsideration  of  the  subject  occurred  ui)on  the 
application  of  the  Duluth,  South  Shore  and  Atlantic  Railway  Com- 
pany. Pending  the  action  of  the  honorable  Secretary  of  War  upon 
this  new  motion,  the  railroad  company  extended  the  ore  dock  as  prayed 
for  in  the  x>ctition.  I  am  not  advised  as  to  the  final  action  upon  the 
railroad  company^s  petition,  but  no  comjilaints  from  interested  citizens 
of  Marquette  or  from  owners  or  masters  of  vessels  visiting  this  port 
have  so  far  been  received  regarding  these  extensions  beyond  the  har- 
bor lines,  from  which  it  is  to  be  inferred  that  the  encroachment  is  rather 
viewed  as  advantageous  to  all  concerned. 

liecommendatUma  for  next  y:ar. 

For  concrete  snperstmcture  to  old  work $110, 000 

General  repairs 15, 000 

Total 125,000 

Abstract  of  appropriation  a  for  improving  harbor  at  Marquette,  Mich, 

By  act  of  Congntss — 

Approved  March  2,  1867  (allotment) $85,000 

Approved  April  10,  1869  (allotment) 26,730 

Approved  July  11,  1870 25,000 

Approved  March  3,  1871 60,000 

Approved  Jnne  10, 1872 50,000 

Approved  June  23,  1874 15,000 
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By  .act  of  Congress — 

Approved  March  3,  1875 $15,000 

Approved  March  3,  1873 15,000 

Approved  August  U,  1878 2,000 

Approved  June  18,  1878 2,000 

Approved  March  3,  1879 1,500 

Approved  June  14,  1880 1,000 

Passed  August  2, 1882 16,000 

Approved  July  5,  1884 5,000 

Approved  August  5,  1886 10,000 

Of  August  11, 1888 25,000 

Approved  September  19,  1890 40,000 

Approved  July  13, 1892 80,000 

Total 474,230 

Name  of  harbor,  Marquette  Harbor,  Michigan.     Collection  district,  Marquette, 
Mich.     Nearest  light-house,  Marquette,  Mich. 

Money  statement 

July  1,  1893,  balance  unexpended $71, 775. 87 

June  30,  1894,  amount  expended  during  ilscal  year 60, 812. 51 

July  1,  1894,  balance  unexpended 10,963.36 

July  1,  1894,  amount  covered  by  uncompleted  contracts 5, 745. 00 

July  1,  1894,  balance  available 5,218.36 

{Amount  (estimated)  required  for  completion  of  existing  project 257, 936. 71 
Amount  that  can  be  profitably  expended  in  hscal  year  en  ding  June  30, 1896  134,  OOO.'OO 
Submitted  in  compliance  with  requirements  of  sections  2  of  river  and 
harbor  acts  of  1866  and  1867  and  of  sundry  civil  act  of  March  3,  1893. 


Abstract  of  jjropoaaJa  for  extension  to  breakwater  at  MarqucttCy  Mich.,  receired  at  Duluih, 
Minn.,  by  Maj.  Clinton  B.  Sears,  Corps  of  Engineers,  opened  May  18 y  1894, 


No. 


Name  nud  address  of  bidder. 


1  FmncisL.  McDonald,  Diilulh,  Minn 

2  I  William  McLood,  Manistco,  Mich 

3  George  Taylor,  Dnluth,  Minn 

4  I  Daniel  W.  Powell,  Edward  Mitchell,  and  John  Mitchell,  of  Mar- 
I      quctt«,  Mich 


For  cribs  and 

saperstruc- 

turo,  100  feet 

long,  including 

filling,  sinking, 

and  riprap- 
ping  (per  run- 
ning foot) . 


Total. 


$64.85 
62.50 
60.00 

57.45 


$6,485.00 
6,250.00 
6.900.00 

5,745.00 


Contract  awarded  to  Powell  &,  Mitchell,  -with  the  approval  of  the  Chief  of  Engin- 
eers, Juue  2,  1894. 
Contract  dated  May  28,  1894.     Work  to  be  completed  by  October  15,  1894. 


COMMERCIAL   STATISTICS,    MARQUETTE,    MICil. 

Year.  i  Arrivals.    Clearances.,   Tonnage. 

1802 '  782  788  I      1,474,002 

1893 J  661  661  5d4,«)0 

Sti»ani 441 

Sail 220 
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Principal  articles  of  export  and  import. 


Articles. 


EXPOBTS. 

Iron  ore 

Pig  iron 

Lumber 

ToUl 


Articlea. 


IMPORTS. 

Coal 

Oil 

Brick  and  cement 

General  merchandise. 

Total 


Tons. 


112,066 

141 

70 

4,000 


116,267 


Vessel  tonnage. 


Year. 


1893 

1892 

Decrease 


Tonnage. 


594,000 
1,474,002 


807,102 


Average 
tonnage. 


900 
041 


41 


Crescent  Transportation  Company,  of  Buffalo,  N.  Y.,  is  a  new  line  of  boats  doing 
business  at  this  port. 


I  I  10. 
IMPROVEMENT  OF  HARBOR  OF  REFUGE  AT  GRAND  MARAIS,  MICHIGAN. 

The  harbor  of  Grand  Marais,  Mich.,  was  only  accessible  for  vessels 
drawing  less  than  9  feet.  Once  within  the  bay  there  is  ample  depth 
to  float  the  largest  vessels.  As  a  harbor  of  refuge  it  is  of  pressing 
importance  to  the  shipping  navigating  the  lakes  in  this  vicinity,  as  the 
many  wrecks  in  this  neighborhood  bear  witness. 

The  project  for  the  improvement  of  this  harbor  was  adopted  in  1881, 
and  has  for  its  object  the  creation  of  a  safe  entrance  into  the  bay  for 
vessels  of  the  largest  size.  The  entrance  channel  is  175  feet  in  width, 
protected  by  crib  piers  on  either  side.  The  west  pier  is  now  1,406  feet 
long,  including  lOOfeet  of  pile  dike,  and  the  east  pier  is  1,153  feet  long, 
including  100  feet  of  pile  dike. 

A  channel  150  feet  wide  and  17  feet  deep  was  dredged  out  between 
the  piers  in  1889. 

An  examination  made  in  June,  1890,  showed  considerable  shoaling, 
and  in  1891  it  was  again  dredged,  this  time  to  a  width  of  175  feet  and 
a  least  depth  of  over  17  feet.  A  partial  survey  made  in  June,  1893, 
shows  a  shoaling  to  14  feet,  principally  opposite  the  portion  of  the  west 
pier  which  extends  beyond  the  east  pier,  so  that  with  any  swell  on  it 
will  not  be  safe  to  try  to  bring  in  a  vessel  of  more  than  12  feet  draft. 

An  examination  made  in  June,  1894,  shows  that  there  is  a  least  depth 
of  15.5  feet  along  the  channel,  and  this  is,  as  before,  opposite  the  west 
pier  where  it  extends  beyond  the  east  pier. 

Allowing  for  1  foot  higher  water  this  year  than  last,  shows  a  gain  of 
.5  foot  in  depth,  and  is  due,  probably,  to  the  300  feet  of  extension  to 
the  east  pier,  built  last  season  under  the  contract  with  Powell  &  Mitchell 
in  force  at  the  close  of  the  last  fiscal  year. 

To  complete  the  work  according  to  the  approved  project,  400  feet 
remain  to  be  added  to  the  west  and  600  feet  to  the  east  pier.  If  the 
extension  of  the  piers  continues  with  reasonable  celerity,  probably  a 
channel  dredged  to  full  17  feet  will  not  be  obliterated,  but  will  preserve  a 
depth  sufficient  to  revive  the  commercial  interests  of  this  place,  which 
are  held  in  abeyance  at  present  for  lack  of  this  essential. 
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Large  lumbering  interests  lie  <M)ntiguou8  to  this  harbor,  which  would 
make  it  a  shipping  point  in  the  event  of  there  being  a  sui&cient  depth 
of  water  in  the  channel  to  accommodate  the  vessels  engaged  in  such 
business,  and  I  think  that  it  would  not  be  long  after  obtaining  a  navi- 
gable channel  into  it  before  the  harbor  would  claim  other  distinction« 
'than  that  of  a  harbor  of  refuge. 

The  Manistique  Bailroad  has  been  completed  to  a  dock  in  the  harbor; 
at  the  other  end  it  connects  with  the  Duluth,  South  Shore  and  Atlantic 
Bailroad*  At  Grand  Marais,  a  sawmill,  long  out  of  use,  is  being  put  in 
condition  to  work,  and  a  shingle  mill  is  about  to  be  built. 

The  entry  between  the  piers  is  an  artificial  one,  and  was  dredged 
through  a  long  sand  spit.  The  piers  cut  off  the  supply  of  sand  from 
the  spit  to  the  east,  and  this  portion  is  rapidly  wasting  away  under  the 
action  of  the  currents  and  waves.  It  may  prove  necessary  before  many 
years  to  close  the  old  natural  entry  entirely,  in  order  to  preserve  the 
integrity  of  the  harbor.  A  survey  upon  which  to  base  a  study  of  this 
matter  will  soon  be  undertaken. 

Both  piers  should  be  carried  out  to  20  feet  depth  of  water  before  any 
more  dredging  is  done.  This  will  require  600  feet  of  extension  to  the 
east  pier  and  400  to  the  west  pier,  and  will  require  further  appropria- 
tions. 

Original  estimate  (soe  Report  of  Chief  of  Engineers,  1881,  p.  2053) $450, 000 

Appropriated 261, 250 

This  work  is  in  the  collection  district  of  Superior,  Mich. ;  nearest  port  of  entry, 
Marquette,  Mich. ;  nearest  light-house.  Big  Sable,  Mich. 

Abstract  of  appropriaiiona  for  improviwf  harbor  of  refuge  at  Grand  Marais,  Mich. 

By  act  of  Congress — 

Approved  June  14,  1880 $10,000 

Approved  March  3,  1881 20,000 

Passed  August  2, 1882 40,000 

Approved  July  5, 1884 35,000 

Approved  August  5,  1886 26,250 

Of  August  11, 1888 50,000 

Approved  September  19, 1890 50,000 

Approved  July  13.  1892 30,000 

Total 261,250 

Money  statement. 

July  1,  1893,  balance  unexpended $33,675.07 

June  30,  1894,  amonnt  expended  during  fiscal  year 27, 639. 62 

July  1,  1894,  balance  unexpended 6, 035. 45 

[  Amonnt  (estimated)  required  for  completion  of  existing  project 188, 750. 00 

;  Amount  that  can  be  profitably  expended  in  fiscal  year  ending  Juno  80, 1896  100, 000. 00 
]  Submitted  in  compliance  with  requirements  of  sections  2  of  river  and 
I     harbor  aeto  of  1866  and  1867  and  of  sundry  civil  act  of  March  3, 1893. 


COMMERCIAL  STATISTICS. 

Arrivah  and  clear aneea  ofresseU  at  Grand  JIaraiSj  Mich, 


VC8J»I*1«. 


Arrival*. 


Cloaninces. 


1892: 

Steamers 1  155 

1893: 


Steam,  187  (tonnage,  26,645) ?  ,iio 

Sail,  11  (tonnage,  10,000) I  5  '*® 


156 
197 


APPENDIX  I  I ^EEPOET  OP  MAJOR  SEARS. 


2039 


Principal  articles  of  export  and  import. 

Exports :  Tons. 

Fish 2,200 

Wood 

Imports: 

Coal 


1,250 

22,000 

General  mercbandiso 3, 000 

Lumber 4,500 

Stone 2,500 

Total 35,450 

Receipts  and  sMpmen  is  for  seven  years. 


Year. 


1888 
1889 
1890 


Tons. 


1,910 
6,270 
8,686 
9.406 


Year. 


1891 
1892 
1893 


Tona. 


1,356 

5,020 

35,460 


Xew  lines  of  transportation. 

Lake  Superior  Transit  and  Fish  Company,  one  steamer  between  Sault  Ste.  Marie, 
Mich.,  and  Graad  Marais,  Mich. 

Connable  Fishing  Company,  one  steamer  between  Grand  Marais  and  Marquette, 
Mich. 


I  I    II. 

modification  of  harbor  lines  in  superior  bay,  wisconsin. 

Office  of  City  Engineer,  City  of  Superior, 

West  Superior  J  Wis.,  March  12^  1894, 

Dk AR  Sir  :  luclosed  please  find  map  •  of  proposed  changes  in  the 
dock  lines  of  Superior  Bay,  accompanied  by  a  copy  of  a  resolution 
passed  by  the  council,  which  will  explain  itself. 
Yours,  very  truly, 

A.  T.  Thomas, 
Maj.  Clinton  B.  Sears,  City  Engineer. 

Corps  of  Engineers^  U,  S.  A. 

[First  indorsement.] 

U.  S.  Engineer  Office, 

Duluthj  Minn.<f  March  13j  1894, 

Respectfully  submitted  to  the  Chief  of  Engineers,  U.  S.  Army, 
through  Col.  O.  M.  Poo,  Corps  of  Engineers,  Division  Engineer,  with 
recommendation  for  favorable  consideration. 

The  present  dock  lines  were  established  by  the  War  Department 
September  8,  1890.  (See  Report  of  Chief  of  Engineers,  1891,  p.  2516, 
etc.) 

Since  their  establishment,  large  elevator  and  flour  mill  interests  have 
developed  along  the  water  front  at  Old  Superior,  much  beyond  what 
was  anticipated  at  the  time  of  establishment. 

The  proposed  change  is  a  compromise  between  the  extravagant 
demands  of  the  elevator  and  mill  men  and  my  unwillingness  to  recom- 
mend any  change  whatever. 

The  new  line  is  well  within  the  channel  already  dredged  by  the  United 
States,  so  that  there  will  be  no  encroachment  on  said  channel,  and  the 
space  taken  in  will  enable  established  elevator  and  mill  interests  to  do 

•  Omitted. 
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business  to  better  advantage,  as  they  can  not  gain  ground  to  the  rear 
on  account  of  the  railroad  which  runs  along  parallel  and  close  to  the 
natural  shore. 

The  change  from  the  point  opposite  Stinson  avenue  to  the  mouth  of 
the  !N"emad,ji  is,  in  my  opinion,  an  advantageous  one,  as  it  does  away 
with  an  awkward  reentrant  angle  and  leaves  a  better  line  of  ingress  and 
egress  for  the  entry  and  for  any  slips  that  may  be  hereafter  constructed 
along  this  portion  of  the  water  front. 

Clinton  B.  Sears, 
Major  J  Corps  of  Engineers. 

[Second  indorsement.] 

U.  S.  Engineer  Office, 

Detroit,  Mich.,  March  16, 1894, 

Respectfully  forwarded  to  the  office  of  the  Chief  of  Engineers. 
In  my  opinion  the  proposed  change  in  the  dock  line,  as  represented 
upon  the  accompanying  tracing,  would  improve  it.    I  therefore  recom- 
mend its  approval  by  the  proper  authority. 

O.  M.  PoE, 
Colonel,  Corps  of  Engineers,  etc,, 
DhiHlon  Engineer,  Northwest  Division, 

[Third  indorsement.] 

Office  Chief  of  Engineers, 

U.  S.  Army, 
March  19,  1894. 
Respectfully  submitted  to  the  Secretary  of  War. 
The  existing  harbor  lines  on  Superior  Bay  were  established  by  the 
Secretary  of  War,  September  8, 1890.    The  city  of  Superior  now  requests 
approval  of  a  change  in  the  established  lines,  which  change  is  shown 
in  red  on  the  accompanying  tracing. 

Inviting  attention  to  the  favorable  reports  of  Maj.  Sears,  the  district 
engineer,  and  Col.  Poe,  the  Division  Engineer,  in  first  and  second  indorse- 
ments hereon,  I  recommend  that  the  proposed  modification  be  approved 
and  that  the  Secretary  x>lace  his  approval  on  the  tracing  submitted. 

Thos.  Lincoln  Casey, 
Brig,  Gen,,  Chief  of  Engineers, 

Notk. — The  harbor  lines  shown  ou  tlio  map  Avoro  approved  by  the  Secretary  of 
War,  March  21,  1894. 


KKHOLVTIOX    OF   (ITY   OF   8UPKRI01J,  WIS. 

Resolved f  That  it  is  the  scnso  of  the  city  council  of  the  city  of  Superior  that  it  is 
to  the  interest  of  Superior  that  the  dock  lines  on  Superior  Bay  be  extended  as  fol- 
lows : 

Beginning  at  a  point  at  the  angle  in  the  established  dock  lino  on  Superior  Bay, 
opposite  lot  6,  on  Connors  Point;  thence  running  southeasterly  to  a  point  50  feet 
northeast  of  the  established  dock  lino  opposite  the  center  line  of  Stinsou  avenue 
produced;  thence  running  easterly  to  the  west  end  of  the  200- foot  radins  curve  of 
the  present  established  dock  line  near  the  mouth  of  the  Nemadjl  River;  thence  run- 
ning in  an  easterly  direction  to  the  east  end  of  the  said  curve. 

Further  resolvedf  That  a  copy  of  this  resolution,  certified  by  the  city  clerk,  and  a 
map  of  the  proposed  change,  certified  by  the  city  engineer,  be  sent  to  Maj.  Sears, 
Corps  of  Engineers,  U.  S.  Army,  requesting  his  approval,  and  that  he  forward  the 
same  to  the  Secretary  of  War  for  his  official  approval. 

Passed  and  adopted  March  6,  1891. 

Approved  Marcli  9,  1894 

E.  ('.  Kkxxkdv. 

.^fayor. 

Attest:  Georgk  Peterson, 

City  Clerk. 
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IMPROVEMENT  OF  RIVERS  AND  HARBORS  ON  WESTERN  SHORE  OF  LAKE 

MICHIGAN. 


REPORT  OF  MA  J.  JAMES  F.  GREGORY,  CORPS  OF  ENGINEERS,  OFFICER 
IN  CHARGE.  FOR  THE  FISCAL  YEAR  ENDING  JUNE  30,  189^,  WITH 
OTHER  DOCUMENTS  RELATING  TO  THE  WORKS. 


IMPROVEMENTS. 


1.  Manistique  Harbor,  Michigan. 

2.  Cedar  River  Harbor,  Michigan. 

3.  MenomiDee   Harbor,   Michigau    and 

Wisconsin. 

4.  Menominee     River,     Michigan    and 

Wisconsin. 

5.  Oconto  Harbor,  Wisconsin. 

6.  Pensankce  Harbor,  Wisconsin. 

7.  Green  Bay  Harbor,  Wisconsin. 

8.  Sturgeon    Bay  and    Lake  Michigan 

Ship  Canal,  Wisconsin. 

9.  Operating  and  care  of  Sturgeon  Bay 

and   Lake  Michigan  Ship  Canal, 
Wisconsin. 

10.  Harbor    of  refuge    at    entrance    of 

Sturgeon  Bay  and  Lake  Michigan 
Ship  Canal,  Wisconsin. 

11.  Ahnapee  Harbor,  Wisconsin. 


12.  Kewannee  Harbor,  Wisconsin. 

13.  Two  Rivers  Harbor,  Wisconsin. 

14.  Manitowoc  Harbor,  Wisconsin. 

15.  Sheboygan  Harbor,  Wisconsin. 

16.  Port  Washington  Harbor,  Wisconsin. 

17.  Harbor  of  refuge  at  Milwaukee  Bay, 

Wisconsin. 

18.  Milwaukee  Harbor,  Wisconsin. 

19.  Racine  Harbor,  Wisconsin. 

20.  Kenosha  Harbor,  Wisconsin. 

21.  Waukegan  Harbor,  Illinois. 

22.  Fox  River,  Wisconsin. 

23.  Operating  and  care  of  locks  and  dams 

on  Fox  River,  Wisconsin. 

24.  Removing  sunken    vessels  or  craft 

obstructing  or  endangering  navi- 
gation. 


HARBOR  LINKS. 


25.  Oconto  Harbor,  Wisconsin. 


United  States  Engineer  Office, 

Milwauk€€j  Wis.,  July  7, 1694. 

General:  I  have  the  honor  to  transmit  herewith  annual  report  for 
the  works  of  river  and  harbor  improvement  in  my  charge  for  the  fiscal 
year  ending  June  30,  1894. 

Very  respectfully,  your  obedient  servant, 

James  F.  Gregory, 

Major  of  Engineers. 

Brig.  Gen.  Thomas  L.  Casey, 

Chief  of  Engineers^  U.  8.  A. 
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J  J  I. 

IMPROVEMENT  OF  MANISTIQUE  HARBOR,  MICHIGAN. 

Object — To  secure  a  navigable  channel  from  Lake  Michigan  into  the 
mouth  of  the  Manistique  River,  where  the  harbor  of  Manistique  is  sit- 
uated. 

Project. — The  original  project,  adopted  in  1880,  provided  for  the 
excavation  of  about  20,000  cubic  yards  of  material  to  complete  a  chan- 
nel 150  feet  wide  and  12  feet  deep  between  the  piers  constructed  by 
local  enterprise  at  the  mouth  of  the  Manistique  River. 

Present  works. — No  (construction  work  was  done  by  the  United  States 
Government.  The  piers  were  built  and  are  still  owned  by  private  par- 
ties. 

Depth  of  water, — Originally  there  was  a  depth  of  7  feet,  which  was 
increased  to  10  feet  before  any  appropriation  had  been  made  by  the 
Government.  A  survey  made  May  12,  1892,  showed  at  that  date  a 
channel,  between  the  i)ier8,  of  navigable  width  with  a  depth  of  13  feet. 
The  outer  bar  was  not  clearly  defined,  but  the  ruling  depth  over  it 
appeared  to  be  about  11  feet.  Dredging  by  private  enterprise  was  in 
progress,  increasing  the  depth  of  water  over  the  outer  bar. 

(derations  during  the  fiscal  year. — There  were  no  operations  during 
the  fiscal  year  ending  June  30,  1894. 

Remarks  and  recommendations. — The  only  work  by  the  United  States 
at  this  harbor  has  been  the  removal  of  11,780  cubic  yards  of  material 
in  1880,  under  a  contract  with  the  Chicago  Lumbering  Company. 

In  October,  1880,  a  survey  of  the  harbor  showed  that  the  direction 
of  the  piers  lay  across  the  natural  channel.  The  company  which  had 
built  the  piers,  and  had  also  the  contract  for  dredging,  found  it  neces- 
sary at  this  time  to  renew  about  330  feet  of  the  west  pier,  which  had 
been  washed  away.  The  superintendent  of  the  company  was  notified 
by  the  officer  in  charge,  Maj.  H.  M.  Robert,  that  the  pier  lines  would 
have  to  be  rectified  to  conform  to  the  natural  channel.  The  company 
declined  to  comply  with  this  demand,  and  their  contract,  which  had 
been  extended  from  December,  1880,  to  June  1, 1881,  was  annulled. 
There  have  been  no  operations  at  this  harbor  since,  and  no  money  is 
asked  for  its  improvement. 

Estimated  cost  (see  Report  Chief  of  Engineers,  1880,  p.  1931) $6,  000.  00 

APPROrRIATIONS. 

Act  of— 

June  U,  1880 $5,000.00 

March  3,  1881 1,000.00 

Total 6,000.00 

Money  statement, 

July  1,  1893,  balance  unexpended $2, 499. 40 

J  nue  30,  1894,  amount  expended  during  fiscal  year 71. 00 

J  uly  1,  1891,  balance  unexpended 2, 428.  4o 


COMMERCIAL    STATISTICS    FOR    THE   CALENDAR   YEAR    ENDING     DECEMBER    31,   1893. 

[Farniahod  by  Mr.  W.  H.  Hill,  secretary  Ckicaso  Lumbering  Company.] 

Xanio  of  harbor,  Manistique,  Mich.    Collection  district,  Superior,  Mich.     Nearest 
light-house,  Poverty  Island,  Michigan. 
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Arrioala  and  departures  of  veeeels. 

Description. 

ArriyalB. 

Departans. 

Namber. 

Tonnage. 

Number. 

T<«nage. 

St^Q-lfQ   r..         -■, r--         

294 
172 

110,284 
48,086 

204 
172 

110,264 
48,085 

Sail 

Total  ...   . 

466 

158,869 

466 

158,369 

Principal  articles  of  export   and  import, 
BY  WAY  OF  THE  HARBOR  ONLY. 


Exports. 


Barrels  (oil,  empty)  — 

Beer 

Cattle 

Ck»ra 

Pieh 

HidM 

Iron,  pig 

Lath 

Lime  and  cement 

Lumber 

Merchandise  <getteral) . 

Oate 

Piekets  <fence) 

Posts  (fence) 

Shingles 

Ties(B.R.) 


Total 

Total  approximate  value 


Tens. 

• 

33 

10 

4 

4 

574 

^ 

6,796 

5,137 

10 

127,500 

135 

48 

2,253 

299 

9m 

2,030 

147, 2434 

$1,385,000 

Imports. 


Apples 

Beuia 

Beer 

Brick 

Cattle 

Cement 

Coal  and  coke  -. 

Cora 

Flour 

Hay 

Iron  and  steel 

Hercfaandise  (general) 

Oats 

Oil 

Pork  and  beef 

Salt 


Total 

Total  approximate  value. 


Tons. 


21 

H 

14 

1,278 

30 

145 

3,444 

23 

95 

558 

47 

1.S01 

336& 

225 

644 

101 


7,700 


$310, 000 


Note. — In  regard  to  the  exports  and  imports  by  all  ways  of  transportation,  Mr.  W. 
H.  Hill,  secretary  Chicago  Lumbering  Company,  states  as  follows: 

I  can  not  give  yon  the  amounts  by  railway,  as  the  station  agent  does  not  care  to 
go  throagh  the  old  bills.     Our  own  business  by  rail  was : 


EXPORTS. 


Lime 


13 


Tons. 
300 


Pig  iron 20,000 

Total 33,300 


Total  approximate  value $356,000 

IMPORTS. 


Flour. 
Oats.. 
Hay 
Iron 


ore 


Coal 

Merchandise  (general) 


559 
160 
400 
20,000 
200 
600 


Total 21,919 


Total  approximate  value $128, 500 

This  is  approximate,  as  we  do  not  keep  the  close  record  by  rail  that  we  do  by  water. 


J  J  2. 

IMPROVEMENT  OF  CEDAR  RIVER  HARBOR,  MICHIGAN. 

Object. — To  secure  a  navigable  channel  from  Green  Bay  into  Cedar 
River,  where  the  harbor  of  Cedar  Eiver  is  located. 
Project. — The  original  project,  adopted  in  1883,  provided  for  the  con- 
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Btruction  of  two  parallel  piers  200  feet  apart,  extending  from  the  mouth 
of  Cedar  River  to  the  16-foot  contour  in  Green  Bay,  and  dredging  a 
channel  between  them  14  feet  deep;  also  removing  an  outer  shoal  by 
dredging  to  a  depth  of  15  feet. 

A  modification  of  this  project,  approved  in  1884,  provided  for  con- 
tinuing the  piers  in  a  direct  line  with  the  part  already  built,  instead  of 
at  an  angle,  as  originally  proposed. 

Present  tcorJcs. —  Pile  piers  lined  with  sheet  piling:  (1)  east  pier,  754 
feet  in  length,  16  feet  wide;  (2)  west  pier,  301  feet  in  length,  16  feet 
wide.    All  were  built  in  1883-1885  and  are  in  good  condition. 

Depth  of  water. — Originally  8  to  10  feet;  obstructed  by  a  3-foot  bar 
in  front  of  the  mouth. 

A  survey  made  in  April,  1894,  showed  a  narrow  channel  with  a  gov- 
erning depth  of  14  feet. 

Operatio7i8  during  the  fiscal  year. — There  were  no  oi)erations  during 
the  fiscal  year  ending  June  30, 1894. 

RemarJcs  and  recommendations. — Work  was  suspended  at  this  harbor 
in  November,  1885,  and  has  not  been  resumed  by  the  United  States 
since  that  date.  It  is  reported  that  some  dredging  was  done  by  private 
enterprise  in  1891  and  1892. 

In  view  of  the  small  amount  of  commerce  likely  to  be  benefited  by 
its  completion,  no  appropriation  for  continuiDg  the  improvement  has 
been  recommended  since  1885. 

Original  estimate  (see  Report  of  Chief  of  Engineers,  1882,  p.  2121) $138,000 

APPROPRIATIONS. 

Act  of— 

Aiiffiist  2,  1882 $15,000 

July  5,  1884... 15,000 

Total 30,000 

Money  statement. 

July  1, 1893,  balance  unexpended $1, 895. 07 

J  une  30,  1894,  amount  expended  during  fiscal  year 86. 04 

July  1,  1894,  balance  unexpended 1, 809. 03 

(  Amount  (estimated)  required  for  completion  of  existing  project 108, 000. 00 

<  Submitted  in  compliance  with  requireuieuts  of  sections  2  of  river  and 
/     harbor  acts  of  1866  and  1867. 


COMMERCIAL  STATISTICS   FOR   THE  CALENDAR  YEAR  ENDING  DECEMBER  31,  1893. 

(Furuishel  by  Mr.  Jesse  Spalding,  prcBidcnt  of  Spalding  Lumber  Comxmny.] 

Name  of  harbor.  Cedar  River,  Mich. ;  collection  district,  Superior,  Mich. ;  nearest 
light-house,  on  north  pier-head.  Cedar  River  Harbor,  Michigan. 

Arrivals  and  departures  of  vessels. 


\  Ai  rivals.  Departurc«. 

T)c.«»cription. 


Stenm 
SaU... 


Total 


'  Number. 

Tonnage. 

Number. 

Tonnage. 

1 
1             Sl.'i 

50,260 
62,500 

215 
200 

50,260 

20:) 

62,500 

4. 

415 

112,700 

415 

112,760 

! 
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PrinciiJal  articles  of  export  and  import, 
BY  WAY  OF  THE  HARBOR  ONLY. 


Articles. 


RXPOBTS. 

Bark  (tan) 

iFiah 

Hides 

Lath 

Lumber 

Pickets  (fence) 

Poles  (telegraph) 

Poets  (fence) 

PiUp  wood 

Shingles 

Ties  (railroad) 

Total 

IMPOSTS. 

Apples 

Beer 

Brick 

Batter 

Cattlo 


Quantity. 


Tons. 
42 
15 

l,50l[ 

44, 812j 

150 

146 

3,230 

150 

2,175 

10, 010 


Articles. 


Quantity. 


62.237i 


15 

115 

20 

3 

78 


IMPOBTS — continued . 


Coal  and  coke 

Com 

Eggs 

Flour 

Hay 

Lime  and  cement  — 
Morcliandisc,  general 

Millstufls 

Oats 

Oil 

Pork  and  beef 

Potatoes 

Provisions , 

Salt 
Saw  logs 


Tons. 
126 
56 

Ok 
172 

475 

l*k 

40 

15 
282 
55 
33 
14 
31 
15 
3,600 


J  J  3. 

IMPROVEMENT   OF   MENOMINEE    HARBOR,  MICHIGAN    AND   WISCONSIN. 

Object. — To  secure  a  navigable  channel  from  Green  Bay  into  the 
Menominee  Kiver,  where  the  harbor  of  Menominee  is  situated. 

Project — ^The  original  project,  adopted  in  1871,  provided  for  the  con- 
struction of  two  parallel  piers  400  feet  apart,  extending  from  the  mouth 
of  the  river  to  the  15-foot  contour  in  Green  Bay,  and  dredging  a  channel 
between  them  14  feet  deep.  In  1874  it  was  decided  to  extend  the  piers 
to  the  16-foot  contour. 

Present  worJcs. — (1)  Korth  pier,  1,854  feet  in  length,  consisting  of  586 
feet  of  slab  pier  20  feet  wide;  009  feet  of  pile  pier,  481  feet  of  the  same 
having  a  width  of  14  feet  and  128  feet  a  width  of  18  feet  5  660  feet  of 
cribs,  610  feet  with  a  width  of  20  feet,  and  50  feet  with  a  width  of  24 
feet.  (2)  South  pier,  2,710  feet  in  length,  consisting  of  1,900  feet  of 
pile  pier,  1,804  feet  having  a  width  of  14  feet  and  96  feet  a  width  of  18 
feet,  and  810  feet  of  cribs  20  feet  wide. 

The  pile  piers  were  built  in  1871-1874  and  the  cribs  1876-1884.  The 
cribs  are  in  good  condition.  The  north  pile  pier  was  rebuilt  above  the 
water  line  in  1889  and  is  in  good  condition.  The  south  pile  pier  is  much 
decayed  and  should  be  rebuilt  above  the  water  line. 

Depth  of  water. — Originally  4  feet.  The  channel  now  is  200  feet  wide 
and  16  feet  deep  the  full  length  of  the  harbor  piers,  and  connects  the 
16-foot  channel  in  the  Menominee  Biver  with  wat«r  of  the  same  depth 
in  Green  Bay. 

Operations  during  the  fiscal  year. — There  were  no  operations  during 
the  fiscal  year  ending  June  30, 1894. 

RetnarJcs  and  recommendations. — The  full  amount  of  the  original  esti- 
mate for  the  improvement  of  this  harbor  has  been  appropriated  and 
the  object  sought  is  obtained. 

Arrangements  have  been  made,  to  go  into  effect  early  in  July,  1894, 
for  a  line  of  steamers,  each  carrying  24  loaded  freight  cars,  to  ply  across 
Green  Bay  and  Lake  Michigan,  between  Menomitiee  and  Frankfort, 
thereby  establishing,  in  conjunction  with  existing  railways,  a  new 
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through  route  of  trausportation  between  the  Atlantic  seaboard  and  the 
TV^cst. 

Of  the  1,900  linear  feet  of  the  south  pile  pier,  built  in  1871-1874,  at 
least  1,000  linear  feet  should  be  rebuilt  above  the  t\^ater  line  without 
delay.  A  section  of  this  pier  covering  about  315  linear  feet  was  badly 
damaged  by  a  freshet,  the  line  of  piling  forming  its  channel  face  being 
undermined,  rendering  a  new  line  of  piling  necessary.  Some  damage  of 
the  same  character  has  also  been  caused  by  the  working  of  the  wheels 
of  heavily  laden  propellers  that  grounded  near  the  pier. 

An  appropriation  of  $15,000  is.  recommended  to  make  the  repairs  now 
needed  to  this  pier. 

Original  estimate  (see  Report  of  Chief  of  Engineers,  1874,  Part  I,  p.  139). . .  $212, 000 

APPROPKIATIONa. 


Act  of— 

March  3, 1871 $25,000 

June  10, 1872 25,000 

March  3, 1873 25,000 

June  23, 1874 25,  000 

March  3,  1875 25,000 

August  14, 1876 8,000 

Juno  18, 1878 10,000 

March  3, 1879 10,000 

June  14,  1880...: 10,000 


Act  of— 

March  3,  1881 $12,000 

August  3, 1882 15,000 

July  5, 1884 10,000 

August  5, 1886 3,000 

August  11, 1888 9,000 

Miscellaneous  recei]»t8  cred- 
ited to  appropriations 62 


Total 212,062 


Money  statement. 


July  1,  1893,  balance  unexpended, 
July  1,  1894,  balance  unexpended 


$132. 32 
132.32 


{Amount  (estimated)  require<l  for  completion  of  existing  project 15, 000. 00 
Amount  that  can  be  profitably  expended  in  fiscal  year  ending  J  une  30,1896    15, 000. 00 
Submitted  in  compliance  with  requirements  of  sections  2  of  river  and 
harbor  actsof  1866  and  1867  and  of  the  sundry  ciyil  act  of  March  3, 1893. 


COMMERCIAL  STATISTICS   FOR  THE   CALENDAR   YEAR   ENDING    DECEMBER  31,    1893. 

[Furnished  by  Jolin  Joiner,  deputy  ooUeotor  of  cust'Cnns.] 

Name  of  harbor,  Menominee,  Michigan  and  Wisconsin ;  collection  district,  Supe- 
rior, Mich. ;    nearest  light-house,  Menominee,  Mich. 

Arrivals  and  departures  of  reeeeh. 


Dcsoriptton. 

ArrivalB. 

B^artures. 

Number. 

Tonnage. 

Namber. 

Tonnage. 

Steam 

Cll 
395 

175,760 

AA  99ft 

020 
414 

178,665 
82,168 

Sail 

—      ...*.-*--,... 

Totol 

1,000           9i^  fkRA 

1,034 

200,833 
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I*rineipal  articles  of  export  and  import, 
BY  WAT  OP  THE  HARBOR  ONLY. 


Articles. 


EXPORTS. 


Coal 

Fish 

Lttfeh 

Lumber 

Pickets,  fence 

Sand 

Shingles 


Total 

Total  approximato  valuo 

Uf  PORTS. 

Agricnltnral  implements 
Applea 


Articles. 


Tons. 

25 

25 

1,064 

329, 211 

585 

150 

002 


IMPORTS — continued 


331,962 


$2,700,000 


60 
82 


Brick 

Butter 

Coal 

Eggs 

Hay 

Iron 

Merchandise,  general. 

Oil 

Fork  and  beef 

Posts,  fence 

Potatoes 

Salt 

Six>ne 

Wood 


Total 


Quantity. 


Tons. 

2,236 

89 

11,305 

5 

945 

129 

2,506 

35 

155 

228 

6 

637 

1,155 

1,275 


20,878 


COMMERCIAL  STATISTICS  FOR  THE   CALENDAR  YEAR  ENDING  DECEMBER  31,  1893. 

[Furnished  by  B.  H.  Auderly,  deputy  collector  of  customs.] 

Name  of  Iiarbor,  Marinette,  WisconBin;    collection   diBtriot,   Milwaukee,  Wis.; 
nearest  light-house,  on  north  pier  head,  Menominee,  Mich. 

Arrivals  and  departures  of  vessels. 


Description. 

Arrivals. 

Departures. 

Number. 

Tonnage. 

Number. 

Tonnage. 

St^am 

283 
453 

90,316 
128,046 

282 
453 

80,058 
128,037 

Sail - 

•  Total 

736 

218. 362             7aR 

217,995 

Principal  articles  of  export  and  import. 
BY  WAY  OF  HARBOR  ONLY. 


Articles. 


FUh 

Latb 

Lumber. 
Shingles. 


EXPORTS. 


Total 


Brick 

Butt«r 

Cheese 

Coal  and  coke. 
Eggs 


mPOBTS. 


Quantity. 


ToflM, 

400 
2,3964 
346. 873{ 
877J 


350,547^ 


316 

S* 

31, 701 


Articles. 


IMPORTS— cont  inned . 

Fish 

Hay 

Iron  and  steel 

Merchandise,  general 

OaU 

Oil 


Potatoes 

Salt 

Stone . . . 
Wood.... 


Total. 


Quantity. 


Tons. 

475 

203 

14 

6.000 

8 

837^ 

7 

75 
2,296 
872| 


42.306 


J  J  4. 


IMPROVEMENT  OF  MENOMINEE  RIVER,  MICHIGAN  AND  WISCONSIN 

Object. — The  formation  of  a  cliannel  of  nay*  aT^l®  widtli  16  ft 
•om  Green  Bay  to  N.  Ludington  Company^  ^^   n\,  Marinette, 


from 

distance  of  about  2  miles. 


'V'hV 


feet  deep 
Wis.,  a 
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Project. — The  original  project,  approved  October  2,1890,  for  the  expend- 
iture of  $54,000,  appropriated  by  act  of  September  19, 1890,  was  for 
dredging  a  channel  200  feet  wide  and  10  feet  deep  from  Green  Bay  up 
the  Menominee  Eiver  as  far  as  available  funds  would  admit. 

The  modified  project,  approved  July  26, 1892,  provides  for  reducing 
the  width  of  the  upper  end  of  the  channel  to  100  feet  for  a  distance  of 
about  2,600  feet. 

Present  works, — The  x)iers  of  the  Menominee  Harbor  improvement 
render  construction  works  unnecessary  for  the  Menominee  River 
improvement. 

hepth  of  water. — The  lower  section  of  the  channel,  200  feet  wide 
and  about  9,300  feet  long,  has  been  dredged  to  the  required  depth  of 
16  feet,  with  the  exception  of  about  800  linear  feet,  where  the  width 
varies  from  160  to  190  feet. 

A  shoaling  of  from  1  to  2  feet  has  since  occurred  in  places,  but  there 
is  a  depth  of  16  feet  over  the  larger  portion  of  the  area  dredged.  The 
upper  section  is  about  2,400  feet  long  and  100  feet  wide.  About  2,200 
linear  feet  of  this  section  has  been  dredged  to  a  depth  of  16  feet,  leaving 
only  200  linear  feet  to  be  dredged  in  addition  to  re-dredging  where 
shoaling  has  occurred. 

Operations  during  the  fiscal  year. — By  hired  labor  work  was  in  prog- 
ress at  the  beginning  of  the  fiscal  year. 

The  work  consisted  of  dredging  with  United  States  dredge  Ko.  1,  and 
the  removal  of  hardpan  by  drilling  and  blasting  with  the  Government 
drilling  plant. 

Dredging  was  continued  until  Kovember  23 3  suspended  during  the 
winter;  resumed  March  31,  and  closed  for  lack  of  funds  May  31, 1894. 
Seventy-nine  thousand  three  hundred  and  thirty  cubic  yards  of  material 
were  removed  during  the  fiscal  year,  making  the  aggregate  since  the 
beginning  of  improvement  382,820  cubic  yards. 

Drilling  and  blasting  hard  pan  was  completed  July  17, 1893.  The  area 
drilled  from  July  1  to  17  was  4,400  square  feet.  This  quantity  added 
to  38,550  square  feet  previously  drilled  makes  the  total  area  drilled 
and  blasted  since  the  commencement  of  the  work  42,950  square  feet. 

Xecessary  repairs  were  made  to  the  dredge,  dump  scows,  and  tug 
during  the  winter  of  1893-'94. 

Reniarlcs  and  recommendations. — The  formation  of  a  channel  having 
a  unifonn  width  of  200  feet  was  originally  contemplated,  but  for  reasons 
fully  set  forth  in  the  Chief  of  Engineer's  Keport  for  1891,  pp.  2529-2530, 
it  was  deemed  advisable  to  reduce  the  up^er  2.600  linear  feet  to  a  width 
of  100  feet. 

A  comparison  of  the  surveys  made  in  1889  and  1894  indicates  that 
over  the  area  thus  far  dredged  considerable  sho<aliug  has  occurred  in 
places.  Some  4,000  linear  feet  of  the  channel  banks  are  not  yet  pro- 
tected by  docks,  and  it  is  believed  that  a  large  percentage  of  deposit 
comes  from  this  source. 

For  the  maintenance  of  the  channel  an  appropriation  of  $10,000  is 
recommended. 

Original  eatitnato  (see  House  Ex.  Doc.  Xo.  34,  Fifty-firat  Congress,  first 

session) $109,609.80 

Revised  estimate  (sco  Report  of  Chief  of  Kiigineers  1891,  pp.  2529-2530) .       74, 500. 00 


APPUOriUATIOXS. 

Act  of— 

September  19,  1890 $54,000.00 

July  13,  1892 20,500.00 

Miscellaneous  receipts  credited  to  appropriations 80. 03 


Total 74,580.03 
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Money  statement 

Jaly  1,1893,  balance  unexpended $12,958*63 

Miscellaneous  receipts  credited  to  appropriation 26. 53 

12, 985. 16 
Jane  30, 1894,  amount  expended  during  fiscal  year 12, 710. 89 

July  1, 1S94,  balance  unexpended .' 274. 27 

(Amount  (estimated)  required  for  completion  of  existing  project 10, 000. 00 
Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June,30;  1896    10, 000. 00 
Submitted  in  compliance  with  requirements  of  sections  S  of  river  and 
harbor  acts  of  1866  and  1867  aad  of  sundry  civil  act  of  March  3^  1893. 


COMMERCIAL  STATISTICS   FOR  THE   CALENDAR   YEAR  BN'DING   DECEMBER  31,  1893. 

The  commercial  statistics  for  the  Menominee  River  are  the  same  as  for  Menominee 
Harbor,  Michigan,  and  Marinette,  Wis. 


J  J  5. 

IMPROVEMENT  OF  OCONTO  HARBOR,  WISCONSIN. 

Object, — To  secure  a  navigable  channel  from  Green  Bay  up  the  Oconto 
Biver  to  the  city  of  Oconto. 

Project, — The  original  project,  adopted  in  1882,  provided  for  the  for- 
mation of  a  channel  100  feet  wide  and  8  feet  deep  by  extending  the  slab 
pier  built  by  the  city  to  the  10- foot  contour  in  Green  Bay,  and  dredging 
between  the  piers  and  up  the  river  to  Section  Street  bridge,  a  distance 
of  about  2  miles,  the  piers  to  be  parallel  to  each  other  and  150  feet 
apart. 

Present  tcorA-.— (1)  Korth  pier,  1, 603  feet  long,  20  feet  wide.  For  1,100 
feet  the  piles  are  5  feet  apart;  for  the  remaining  503  feet  the  piles  are 
4  feet  apart  on  the  channel  side,  and  2  feet  apart  on  the  outer  side,  the 
latter  being  provided  with  wale  timbers,  cross-ties,  and  tie-rods.  The 
filling  is  composed  of  slabs  and  edgings  ballasted  with  sand.  (2)  South 
pier,  2,151  feet  long,  20  feet  wide.  For  1,850  feet  the  piles  are  5  feet 
apart;  the  remaining  351  feet  is  close  piling.  The  filling  is  composed 
of  slabs  and  edgings  ballasted  with  sand,  except  the  outer  301  feet, 
which  is  covered  with  2  feet  thickness  of  stone.  (3)  The  outer  side  of 
tbe  south  pier,  beginning  300  feet  from  the  outer  end  for  a  distance 
of  1,000  feet,  is  protected  from  ice  pressure  by  a  lino  of  close  piling, 
thence  shoreward  for  a  distance  of  850  feet  by  riprap.  (4)  Additional 
stability  is  given  to  1,850  feet  of  the  south  pier  by  a  line  of  piles  on  the 
channel  side  3  feet  apart,  provided  with  wale  timbers,  cross-ties,  and 
iron  tie-rods  at  intervals  of  9  feet. 

Depth  of  water, — Originally  2  feet,  increased  to3i  feet  by  local  enter- 
prise. 

Soundings  tiiken  April  24  and  25, 1894,  showed  governing  depths  as 
follows:  At  the  entrance,  a  narrow  channel  close  to  the  south  pier, 
abont  7  feet;  thence  up  the  river  to  Spies'  mill,  a  distance  of  9,000  feet, 
^  feet;  thence  to  Section  Street  bridge,  4,000  feet,  from  3 J  to  4  feet. 

The  dredging  done  in  June,  1894,  increased  the  navigable  depth  at 
the  entrance  to  10  feet. 

Operations  during  the  fiscal  year, — United  States  Dredge  No.  1  was 
transferred  from  Menominee  June  3, 1894,  and  dredging  was  begun  on 
the  6th.  During  the  reipainder  of  the  month  17,045  cubic  yards  of 
material  were  removed  from  between  the  piers. 

ENO  94 129 
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Remarks  and  recommendations, — In  order  to  maintain  a  depth  of  8 
feet  of  water  periodical  dredging  will  be  necessary.  The  piers,  being 
of  a  frail  character,  will  require  frequent  repairs. 

At  the  request  of  the  local  authorities  and  citizens  interested,  harbor 
lines  for  the  north  side  of  the  river  were  agreed  upon,  and,  under  date 
of  June  23, 1893,  approved  by  the  Secretary  of  War. 

A  survey  made  in  August,  1893,  for  the  purpose  of  establishing^ 
permanent  marks  to  define  the  harbor  lines  approved  Juno  23,  1893, 
indicated  that  lines  slightly  divergent  would  approximate  more  nearly 
to  the  natural  river  bank  and  be  in  every  way  better.  The  desired 
change  was  made  and  approved  by  the  Secretary  of  War  October  2, 
1893,  and  i)ermanent  marks  established  for  their  identification. 

It  is  understood  that  the  parties  most  interested  in  this  improve- 
ment are  desirous  of  a  modification  of  the  project  now  in  force,  the 
object  being  to  abandon  further  improvement  of  the  long  stretch  of  river 
and  in  lieu  thereof  secure  an  outer  harbor  or  a  greater  depth  of  water 
at  the  entrance,  but  the  scheme  has  not  yet  assumed  definite  form. 

For  maintenance  and  preservation  it  is  estimated  that  $10,000  will 
be  needed  for  the  fiscal  year  ending  June  30, 1896. 

Estimated  cost  (soo  Report  of  Chief  of  Engineers,  1883,  p.  1646) $150,000 

APPKOPUIATIOX8. 

Act  of— 

March  3, 1891 $10,000 

Augusta,  1882 15,000 

July  5, 1884 15,000 

Augusts,  1886 8,000 

August  11, 1888 20,000 

July  13, 1892 3,000 

Total 71,000 

Money  staU'ment 

July  1, 1893,  balance  nnexpendetl $3, 089. 33 

June  30, 1894,  amount  expended  during  fiscal  year 1, 534. 85 

July  1, 1894,  balance  unexpended 1, 554.  iS 

July  1,  1894,  outstanding  liabilities 16. 18 

July  1,  1894,  balance  available 1,538.30 

i  Amount  (estimated)  required  for  completion  of  existing  project 79, 000. 00 

Amount  that  can  be  profitably  expendedinfiscalyear  cnmng  JuneSO,  1896  10, 000. 00 
Submitted  in  compliimco  with  requirements  of  sections^ of  river  and 
harbor  acts  of  1866  and  1867  and  of  sundry  civil  act  of  March  3, 1893. 


COMMERCIAL    STATISTICS    FOR    THE    CALENDAR   YEAR    KNDING     DECEMBER    31,   1893. 

[Furninhod  by  Mr.  W.  H.  Young,  mayor.] 

Name  of  harbor,  Oconto,  Wis. ;  collection  district,  Milwaukee,  Wis. ;  nearest  light- 
house, Sherwood  Point,  Wis. 

An-irals  and  departures  of  vessels. 


Departures. 

Description.  _  _ 

Number.!    Tonnage. 


Steam 212  12,800  210  12.540 

Sail 82  4,750  82  4,75U 


Total 


Arrivals. 

Number. 

Tonnage. 

212 
82 

12,800 
4,750 

2M 

17.550 

202 


17.290 
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Principal  ariiclea  of  export  and  import. 
BY  WAY  OF  THE  HARBOR  ONLY. 


Articles. 


EXi>OBTS. 

Applos 

Hoer 

tiah 

Iron  and  steel 

Lath 

Luni  ber 

HercLandiso,  general  .. 

Oats 

Oil 

Saw  logs 

Sliin  glea 

TieH,  railroad 

Wood 

Total 

Total  approximate  valno 


Quantity. 

Tons. 

15 

1.575 

400 

100 

550 

7,500 

300 

n 

45 

3,000 

450 

375 

2.000 

16,311i 

$486,000 

1 
1 

Articles. 


IMPORTS. 

Apples 

Bark  (tan) 

Brick 

Coal  and  coke 

Iron  and  steel 

Lime  and  cement 

Mercliandise,  general. . . 

Oil 

Plaster  land 

Fork  and  beef 

Potatoes 

Provisions 

Saw  logs 

Stone  

Wood 

Total.... 

Total  approximate  value 


Quantity. 


Ton». 

22h 

880 

L400 

500,000 

25 

240 

3,000 

90 

40 

120 

14 

15,000 

18,000 

2,100 

500 


541,4311 


$506,100 


BY  ALL  WAYS  OF  TRANSPORTATION. 


EXPORTS 

Agricnltaral  implements .. 

Apples 

Bark,  tan 

Barley 

Beans 

Beer 

Brick 

Batter 

CatUe 

Coal  and  coke 

Pish 

Flonr 

Hay 

Hides 

Hogs 

Iron  andsteel 

Lath 

Lime  and  cement 

Lumber 

Herchandiso,  general 

Mill  stuffs 

Oat* 

Oil 

Pease 

Plaster,  land 

Pork  and  beef 

Poles,  telegraph 

Posta,  fence 

Potatoes 

Provisiona 

Rye 

Salt 

•Saw  logs 

Shingles 

Ties,  railroad 

Wheat 

Wood 

Wool 

Total 

Total  approximate  value 


Tons. 

240 

75 

2,750 

470 

24 

3,832i 

306 

0 

67* 

10.000 

1,000 

376 

1,500 

50 

100 

100 

412* 

144 

105,000 

1,200 

500 

336 

135 

6 

100 

216 

4,080 

13,300 

78 

3,000 

U 

160 

3,000 

3,000 

5,600 

360 

7,600 

2 


160, 160i 


IMPORTS. 

Agricultural  implements. 

Applea 

Bark,  tan 

Barley 

Beer 

Brick 

Cattle 

Chairs 

Cheese 

Coal  and  coke 

Com 


I'-gES 

Fish 

Flour 

Furniture 

Hay 

Hogs 

Iron  and  steel 

Leather 

Lime  and  cement 

Lumber 

Malt 

Marble 

Merchandise,  general . 

Mill  stuffs 

Oats 

Oil 

Pease 

Plaster,  land 

Pork  and  beef 

Potatoes 

Provisions 

Rye 

Salt 

Sash,  doors  nud  blinds. 

Saw  logs 

Shingles 

Stone 

Wheat 

Wood 


Tons. 

228 

60 

2,750 

45 

210 

1,642 

360 

40 

10 

700,000 

112 

100 

860 

2,250 

80 

40 

52 

1 

480 

4,000 

10 

18 

6,000 

4,000 

384 

180 

00 

100 

240 

27 

3,000 

90 

180 

150 

18,000 

120 

2,100 

180 

625 


$2,024,600'  Total |      748,788J 

I     Total  approximate  value $1 ,  7C0, 400 
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J  J  6. 

IMPROVEMENT  OF  PENSAUKEE  HARBOR,  WISCONSIN. 

Object. — To  secure  a  navigable  channel  from  Green  Bay  intx)  ^the 
Pensaukee  Eiver. 

Project — The  original  project,  adopted  in  1883,  provides  for  contin- 
uing a  slab  pier,  which  had  been  bnilt  by  private  enterprise,  until  it 
should  reach  the  10-foot  contour  in  Green  Bay,  and  dredging  a  channel 
south  of  it  to  a  depth  of  10  feet  and  width  of  100  feet,  connecting  the 
deep  water  in  the  river  with  the  deep  water  in  the  bay. 

Present  worlcs, — (1)  A  slab  pier,  1,300  feet  long  and  20  feet  wide, 
filled  with  slabs  and  edgings  and  ballasted  with  sand  and  stone.  It 
was  built  in  1883,  and  repaired  in  1885  and  1891.  •  (2).  One  thousand 
six  hundred  feet  of  slab  pier,  built  by  private  enterprise,  was  nearly 
all  destroyed  by  a  storm  in  1885.  The  destruction  of  this  work  left  the 
portion  of  the  pier  built  by  the  United  States  a  detached  work. 

Depth  of  trater. — Originally  2  feet;  increased  by  private  enterprise 
to  from  7  to  9  feet  for  a  width  of  30  feet.  The  destruction  of  the  portion 
of  the  pier  built  by  private  enterprise  by  the  storm  of  October,  1885, 
resulted  in  restoring  the  channel  to  about  its  original  condition. 

A  survey  made  in  May,  1890,  showed  the  governing  depth  to  be  2.8 
feet. 

OperaiionH  during  the  fiscal  year. — There  were  no  operations  during 
the  fiscal  year  ending  June  30, 1894. 

RemarJcs  and  recommendations. — For  the  preservation  of  the  existing 
works  it  is  estimated  that  $1,000  will  be  needed  for  the  fiscal  year 
ending  June  30, 1896. 

Should  further  improvement  of  this  harbor  be  deemed  necessary,  it 
is  believed  that  the  modified  project  submitted  in  report  dated  February 
2, 1892,  the  estimated  cost  of  which  i&  $8,800,  would  be  all  that  is  needed. 

No  arrivals  and  departures  of  vessels  were  reported  at  this  harbor 
for  the  calendar  year  ending  December  31, 1893.  Several  boats  are 
engaged  in  fishing,  and  it  is  claimed  that  this  business  wouid  materially 
increase  if  the  water  at  the  harbor  entrance  was  deepened. 

Estimated  coat  (sco  Report  of  Chief  of  Knj^incers,  1883,  p.  1652) $50, 000 

apphopkiatioxs. 
Act  of — 

August  2, 1882 $10,000 

Julys,  1884 5,000 

Total 15,000 

Money  statement. 

July  1, 1893,  Lulauco  iiuoxpendeil $1, 064. 36 

June  30, 1894,  amount  expended  during  fiscal  year 71. 00 

July  1, 1894,  balance  unexpended 993. 36 


{  Amount  (estimated)  required  for  completion  of  existing  project 35, 000. 00 
Amount  tliat  can  be  protitablj- expended  in  fiscal  year  ending  June  30, 1896    1, 000. 00 
Submitted  in  compliance  with  requirements  of  sections  2  of  river  and 
harbor  acts  of  1866  and  1867  and  of  sundry  civil  act  of  March  3, 1893. 
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JJ  7. 
IMPROVEMENT  OP  GREEN  BAY  HARBOR,  WISCONSIN. 

Object »'^^To  secure  a  more  direct  aad  deeper  channel  from  Green  Bay 
into  tUo  mouth  of  the  Fox  River,  where  the  harbor  of  Green  Bay  ia 
located. 

Project. — The  original  project,  adopted  in  1866,  provided  for  dredg- 
ing a  channel  200  feet  wide  and  12  feet  deep  from  tlie  mouth  of  the  Fox 
River,  through  Grassy  Island,  to  the  12-foot  contour  in  Green  Bay,  a 
distance  of  about  8,800  feet,  and  revetting  some  650  feet  of  the  same  at 
Grassy  Island.    This  project  was  completed  in  1871. 

A  supplementary  project,  adopted  in  1872,  provided  for  straightening 
the  channel  and  increasing  its  depth  to  13  feet. 

In  1874  it  was  decided  to  increase  the  depth  to  14  feet.  This 
increased  the  length  to  about  11,600  feet. 

A  modification  of  the  existing  project  was  approved  August  5, 1892, 
to  increase  the  depth  of  the  present  channel  to  16  feet  and  extend  it  in 
a  direct  line  through  the  bar  that  projects  from  Sable  Point,  making 
its  total  length  about  16,500  feet. 

Present  worJcs, — Revetments  at  Grassy  Island:  (1)  West  revetment, 
620  feet  long  and  14  feet  wide,  witU  close  piling  on  the  channel  side 
and  anchor  piles  about  5  feet  apart  on  the  outer  side.  The  timber 
superstructure  is  5  feet  high.  This  revetment  was  builtin  1870,  rebuilt 
above  the  water  line  in  1887,  and  is  in  good  condition.  (2)  East  revet- 
ment, 705  feet  long  and  14  to  17  feet  wide,  with  close  piling  on  the  chan- 
nel side  and  on  the  bay  side  close  piling  for  425  feet,  and  for  the 
remaining  280  feet  piles  about  5  feet  apart.  The  timber  superstructure 
is  7  feet  high.  This  revetment  was  built  in  1869,  rebuilt  above  the 
water  line  in  1885,  and  is  in  good  condition. 

Depth  of  tcater, — Originally  a  narrow  and  circuitous  channel  6  feet 
in  depth.    The  present  channel  is  200  feet  wide  and  14  feet  deep. 

(derations  during  the  fiscal  year, — Under  contract  dated  October  1, 
1892,  with  Mr.  Christopher  H.  Starke,  of  Milwaukee,  Wis.,  for  dredg- 
ing 120,000  cubic  yards  of  material,  more  or  less,  work  was  in  progress 
at  the  beginning  of  the  fiscal  year,  and  continued  without  interruption 
until  September  23, 1893,  resulting  in  the  removal  of  84,794.4  cubic 
yards  of  material  during  the  fiscal  year,  and  a  total  of  134,991.6  cubic 
yards  under  this  contract.  The  channel  formed  was  100  feet  wide, 
10,200  feet  long,  and  16  feet  deep. 

By  hired  labor  and  purchase  of  materials  in  open.market  70.3  cords  of 
stone  were  obtained  and  applied  as  riprap  and  refilling  the  east  revet- 
ment at  Grassy  Island  at  x)laces  where  undue  settlement  had  occurred. 

With  a  view  of  establishing  suitable  dock  lines  a  survey  of  Fox  River 
was  made,  extending  from  Porlier  street,  in  the  city  of  Green  Bay,  to  the 
mouth  of  the  river.  A  map  of  the  survey  is  completed.  A  tracing  of 
a  reduced  copy  of  this  map,  with  the  addition  of  the  projected  channel 
to  deep  water  in  Green  Bay,  the  latter  taken  from  chart  of  United 
States  Lake  Survey,  1864,  is  submitted  herewith. 

In  accordance  with  the  proviso  in  act  of  July  13, 1892.  appropriating 
$25,000  for  improving  harbor  at  Green  Bay,  Wis.,  *Hhat  $5,000  of  said 
sum  may,  in  the  discretion  of  the  Secretary  of  War,  be  expended  on  the 
Fox  River,  below  De  Pere,  Wis.,"  by  hired  labor  and  the  use  of  a  dredge 
belonging  to  the  Fox  River  improvement,  work  was  in  progress  at  the 
beginning  of  the  fiscal  year,  and,  as  stated  in  last  annual  report,  nearly 
completed. 
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In  July,  1893,  130  cubic  yards  of  material  were  removed  from  the 
cliaunel,  completing  the  object  sought,  viz:  a  clear  waterway  with  a 
least  width  of  150  feet  and  depth  of  12  feet;  the  total  number  of  cubic 
yards  of  material  removed  since  the  beginning  of  the  work,  August  28, 
1892,  being  41,705.  ' /' • 

RetnarlxS  and  recommendations » — The  construction  of  docks  encroach- 
ing upon  the  channel  of  Fox  lliver  by  owners  of  the  river  front  in  the 
cities  of  Green  Bay  and  Fort  Howard  indicated  the  necessity  of  estab- 
lishing suitable  dock  lines  at  an  early  day,  to  render  void  any  undue 
projection  of  docks  already  built  and  to  avoid  future  encroachments 
that  were  likely  to  occur,  led  to  a  survey,  made  under  my  direction  by 
Mr.  L.  M.  Mann,  c.  e.,  in  Octx)ber  and  November,  1893.  This  survey 
connects  with  one  made  by  Mr.  Mann  in  1889  of  Fox  River  from  De  Pere 
to  Green  Bay. 

The  map  is  completed,  and  covers  a  distance  of  about  6  miles.  It 
shows  the  docks  in  the  cities  of  Green  Bay  and  Fort  Howard;  mouth 
of  Fox  River;  the  present  14- foot  channel,  and  the  16- foot  channel  in 
process  of  construction  through  Sable  Point  Bar. 

The  present  available  depth  of  water  is  14  feet,  and,  owing  to  the 
peculiar  i>hy3ical  characteristics  of  this  harbor,  the  navigable  depth 
can  not  be  increased  nor  any  additional  benefit  to  navigation  obtained 
until  the  proposed  channel,  16,500  feet  long,  is  dredged  its  entire  length 
and' made  of  navigable  width.  The  16- foot  channel  is  now  10,200  feet 
long. 

The  extension,  therefore,  so  urgently  needed  is  C,300  feet. 

To  accomplish  this  much-needed  improvement  an  appropriation  of 
$71,915  is  recommended  for  the  fiscal  year  ending  June  30, 189(5. 

Estimated  cost  of  the  project  adopted  in  1881  (see  Keport  of  Chief  of  Engi- 
neers, 1881,  p.  2069) $136,000 

Estimated  cost  for  a  channel  16  feet  deep  submitted  February  12,  1892 91, 915 


APPROPRIATIONS. 


Act  of— 

June  23, 1866 $30,500.00 

March2, 1867 45,000.00 

July  25,  1868  (allotted) . .  17, 500. 00 

April  10, 1869  (allotted) . .  44, 550. 00 

July  11,  1870 17,500.00 

March3, 1871 17,500.00 

March3, 1873 20,000.00 

June23,  1874 10,000.00 

March23, 1875 10,000.00 

August  14, 1876 8, 000. 00 

June  18,  1878 5,000.00 

March  3, 1879 4,000.00 

June  14,  1880 6,000.00 


Act  of — 

March  3,1881 $5,000.00 

August  2, 1882 20,000.00 

July  5,  1884 10,000.00 

August  5, 1886 7,000.00 

August  11,  1888 10,000.00 

September  19, 1890 10, 000. 00 

July  13, 1892 25,000.00 

Miscellaneous  receipts 
credited  to  appropria- 
tions    52. 50 


Total 322,602.50 


Money  statement. 

July  1,  1893.  balance  unexpended $21, 532. 53 

June  30,  1894,  amount  expended  during  fiscal  year 20, 449. 07 

July  1,  1894,  balance  unexpended 1, 083. 46 


'  Amount  (ostiinated)  required  for  completion  of  existing  project 71, 915. 00 

Amount  that  can  be  profitably  expended  in  fiscalyear  endinp^  JuiieSO,  1896    71, 915. 00 
Submitted  in  compliance  with  requirements  of  sections  2  of  river  and 
harbor  acts  of  1866  and  1867  and  of  sundry  civil  act  of  March  3,  1893. 
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COMMERCIAL   STATISTICS   FOR   THE   CALENDAR    YEAR    ENDING    DECEMBER  31,  1893. 
[Furnished  by  Mr.  Daniel  Bradley,  deputy  collector  of  customs,  Green  Bay ,^  "Wis.] 

Narao  of  harbor,  Greon  Bay,  Wis. ;  collection  district,  Milwaukee,  Wis. ;  iiearcst 
light-house,  Grassy  Island,  Wisconsin. 

Arrivals  and  departures  of  veasth. 


Description. 

Arrivals. 

Departures. 

Number. 

Tonnage. 

Number. 

Tonnage. 

1A7  AiA 

Steani -. . 

381 
243 

166,  goi 
44,701 

401 

Sail 

241             A.R  ina 

Tot«l .. 

C24          oii.e9'2 

642 

213  954 

Principal  articles  of  export  and  import  for  the  calendar  year  ending  December  51,  189S, 
[Furnished  by  Mr.  Charles  Hartung,  deputy  collector  of  customs.] 
BY  WAY  OF  THE  HARBOR  ONLY. 


Articles. 


EXPORTS. 

Barley 

Barrels,  oil,  empty 

Bran 

Brick 

Cattle 

Clay 

Coal  and  coke 

Corn A 

^gg".:::;:::::::::;:;::: 

Flour 

Furniture  .- 

Hay 

H  orses 

Hogs 

Iron  nnd  steel 

I^th 

Lumber 

Malt 

Merchandise,  general... 

Oat« 

Oil 


Paper. . 
Tickles 
Rags  .. 
Ry( 


re. 


Salt 

Shingles 

Vinegar  

Wagons  and  carriages. 
Wheat 


Total 


Quantity. 


Articles. 


Tons. 
9Z2 
150^ 
63 
2,878 
30 
30 
32 
3 
2J 
130 
29,945) 
2 
104 

184 

5?i; 

165  t 
21  I 

7,570  I 
6,48U' 

8}; 

100 
12 
100 
l,220f 
284A 
150 

7i 
55 
3.   50i 


IMPOSTS. 


Apples.... 

Barley 

Bolts 

Canned  gooda , 

Candles 

Coal  and  coke 

Fish 

Glassware 

Gravel 

Horses 

Iron  and  steel 

Lemons 

Lime  and  cement 

Lumber 

Merchandise,  general 

Nails 

Oil 


53,407 


Machinery,  mill. 

Pipe,  sewer 

Posts,  fenco 

Potatoes 

Rags 

Sand 

Salt 

Sheep 

Shingles 

Soap 

Stono 

Sugar 

Ties,  railroad  ... 

Wheat 

Wood 

Wood  pulp 

Wire 


Total. 


Quantity. 


Totis. 
50 
132} 
2,352 
34i 
4 
113,500 
22| 
15 
400 

466 
31 
99| 
5,  869i 
2, 3164 
526} 
53 
300 
90 
23^ 
12 

2n 

1,80!) 
3,  714i 

13i 
103 

28) 
1,115 
1,410 

42 

81} 
5, 9374 
20, 142 

21 

166,  CO] 


Note. — Efforts  were  made,  but  unsuccessfully,  to  obtain  an  accurate  record  of 
exports  and  imports  for  1893;  therefore  those  "for  1892  are  repeated.     Mr.  M.  J. 
McCormick,  secretary  of  Business  Men's  Association,  states: 

'**     *     "     I  think  20  per  cent  anyway,  or  possibly  25  per  cent,  might  be  added  to 
1892  for  1893,  as  we  handled  25  per  cent  more  flour  from  this  port  during  1893  than 
we  did  in  1892,  and  we  handled  at  least  5,000  tons  of  paper  stock  from  the  East  for 
the  Fox  River  paper  mills  during  1893.    We  had  none  of  this  in  1892.     -     *     *• " 
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J  J  8. 

STURGEON  BAY  AND  LAKE  MICHIGAN  SHIP  CANAL,  WISCONSIN. 

The  provisions  of  act  of  July  13, 1892,  coiicerning  making  free  to  com- 
merce the  Sturgeon  Bay  and  Lake  Michigan  Ship  Canal,  Wisconsin, 
having  been  complied  with,  under  orders  of  the  Chief  of  Engineers,  U. 
S.  Army,  dated  April  24,  1893,  the  canal  was  formally  transferred  by 
the  canal  company  and  accepted  by  the  United  States  April  25, 1893, 
and  deed  recorded  in  Door  County,  Wis.,  May  2,  1893.  Jurisdiction 
was  ceded  by  the  State  of  Wisconsin  by  act  approved  March  G,  1893. 

The  complete  and  exhaustive  history  and  description  of  this  work, 
published  in  Senate*  Kx.  Doc.  Ko.  34,  Forty-seventh  Congress,  second 
session,  and  House  Ex.  Doc.  Ko.  106,  Forty -ninth  Congress,  second  ses- 
sion; also  in  Chief  of  Engineers'  Eei>orts,  1883,  pp.  1C57-1678,  and  1887, 
pp.  2017-2037,  renders  unnecessary  more  than  a  brief  description  at  the 
present  time,  as  the  conditions  have  not  materially  changed  since  then. 

The  object  of  the  improvement  was  the  formation  of  a  more  direct 
waterway  from  Menominee,  Peshtigo,  and  other  ports  in  the  southern 
part  of  Green  Bay,  to  Chicago,  Milwaukee,  and  other  ports  in  the  south- 
erly part  of  Lake  Michigan. 

The  project  as  carried  out  by  the  canal  com^iany  resulted  in  an  open 
cut  without  locks  or  gates,  about  13  feet  deep,  100  feet  wide  at  top, 
about  G5  feet  wide  at  bottom,  and  7,200  feet  long;  also  dredging,  in  con- 
tinuation of  the  canal  proper,  a  channel  of  the  same  dci>th  in  Sturgeon 
Bay  for  a  distance  of  0,100  linear  feet. 

The  Lake  Michigan  entrance  is  protected  by  piers  built.by  the  United 
States,  at  a  cost  (including  dredging)  of  $171,421.60. 

Present  tcorJcs, — Canal:  Of  the  14,400  linear  feet  of  canal  banks, 
8,437  linear  feet  are  provided  with  sheet- pile  revetments,  composed  of 
planks  4  inches  thick,  with  battens  2  inches  thick.  The  planks  are  18 
feet  long  and  project  about  3  feet  above  the  established  datum  plane 
(viz,  3.06  feet  below  high  water  of  1838).  The  remaining  5,903  feet  is 
unprovided  with  any  protection. 

At  right  angles  to  the  canal,  revetments,  originally  of  similar  con- 
struction, extend  on  each  side  to  the  harbor  piers  a  distance  of  about 
350  feet. 

Some  600  linear  feet  of  these  revetments  were  modified  in  form  during 
the  past  year  by  cutting  off*  the  sheet  piling  at  the  water  surface  and 
depositing  a  heavy  riprap  of  stone  in  front,  so  as  to  form  a  sloping  shore, 
instead  of  a  vertical  wall,  to  receive  the  force  of  heavy  lake  waves  that 
find  entrance  between  the  harbor  pier  heads. 

In  continuation  of  the  canal  i)roper,  an  open  dredged  cat  was  made 
in  Sturgeon  Bay  for  a  distance  of  6,100  linear  feet. 

The  revetments  are  not  of  modern  first-class  construction,  and  quite 
extensive  repairs  were  imperative  in  order  to  maintain  a  reasonable 
degree  of  efficiency. 

Depth  of  trrt^er.— Soundings  taken  in  April,  1893,  showed  a  depth  of 
from  13  to  14  feet  for  a  width  of  about  (jiy  feet  between  the  revetments; 
for  a  distance  of  about  1,400  feet  beyond  the  revetments  the  navigable 
width  did  not  exceed  30  feet.  During  the  fiscal  year,  with  funds  pro- 
vided for  oi)erating  and  care,  the  section  beyond  the  revetments  was 
increased  to  a  width  of  60  feet,  and  a  third  cut  with  the  dredge  is  well 
under  way,  which  when  completed  will  give  it  a  width  of  90  feet. 

Operations  during  the  fiscal  year. — There  being  no  funds  available  for 
its  enlargement  or  improvement,  there  were  no  operations  during  the 
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fiscal  year  other  than  restoration  and  maintenance  of  channel  and 
repairs  to  revetments,  which  are  fully  described  in  the  report  for 
*'operating  and  care,'^  to  which  reference  is  invited. 

Remarks  and  recommendations. — The  law,  section  7,  river  and  harbor 
act,  July  5, 1884,  relating  to  other  United  States  canals,  it  is  considered 
should  be  made  applicable  to  this  canal  also. 

Navigation  through  the  canal  closed  for  the  season  December  11, 
1893,  and  was  resumed  March  10, 1894. 

The  canal  and  harbor  are  practically  one  work ;  if  the  canal  is  defect- 
ive or  out  of  order  the  harbor  suffers  in  consequence,  as  is  shown  by 
the  following  : 

A  survey  made  in  1881  showed  a  depth  of  water  on  line  of  the  pres- 
ent harbor  pier  heads  of  18  feet.  The  piera  were  completed  in  1884; 
soundings  taken  in  1894  show  an  average  depth  between  the  pier 
heads  of  14.7  feet,  and  that  the  18- foot  contour  has  advanced  about  300 
feet,  being  now  where  20.5  feet  existed  in  1881. 

Since  1881  the  shore  line  at  its  intersection  with  the  north  pier  has 
not  changed,  and  the  south  shore  line  has  advanced  but  35  feet. 

It  is  evident  therefore  that  the  deposit  that  has  caused  the  shoaling 
is  not  derived  from  shore  drift,  but  that  the  canal  is  its  source,  and 
chiefly  that  portion  of  It  not  provided  with  revetments,  where  an  exam- 
ination of  the  banks  indicate  that  rapid  and  extensive  erosion  has 
occurred  and  is  still  in  progress. 

To  avoid  unnecessary  periodical  dredging  in  the  harbor  or  the 
expensive  expedient  of  extension  of  the  piers,  which  at  best  would 
only  alleviate,  not  cure,  the  difficulty,  the  canal  should  be  revetted 
its  entire  length  as  soon  as  possible. 

The  benefit  that  this  work  now  afibrds  to  the  general  commerce  of 
tlie  lakes  and  the  extent  that  it  is  sought  as  a  harbor  of  reftige  is  well 
illustrated  by  a  report  from  Supt.  Dier,  stating  that  during  a  severe 
storm  that  prevailed  November  10  and  11, 1893,  no  less  than  57  craft, 
steam  and  sail,  were  sheltered  in  Sturgeon  Bay  at  one  time. 

The  estimate  for  year  ending  June  30,  1896,  for  completing  the 
revetments  from  their  present  termination  to  the  14  foot  contour  in 
Sturgeon  Bay  and  placing  them  so  as  to  widen  the  canal  at  water  sur- 
face for  this  x>ortion  of  its  length  to  160  feet  is  as  follows: 

KSTIMATE. 

Dredging  150,000  cubic  yards,  at  15  cents $22,500 

6,000  linear  feet  of  revetment,  at  $10 60,000 

2,000  linear  feet  oi    pring  fender  piling,  at  $3.50 7,000 

89, 500 
Add  10  per  cent  for  superintendence  and  contingencies 8, 950 

Total 98,450 

APPHOPRIATION. 

Act  of  July  .13,  1892 $81,833 

Money  statement. 

IAmonnt  (estimated)  required  for  completion  of  existing  project $98, 450. 00 
Amount  that  can  bo  proiitalily  expended  in  fiscal  year  ending  June  30, 1896    98, 450. 00 
Submitted  in  compliance  with  requirements  of  sections  2  of  river  and 
harbor  acts  of  1866  and  1867  and  of  sundry  civil  act  of  March  3,  1893. 
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COMMKRCIAL  STATISTICS  FOR  THE  CALKXDAR   YEAR   ENDING   PECKMBER  31,1893, 

[Fumisbed  by  Adam  N.  Dier,  saperintendont  Sturgeon  Bay  and  Lake  Micbigan  Ship  Canal.] 

Name,  Stnrgeon  Bay  and  Lake  Michigan  Ship  Canal,  Wisconsin;  collection  district, 
Milwaukee,  Wis. ;  nearest  light-house,  on  north  pier  head,  entrance  to  harbor. 

Arrivah  and  departures  of  resseU. 


Description 


Steam 

SaQ 

Unrigged  (scows) 

Total 


• 

Bound  down. 

Bound  up. 

ion. 

Number.!   Tonnage. 

1,041  '        323,939 

1,  lf)7           249, 146 

112             20,028 

Number. 
'   912 

Tonnage. 

269, 987 

153,603 

20,945 

858 
120 

2. 260           593. 113 

1,890 

444,625 

Principal  articles  of  export  and  import. 


Articles. 


EXPORTS  BOUND  UP 

Apples 

Baric,  tan 

Coal  and  coke 

Dairj-  products 

Fiab 

Klour 

Grindstone 

Hides 

Iron, pig 

Lumber 

Merchandise,  general 

Oil 

Pease 

PoHtB,  fence 

rotatoes 

Saw  logs 

Stone 

Tics,  railroad 

Trees 

Wlieat 

Wood 

Total 

Total  approximate  value  . . 


Quantity. 


TOTIM. 

2. 
1, 

534, 


1, 
97. 

2. 

2, 
19, 


11 
4534 
400 
756 

25 
183} 
410  I 
464  I 
235  ! 
868  ! 
396  ' 
6i 
160 
382 
851 
200 
774 
461 
416 
786} 
936 


666, 675} 


$5, 882, 427.  60 


Articles. 


IMPORTS    BOUND    DOWN. 


Apples 

Brick 

Coal  and  coke 

Com 

Fish 

Flour 

Hay 

Iron  and  steel,  manufactured 

Lime  and  cement 

Lumbon  hard-woml 

Merchandise,  general 

Mill  stuffs 

Oil 

Pork  and  beef 

Potatoes 

Salt 

Wagons  and  carriages 

Wood  pulp 


Total 

Total  approximate  value 


Quantity. 


Tofu. 
860 
770 
5,094 
620 
723 
411 
2.048 
6, 748} 
270 
220 
32,728 
146 
8574 
83} 
185 
5,7214 
7 
835 


57,8784 


$5,530,368.50 


J  J  9. 

OPKRATING  AND  CARE   OF  STURGEON  BAY  AND   LAKE   MICHIGAN  SHIP 

CANAL,  WISCONSIN. 

There  being  no  funds  available  for  the  enlargement  or  generallmprove- 
nient  of  the  canal,  operations  have  necessarily  been  conlined  to  work 
incident  to  operating  and  care,  examinations,  maintenance  of  lights, 
keeping  a  record  of  vessels  and  tonnage  through  the  canal,  and  such 
dredging  and  repairs  as  were  necessary  for  maintenance. 

I5y  the  use  of  United  States  dredge  No.  2  several  shoal  places  between 
the  revetments  were  removed,  and  beyond  the  revetments  where  the 
required  dei)th  of  channel  had  an  available  width  of  but  30  feet  the 
width  has  been  increased  to  60  feet,  and  a  third  cut  with  the  dredge  is 
well  under  way,  which  when  completed  will  give  a  clear  width  of  00  feet. 
Thirty  seven  thousand  seven  hundred  and  forty-four  cubic  yards  of 
material  were  excavated. 
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During  the  winter  of  1893-'94  repairs  were  made  to  the  dredging  plant 

Broken  or  otherwise  damaged  wale,  cap,  and  binder  timbers,  and  iron 
tie-rods  were  removed  at  intervals  from  nearly  the  entire  length  of  the 
revetted  portion  of  the  canal  and  replaced  with  new  materials,  or 
refastened  if  new  materials  were  not  required.  Nine  hundred  and  fifty- 
one  linear  feet  of  12  by  12  inch  pine  timber  for  wales;  94  iron  tie-rods, 
each  17  feet  long,  being  used  for  this  purpose,  in  addition  to  smaller 
timber  for  caps  and  binders,  and  a  large  number  of  screw  bolts. 

About  COO  linear  feet  of  the  revetments  on  the  harbor  front  were  cut 
down  to  the  water  surface  and  provided  with  riprap  in  order  to  form  a 
sloping  shore  and  thereby  decrease  the  wave  disturbance  in  the  harbor 
and  at  the  canal  entrance. 

About  350  linear  feet  of  revetment  built  in  1831  on  the  north  side 
of  the  canal,  adjacent  to  the  harbor,  was  in  such  an  advanced  stage  of 
decay  as  to  demand  rebuilding  above  the  water  lino,  and  so  defective 
in  construction  as  to  require  an  additional  lino  of  sheet  piling,  [ts 
renovation  is  now  in  progress,  but  no  portion  of  it  is  entirely  completed. 
Eepairs  were  made  to  the  ofi&ce  building,  row  boat  and  outhouses. 

A  house,  of  dimensions  12  by  14  feet,  to  afford  shelter  and  quarters 
fbr  the  night  watchman  and  light-keeper  was  built.  Also  a  warehouse 
50  by  24  feet  for  the  storage  of  engineer  property  not  in  use,  belonging 
to  all  harbors  in  this  district,  was  built  and  paid  for  from  appropriations 
from  various  harbors,  andproperty  from  Waukegan,  Manitowoc,  Ahna- 
I)ee,  and  Green  Bay  transferred  and  stored  therein. 

The  expenditures  during  the  year  ending  June  30, 1894,  amounted  to 
$14,579.11,  paid  for  from  an  allotment  from  the  indefinite  appropriation 
for  **  operating  and  care  of  canals,  and  other  works  of  navigation,''  pro- 
vided by  section  4  of  river  and  harbor  act  of  July  6, 1884.  In  accord- 
ance with  this  section  an  itemized  statement  of  the  expenditures  is 
appended  hereto. 

Money  statement, 

July  1,  1893,  balance  unexpended $860. 57 

Amount  aUotted  for  fiscal  year  ending  June  30, 1894 20, 500. 00 

21, 360. 57 
June  30,  1894,  amount  expended  during  fiscal  year 14, 579. 11 

July  1,  1894,  balance  unexpended 6,781.46 

July  1,  1894,  outstanding  liabilities 1, 132. 59 

July  1,  1894,  balance  available 5,648.87 

Amount  (estimated)  for  expenditure  in  fiscal  year  ending  Juno  30, 1895. ..  "^  10,  301. 13 
Amount  available  for  fiscal  year  ending  J  une  30, 1895 15, 950. 00 


Itemized  slaUmeni  of  expenses  made  from  appropriation  for  operating  and  care  of  cana  la 
and  other  worlca  of  navigation,  indefinite,  act  of  July  5,  1SS4,  applied  to  Sturgeon  Bay 
and  Lake  Michigan  Ship  Canal,  Wisconsin. 


Date. 

! 

No.  of 
voucher. 

...  _ 

1M». 

July  26 

1 

31 

2 

Aug.    7 

1 

11 

2 

3 

4 

5 

« 

To  whom  paid. 


Swain  &,  Tate  Co 

M«j.  James  IT.  Gregory. 

Hired  men 

Scofield  &Co 

R.  T.  Thorp 

H.  L.  JackBon 

Swain  &  Tate  Co 

AdamN.  Dior 


For  what  jtaid. 


KulOH,  etc 

Milo&go 

StTvices,  July,  1893 

Iron  bolta,  etc 

Hiroof  team 

Dine  prints 

Books 

Traveling  expenses 


!  Amount. 


$0.00 

2.00 

228.  33 

14G.  35 

2.00 

.75 

55.00 

4.00 


Amount  allotted  if  estimate  is  approved. 
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lietnhed  niaiemcni  of  expenses  made  from  appropriation  for  operating  and  care  of  canals 

ana  other  works  of  navigation ,  etc, — Continued. 


Date. 


Oct. 


Nov. 


1893. 
Aug.  25 

31 

Sept.  2 

2 

2 

13 
13 
29 
29 
30 
30 
3 
3 
6 
6 
0 
10 
14 
II 
17 
17 
31 
3 
3 
3 
3 
3 
3 
3 
3 
3 
3 
3 
3 
3 
4 
20 
20 
22 
23 
27 
SO 
30 
30 
30 

rm 

4 

7 

7 

12 

23 

28 

28 

31 

1894. 

Jan.  4 

4 

4 

0 

10 

u 

31 
31 
3 
3 


5 
14 
IG 
28 
28 
28 
28 
28 
28 
12 
23 
30 


Dec. 


Feb. 


No.  of 
voucher. 


To  whom  paid. 


Mar. 


8 

9 

1 

2 

3 

4 

5 

G 

7 

8 

9 

1 

2 

3 

4 

5 

6 

7 

8 

9 

10 

U 

1 

2 

3 

4 

5 

6 

7 

8 

9 

10 

11 

12 

13 

14 

15 

16 

17 

18 

19 

20 

21 

22 

23 

1 

2 

3 
4 

li 
C 
7 
8 

1 
2 
3 
4 
5 
C 
7 
8 
1 
2 
3 
4 
5 
0 
7 
8 
0 
10 
11 
12 
1 


D.  C.  Thompson 

Swain  &  Tate  Co 

Hired  men  

Patav  J.  Henneasoy 

A.  \^.  Lawrence  &  Co 

Scofleld  &  Co 

L.  M.  Mann 

Eugene  Dietzgcn  Co 

W.  1).  Halstead 

F.  IJ.  Lowell 

TifTt&Hay 

Hired  men 

do 

E.  A.  Cannon 

Erneat  Carrington 

F.  Coflme - 

Scofleld  &  Co 

Western  Union  Telegraph  Co  . . 

John  Corry 

N.  S.  Washburn  &Co 

M.J.  Schmitt&Co 

£.  A.  Cannon 

A.  Ross  Houston 

William  Murrills 

H  i  red  men 

do 

K,  Corydon  Proscott 

Georce  D.  Nan 

The  Cincinnati  Corrugating  Co. 

U.  T.  Thorp 

Scoflelddt  Co 

A.  W.  Lawrence  &  Co 

E.  A.  Cannon 

Tiflt&Hay 

Leathern  &  Smith 

Theodore  Jacobs 

Hired  men 

John  H.  Bergman 

E.  A.  Cannon 

Goodrich  Transportation  Co  — 

I^athem  &  Smith 

Hired  men 

E.  A.  Cannon 

N.  S.  Washburn  &  Co 

E.  A .  Cannon 

Hired  men 

Reynolds  Lumber  Co 

Scofleld  &  Co 

A.  W.  Lawrence  &  Co 

John  Walker 

H.H.We«tCo 

TiflPfc&Hay 

do 
Hired  men . 


do 

Leathern  &.  Smith 

Hired  men 

Nick  Nelson 

N.  S.  Waahbum  &  Co 

Tiftt&Hay 

The  E  veil  i ng  W  iscouh i n  Co  .  — 

Hired  men 

Tifft&  Hay 

Vulcan  Iron  Works 

E.  Corydon  Prcscot  t 

M.J.  Schmitt&Co 

Des  Forges  &  Co 

E,  A.  Cannon 

Hired  men 

Rornliard  Dieter 

KT.Thorp 

.Scofleld  &Co 

M.  J.  Schmitt  d:  Co 

Wyckoft',  Searaans  &  Benedict. 

E.  4.  Cannon 

JameH  Af  cKay  &  Co 

E.  A.  Cannon 


For  what  paid. 


Lumber 

Rules  for  navigation. 

Services , 

Iron,  etc 

Oil.  etc 

Bolts,  etc 

Traveling  expenses. . 

Eyepiece,  eto 

Oil  


Coal 

Rope,  eto 

Services 

Services  Scptemlier,  1893 

Traveling  expenses 

Towing  

Building  chimney 

Paint,  etc 

Telegrams 

Coal 

Luml>er,  eto 

Blue  prints 

Traveling  exjiensea 

Services  

do 

Services  October,  189J  . . . 

do 

Driver  casting,  eto 

Towing 

Iron,  eto 

Labor 

Bolts,  etc 

Oil,  etc 

Traveling  expenses 

PilM,etc 

Coal 

Fence  posts 

Services,  October,  1803 .. . 

Stone 

Traveling  exp«*nscs 

Freight  charges 

Dockage 

Services 

do 

Lumber 

Traveling  expensoK 

Services  

Lnmber 

Sash,  etc 

Oil,  etc 

Hire  of  tug 

Book,  etc 

Wood.  etc. 
Shingles,  etc. 
Services 

Services,  December,  1893. 

Coal 

ServiccB,  December,  1893. 

Building  chimney 

Pine  flooring,  etc 

Blinds,  etc 

Ottico  rent 

Services 

Oakum,  etc 

Dipper- handle  racks 

St«el  pinions,  eti' 

Blue  prints,  etc 

Stationery 

Telegrams 

Services  

Wall  jiaper,  etc 

Labor 

Paint,  ejc 

Blue  prmts • 

Paper,  etc 

Traveling  expenses 

Chain........ 

Traveling  expenses 


Amounts 


$128. 52 

L50 

373.33 

27.13 

7.20 

36.71 

11.30 

1L40 

80.18 

34.13 

19.09 

322.66 

234.83 

4.50 

25.00 

0.00 

12.60 

8.03 

251.85 

38.07 

.33 

0.00 

200.00 

44.00 

603.00 

238.58 

63.49 

50.00 

151. 72 

81.50 

15.79 

8.23 

3.35 

39.11 

6.69 

3.60 

56.00 

765.20 

7.75 

14.40 

1.08 

399.17 

150.00 

151.88 

7.87 

215.33 

4.32 

13.19 

0.69 

312.00 

0.65 

73.57 

23.65 

164.17 

08.50 

24.69 

242. 37 

8.00 

70.10 

8.11 

7L00 

173.83 

51.50 

56.00 

145.33 

13.87 

30. 80 

1.28 

145.33 

4.00 

10.50 

2.33 

7.77 

8.85 

2L96 

118.75 

16.69 
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liemixcd  statemeni  of  expenses  made  from  appropriation  for  operating  and  care  of  canaU 

and  other  works  of  navigation,  e^e.---Continaed. 


Date. 


Apr. 


May 


1894. 

Mar.  31 

31 

31 

31 

4 

4 

4 

4 

4 

4 

7 

20 

28 

30 

30 

30 

30 

30 

30 

30 

30 

30 

30 

30 

2 

2 

2 

2 

2 

2 

3 

7 

U 

U 

21 

31 

81 

31 

31 

31 

31 

31 

31 

31 

31 

31 

31 

81 

81 

Jane  7 
8 
12 
16 
21 
2G 
20 
26 
26 
27 
27 
30 
30 
30 
30 
30 
30 
30 
30 
30 


Ko.  of 
voacher. 


To  whom  paid. 


4 

5 

6 

7 

1 

2 

3 

4 

5 

0 

7 

8 

9 

10 

11 

12 

13 

14 

15 

16 

17 

18 

19 

20 

1 

2 

3 

4 

5 

0 

7 

8 

0 

10 

11 

12 

13 

14 

15 

10 

17 

18 

10 

20 

21 

22 

23 

24 

25 

26 

1 

2 

3 

4 

5 

6 

7 

8 

0 

10 

11 

12 

13 

14 

15 

10 

17 

IB 

10 

20 


£.  A.  Cannon 

Hired  men 

do 

do 

£.  A.  Cannon 

Scofleld&  Co 

Bemhard  Dieter 

Theodore  Jacobs 

A.  "W.  Lawrence  &  Co 

R.T.  Thorp 

J.S.Hay 

£.  A.  Cannon 

W.  D.  Hal  stead 

Hired  men 

do 

£.  A.  Cannon 

John  Corry 

Ferstrnm  &  Fred 

Fellows  &  Bliss 

RG.Karker 

Theodore  Jacobs 

Scofleld  &Co 

John  H.  Latirio 

E.GiUen 

Itoynolds  Lumber  Co 

Andrew  Anderson 

WUliam  MiirriUs 

do 

JjOais  Bavry. 

E.  Corydon  Frescott 

Geo.  L.  Hastings 

J.  S.  Hay 

Western  Union  Telegraph  Co 

E.  A.  Cannon 

Continental  Bolt  and  Iron  Works 

Hired  men 

do 

£.  A.  Cann'm 

do 

KGlilen 

Leathern  &  Smith , 

W.D.Holstead 

J.S.Hay , 

A.  W,  Lawrence  &.  Co 

F.  A.  Uagcn , 

Scofleld&  Co 

R.T.  Thorp 

W.  M.  JacKHOu  

Hired  men , 

Wiilmrn  MnrriUs 

E.GiUen 

Leathern  Sc  Smitli 

Western  Union  Telegraph  Co 

M.J.Schmitt&  Co 

Continental  Bolt  and  Iron  Works. 

Herman  Voss 

£.  G.  Karker 

Scofleld  &  Co 

John  M.  Laurie 

Hoffman  Sc  Billings  Mfg.  Co 

N.S.  Washburn  &  Co 

Hired  men 

do 

I<eathem  &  Smith 

Hired  men 

J.S.Hay 

do 

Leathom  &,  Smith 

do 

RGillen 


For  what  paid. 


Amount. 


Total 


SerTicca  

do 

do 

do 

Traveling  expenses 

Pump,  etc 

Wall  paper,  etc 

Fence  posts,  etc 

Oil,  etc 

Labor 

Koi>e,  eto 

Traveling  expenses 

Oil.  etc 

Services 

do 

do 

Coal,  etc 

Plates,  etc 

Coal 

Painting 

Pedestal 

Oars,  etc 

Corner  stones 

Hire  of  tug 

Coal,  etc 

Team  hire 

Services 

Traveling  expenses 

Wood 

Grate  bars,  etc 

Iron,  etc 

Paint,  etc 

Telegrams 

Traveling  expenses 

Bolts,  etc 

Services  

do 

Services  

Traveling  expenses 

Transporting  pile-driver. 

Coal.-T. 

Oil,  etc 

Kope,  etc 

Oil,  etc 

Stone 

Paint,  etc 

Team  hire 

Launching  scom's 

Services 

Traveling  expense:} 

Hire  of  tug 

Dockage 

Telegrams 

Bine  prints 

Iron  rods,  etc 

Tag  boards,  etc 

Wall  paper,  etc 

Drive  well,  etc 

Stone 

Hose 

Flooring 

Services  

do 

Coal 

Services 

Oil,  etc 

Tool  steel,  etc 

Coal 

Dockago".*. 

Hirooftxx, 


^S 


$150.00 

160.88 

108.51 

189.80 

17.22 

5.60 

4.00 

13.20 

8.11 

8.50 

70.52 

5.60 

27.30 

630.00 

226.83 

150.00 

124.41 

44.03 

33.25 

10.00 

»1L00 

6.18 

6.00 

150.00 

48.50 

8.00 

20.00 

13.81 

416.69 

198.19 

16.03 

01.89 

.66 

5.00 

110. 80 

420.01 

210.83 

150.00 

4.55 

275.00 

144.38 

11.88 

28.20 

11.65 

175.35 

5.56 

8.50 

40.00 

352.06 

10.89 

150.00 

2.25 

2.51 

8.18 

61.35 

.74 

10.00 

20.42 

729.38 

47.20 

4.20 

394.01 

215. 83 

54.00 

482.27 

41.23 

35.90 

42.00 

88 

150.00 

14,&79.11 
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JJIO. 

IMPROVEMENT  OF  HARBOR  OF  REFUGE  AT  ENTRANCE   OF  STURGEON 
BAY  AND  LAKE  MICHIGAN  SHIP  CANAL,  WISCONSIN. 

Object. — ^To  form  a  harbor  of  refuge  inclosing  tlie  Lake  Michigan 
entrance  to  the  Sturgeon  Bay  and  Lake  Michigan  Ship  Canal  and  also 
to  afford  a  safe  entrance  to  the  canal  in  rough  weather. 

Project — The  original  project  was  submitted  in  1871  and  adopted  in 
1873.  It  provided  for  the  construction  of  converging  piers  inclosing  a 
triangular  area  of  about  10  acres,  which  was  to  bo  dreidged  out  to  the 
requirements  of  navigation  at  that  time.  The  piers  were  to  be  about 
1,200  feet  long,  850  feet  apart  at  the  shore  line,  and  250  feet  at  the 
outer  end. 

Supplementary  projects  adopted  in  1879  and  1880  provided  for  sheet- 
piling  the  pile  piers,  extending  each  pier  150  feet  by  detached  works, 
so  as  to  increase  the  width  of  entrance  from  235  feet  to  335  feet,  and 
dredging  to  obtain  at  least  16  feet  in  depth  over  so  much  of  the  area 
of  the  basin  as  woukl  be  useful  to  vessels  entering  the  harbor. 


]  ;  If orth 

Present  -vrorks.  ;  Width,     pier, 

,  I  length. 


South 

pier. 

length. 


Slab  pier: 

Piles  4  feet  nport . . 

Close  piling 

File  pieni,  close  piling 

Do 

Crib  ^er 


Feet. 
14 
U 
U 
18 
20 
24 


Feet. 

Feet. 

100 

lOJ 

150 

150 

512 

512 

32 

32 

200 

200 

200 

200 

Length  of  each  main  pier ' 1, 194 


Crib  piers. 
Do.. 


Length  of  each  <letached  pier 
Total  length  of  each  pier 


1,194 


21 

30 


100 
50 

10;) 
50 

150 

150 

1,344         1,344 


Guicic piling  to  connect  main  and  detachod  piers fc^et..  333 

North  Hlttb  and  pile  pier  sheet-piled do.. .  692 

South  slab  and  pile  pier  sheet-pilnl do . . .  700 

Material  dredge<l cubic  yards . .  178, 382 

The  slab  and  pile  piers  were  built  in  1873-'74;  the  pile  piers  are  in 
fair  condition  j  the  slab  piers  were  rebuilt  above  the  water  line  in  1889-90. 
The  crib  piers  were  built  in  1878-1884,  and  are  in  fair  condition.  The 
guide  piling  which  connects  the  main  and  detached  piers,  built  in  1881, 
is  considerably  decayed,  and  will  need  to  be  reconstructed  at  an  early 
date. 

Depth  of  water, — Soundings  taken  in  April,  1894,  showed  a  navi- 
gable depth  of  about  13  feet.  This  has  been  increased  to  10  feet  by 
dredging  in  May  and  June. 

Operations  during  the  fiscal  year. — By  hired  labor  and  imrchasc  of 
materials  in  open  market  repairs  were  made  to  the  north  and  south 
piers  and  the  guide  piling  that  connects  the  north,  main,  and  detached 
piers.  The  piers  were  injured  to  some  extent  by  heavy  gales  and  by 
ice,  but  the  ciiief  cause  of  damage  was  by  vessels  colliding  with  theiii 
during  foggy  weather,  or  the  inopportune  breaking  of  towlines  when 
heavy  seas  were  running. 

Kepairs  were  also  made  to  the  dredging  x)lant  and  inspectors'  house, 
a  small  structure  built  in  1880,  which  serves  as  office  and  (juarters  for 
inspectors  and  overseers  whenever  work  is  in  progress. 
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United  States  dredge  No.  2  removed  14,260  cubic  yards  of  material, 
resalting  in  increasing  the  navigable  depth  from  Lake  Michigan  to  the 
canal  from  13  feet  to  16  feet. 

Reniarlcs  and  recommendations, — A  comparison  of  soundings  taken  in 
April,  1894,  with  previous  surveys  indicates  an  advancement,  on  lines 
in  prolongation  of  the  piers,  of  the  18-foot  contour  since  1884  of  about 
300  feet,  and  during  the  past  year  a  deposit  in  the  channel  proper,  lead- 
ing from  the  lake  to  the  canal  entrance,  of  over  10,000  cubic  yards ;  over 
the  entire  area  inclo»sed  by  the  piers  the  amount  of  material  dex>osit^ 
is  much  greater. 

Annual  dredging  under  existing  conditions  wUl  be  necessary. 

The  canal  being  the  source  of  the  materials  causing  this  shoaling,  tbe 
subject  is  discussed  more  fully  in  the  rei>ort  on  the  canal,  to  which  at- 
tention is  invited. 

In  his  report  on  the  canal  for  the  current  year  the  superintendent 
states  as  follows  as  to  the  beneficial  effect  on  the  harbor  by  modifica- 
tions made  during  the  past  year  in  the  revetments  built  by  the  canal 
company  in  1881  to  protect  the  harbor  front: 

*  *  *  A  gradnal  slopo  of  the  sfaoro  along  these  sections  of  the  work  was  obtained 
by  riprapping  with  stone  to  the  water  surface  and  protecting  the  adjacent  shore  by 
depositing  stone  from  the  harbor  front  back  for  a  distance  of  abont  16  feet. 

The  results  which  were  expected  to  follow  the  cutting  away  of  the  sheet  piling  on 
the  harbor  front,  thus  removing  a  directly  vertical  front  and  giving  the  sea  a  natural 
slope  to  spend  its  force  on,  have  been  fnUy  realized. 

The  disturbance  at  the  harbor  entrance  and  in  the  channel  used  by  craft  in  enter- 
ing the  canal  from  the  lake  which  was  primarily  caused  by  heavy  reflected  waves 
has  been  reduced  to  a  minimum,  and  reflected  waves  are  now  scarcely  perceptible, 
even  during  the  most  severe  storms.  '  «     •     * 

The  transfer  of  the  canal  to  the  United  States  adds  largely  to  the  im 
portance  of  the  harbor,  and  should  it  be  decided  to  enlarge  and  deepen 
the  canal,  a  new  project  to  provide  a  deeper  channel  and  better  facil- 
ities for  entering  will  then  be  necessary. 

For  the  maintenance  of  the  channel  and  piers  an  appropriation  of 
97,000  is  recommended  for  the  fiscal  year  ending  June  30,  1896. 

Estimated  cost  (see  Report  of  Chief  of  Engineers,  1874,  part  1,  p.  141) . . .      $180, 000 

APPROPRIATIONS. 


Act  of — 

March  3, 1873 $40,000.00 

Juno23,  1874 10,000.00 

Junel8, 1878 30,  000.  00 

March3,1879 30,000.00 

June  14,  1880 10,000.00 

March3, 1881 10,000.00 

Angnst2,  1882 20,000.00 

Julys,  1884 10,000.00 


Act  of— 

August  5, 1886 $5,000.00 

September  19,  1890 3, 000. 00 

.Tuly  13, 1892 5,000.00 

Miscellaneous  receipts 
credited  to  appropria- 
tions   182.50 


Total 173,182.50 

Money  statement. 

July  1,  1893,  balance  unexpended $3,564.54 

Juno  30,  1894,  amount  expended  during  fiscal  year 1, 803.  &1 

July  1,  1894,  balance  unexpended 1, 760. 90 


{Amount  (estimated)  required  for  completion  of  existing  project 7, 000. 00 
Amount  that  can  be  profitably  expended  in  fiscal  year  ending  J  nne  30, 1896      7, 000. 00 
Submitted  in  compliance  "with  requirements  of  sections  2  of  river  and 
harbor  acts  of  1866  and  1867  and  of  sundry  civil  act  of  March  3,  1893. 


COMMERCIAL  STATISTICS  FOR  THE   CALENDAR   YEAR  ENDING   DECEMBER  31,  1893. 

See  the  statistics  with  report  on  Sturgeon  Bay  and  Lake  Michigan  Ship  Canal, 
Wisconsin. 
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IMPROVEMENT  OF  AHNAPEE  HARBOR,  WISCONSIN. 

Object. — To  secure  a  small  artificial  harbor  for  local  i)urposes  in  the 
Ahnapee  River  with  a  navigable  channel  leading  thereto  from  Lake 
Michigan. 

Project — The  project  of  improvement  adopted  in  1875  provided  for 
the  formation  of  a  small  artificial  harbor  connected  with  the  lake  by  a 
channel  100  feet  wide  and  12  feet  deep,  to  be  formed  by  the  construc- 
tion of  two  piers  extending  from  the  shore  line  to  the  18-foot  contour 
in  the  lake;  also  for  blasting  and  dredging  rock  from  the  river  bed  near 
its  mouth  for  a  distance  of  750  feet. 

In  accordance  with  a  modification  of  the  original  project,  approved 
September  27, 1884,  the  cribs  sunk  in  extension  of  the  piers  have  been 
placed  50  feet  farther  from  the  center  line  of  the  channel  between  the 
piers  than  the  old  piers,  and  will  afford  when  completed  a  200-foot 
entrance  between  the  pier  heads. 

Present  icorJcs. — (1)  North  pier,  1,102  feet  in  length,  composed  of  352 
feet  of  pile  pier,  320  feet  of  which  is  14  feet  wide,  and  32  feet  20  feet 
wide;  also  750  leet  of  cribs  20  feet  wide.  (2)  South  pier,  1,126  feet  in 
length,  composed  of  625  feet  of  pile  pier  14  feet  wide,  and  500  feet  of 
cribs  20  feet  wide.  The  pile  piers  were  built  1871-1874.  The  south  pier 
was  provided  with  sheet  piling  in  1880,  and  the  north  pier  in  1891.  The 
main  and  detached  piers  are  connected  by  225.6  linear  feet  of  guide  or 
fender  piling,  built  in  1893.  The  pile-pier  superstructure  is  consider- 
ably de<jayed  and  requires  renewal;  in  other  respects  both  piers  are  in 
good  condition.  The  crib  piers  were  built  in  1875-1889  and  are  in  good 
condition. 

Depth  of  tcater. — Original,  12  feet.  Soundings  made  in  April,  1804, 
showed  a  depth  of  water  at  the  entrance  of  from  15  to  16  feet  and  at 
the  shore  end  of  the  harbor  piers  about  lOJ  feet. 

Operations  during  the  fiscal  year, — Under  contract  dated  December 
15, 1892,  with  Mr.  John  M.  Borgman,  of  Kewaunee,  Wis.,  for  the  con- 
struction of  200  linear  feet,  more  or  less,  of  guide  iriling  to  connect  the 
main  and  detached  piers,  work  was  begun  August  15, 1893,  and  com- 
pleted October  20,  1893,  resulting  in  the  construction  of  112.7  feet  on 
the  north  side  and  112.9  feet  on  the  south  side,  a  total  of  225.6  linear 
feet. 

By  hired  labor  and  i>urehase  of  materials  in  open  market  minor 
repairs  were  made  to  the  north  detached  pier  head. 

liemarlis  and  recommendations. — To  complete  the  project  the  following 
work  is  required:  One  hundred  linear  feet  of  cribs  for  extending  each 
pier  50  feet;  the  removal  of  about  3,500  cubic  yards  of  rock  by  drilling, 
blasting,  and  dredging. 

The  docks  built  by  the  city  and  private  parties  are  poorly  constructed, 
especially  those  on  the  north  side  allow  large  quantities  of  material  to 
pass  through  them  into  the  channel,  adding  largely  to  the  dredging 
required  to  maintain  a  channel  of  the  depth  needed. 

Should  an  appropriation  be  made  for  the  fiscal  year  ending  June  30, 
1896,  it  is  contemplated  expending  it  for  pier  extension,  rock  removal, 
dredging,  and  renewal  of  superstructure  to  the  pile  piers.  An  appro- 
priation of  $20,010  is  recommended,  $8,000  of  which  is  needed  for 
rebuilding  pile-pier  superstructure. 

The  Ahnapee  and  Western  Bailroad,  a  new  line  connecting  Ahnapee 
with  the  Kewaunee,  Green  Bay  and  Western  Bailroad  at  a  point  about 
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midway  between  Kewaunee  and  Green  Bay,  was  completed  in  Septem- 
ber, 1892.  It  is  expected  that  this  will  increase  the  importance  of  this 
harbor. 

Estimated  cost  (see  Report  of  Chief  of  Engineers,  1876,  part  2,  pp.  346-^9; 

1880,  p.  1910) , $175,000 

Additional  estimate  (see  Report  of  Chief  of  Engineers,  1891,  p.  2539) 10, 000 

Total 185,000 

APPROPRIATIONS. 


Act  of— 

March  3, 1871 $25,000 

June  10, 1872 25,000 

March  3, 1875 25,000 

August  14, 1876 8,000 

June  18, 1878 8,000 

March  3, 1879 7,000 

Juno  14, 1880 7,000 

March  3, 1881 8,000 

August  2,1882 12,000 


Act  of — 

July  5, 1884 $16,000 

Augusts,  1886 15,000 

August  11, 1888 5,000 

September  19, 1890 6, 000 

July  13, 1892 7,000 

Miscellaneous  receipts  cred- 
ited to  appropriations 220 


Total 173,220 


Money  statement. 


July  1,  1893,  balance  unexpended $6, 311. 90 

June  30,  1894,  amount  expended  during  fiscal  year 4, 077. 73 

July  1,  1894,  balance  unexpended 2, 234. 17 


'  Amount  (estimated)  required  for  completion  of  existing  project 20, 000. 00 

i  Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30,1896    20, 000. 00 
^  Submitted  in  compliance  with  requirements  of  sections  2  of  river  and 
harbor  acts  of  1866  and  1867  and  of  sundry  civil  act  of  March  3,  1893. 


List  of  materiaU  used  and  cost  of  same  in  plaoo  for  building  S£5.6  linear  feet  of  guide 
piling  to  connect  the  main  and  detached  piers  at  Ahnapee  ffarhoTf  Wisconsiny  under 
contract  dated  December  IS,  1892y  with  Mr.  John  M.  Borgman,  of  Keioaunecj  Wis. 


Articles. 


Round  piles linear  feet . . 

Oak  timber-, feet.B.  M.. 

Pine  timber do 

Iron  tie-rods  and  screw  bolts pounds. . 

Iron  T  railroad  rails do 

Iron  npikes do.... 


Total 


Qnantities. 


5,300 
5.808 
8,964 
12,518 
9,012 
264 


Price  per 
nnit. 


$0.25 

55.00 

35.00 

.05 

.03^ 

.05 


Amount. 


$1, 347. 50 
319.44 
313.74 
625.90 
315.42 
13.20 


2, 935. 20 


Average  cost  per  running  foot,  $13.01. 

COMMERCIAL  STATISTICS  FOR  THE  CALENDAR  YEAR  ENDING  DECEMBER  31,  1893. 

[Furnished  by  M.  T.  Parker,  mayor.] 

Name  of  harbor,  Ahnapee,  Wis. ;  collection  district,  Milwaukee,  Wis. ;  nearest 
light-house,  on  north  pier  head,  Ahnapee,  Wis. 

AnHvals  and  departures  of  vessels. 


Description. 

Arrivals. 

Departures. 

Number.     Tonnage. 

Number. 

Tonnage. 

Steam 

351 
298 

192, 391 
24,377 

349 
297 

192,330 

Sail 

24,371 

Total 

649 

210, 768 

646 

216, 701 

ENG  94- 
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Principal  articles  of  export  and  import, 
BY  ALL  WAYS  OF  TRANSPORT ATIOK. 


Articles. 


EXPOBT8. 

Af^cnltnral  implementa. 

Apples 

Bark,  tan 

Barley 

Beer  and  llqaors 

Bntter 

Cattle 

Cheese 

EgKB 

Fish 

Flour 

Furniture 

Hay 

Hioes 

Hogs 

Horses 

Lumber 

Lintels 

Marble 

Merchandise,  j^eneral 

Mill  stuffs 

Oats 

Pease 

pork  and  beef 

Poets,  fmice 

Potatoes 

Provisions 

Bags 

Rye 

Sheep 

Shi  ngles 

Ties,  railroad 

Wheat 

Wood 

Wooden  ware 

Wool 


Quantity. 


Tot«l 


I 


Tons. 

30 

37 

504 

214 

105 

ia3 

270 

685 

94 

165 

236 

132 

900 

35 

40 

113 

112 

270 

24 

40 

100 

384 

3,510 

34 

1,140 

390 

20 

22 

252 

24 

900 

4,200 

2,700 

2.50U 

495 

1 


20,871 


Total  approximate  value $866, 900 


Articles. 

* 

IVPOBTB. 

Agricoltaral  implements 

Apples 

Beans 

Beer  and  liquors 

Brick 

Cattle 

Chairs 

Coal  and  coke 

Corn , 

Flour 

Furniture 

Horses 

Iron  and  steel 

Lath 

Leather 

Lime  aud  cement 

Lumber 

Machinery,  heavy 

Marble 

Merchandise,  general 

MiUstuirs 

Oats 

Oil 

Tease  

Plaster,  land 

Provisions - 

Salt 

Sash,  doors,  and  blinds . . 

Saw  logs 

Sheep 

Wagons  and  carriages  — 
Wooden  ware 

Total 

Total  approximate  value 


Quantity. 


Tom. 

640 

52 

6 

300 

140 

40 

7 

340 

87 

67 

17 

90 

240 

137 

30 

59 

8,210 

94 

25 

3,800 

108 

32 

171 

9 

45 

440 

285 

28 

195 

3 

67 

6 


10,720 


$797,425 


J   J    12. 

IMPKOVEMENT  OP  KEWAUNEE  HARBOR,  WISCONSIN. 

Object — To  secure  a  navigable  channel  from  Lake  Michigan  into  the 
Kewaunee  River,  where  the  harbor  of  Kewaunee  is  situated. 

Project. — The  project  for  the  improvement  of  this  harbor  was  adopted 
in  1881,  and  provides  for  the  formation  of  a  clianuel  from  a  point  about 
2,000  feet  south  of  the  original  mouth  of  Kewaunee  Kiver,  through 
a  spit  of  land  about  300  feet  wide,  affording  communication  between 
the  river  and  Lake  Michigan.  From  tlie  lake  end  of  this  cut  two  par- 
allel piers,  200  feet  apart,  are  to  be  constructed,  each  1,650  feet  long, 
extending  to  the  18-foot  contour.  Between  the  piers  and  through  the 
cut  the  channel  is  to  be  dredged  to  a  depth  of  14  feet. 

Present  works. — Pile  pieis  lined  with  sheet  piling:  (1)  The  north 
pier  is  1,500  feet  long— 1,250  feet  16  feet  wide  and  250  feet  20  feet  wide. 
(2)  The  south  pier  is  1,425  feet  long— 1,125  feet  16  feet  wide  and  300  feet 
20  feet  wide.    They  were  built  in  1881-'93  and  are  in  good  condition. 

Depth  of  water. — Originally  about  2  feet.  Soundings  completed  April 
12, 1894,  showed  the  existence  of  a  channel  of  navigable  width  centrally 
located  between  the  piers  13.6  feet  deep. 
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Operations  during  the  fiscal  year. — Under  contract  dated  An^st  27, 
1892,  with  Mr.  John  M.  Borgman,  of  Kewaunee,  Wis.,  for  the  construction 
of  550  linear  feet  of  pile  pier,  work  was  in  progress  at  the  beginning 
of  the  tiscal  year  and  continued  until  the  completion  of  the  contract,* 
October  13, 1893. 

During  the  fiscal  year  the  north  pier  was  extended  260  feet,  and  the 
south  pier  250  feet.  The  total  pic^r  extension  under  this  contract  was 
550  feet,  50  feet  of  the  south  pier  having  been  completed  June  23, 1893. 

By  hired  labor  and  the  use  of  United  States  dredge  No.  2,  dredging 
was  begun  August  3  and  closed  September  14, 1893,  resulting  in  the 
removal  of  22,425  cubic  yards  of  material  and  the  formation  of  a  chan- 
nel centrally  located  t)etween  the  piers  120  feet  wide  and  14  feet  deep, 
and  a  turning  basin  of  the  same  depth  in  the  old  river  bed.  Eepairs 
were  also  made  to  the  harbor  piers  and  dredging  plant. 

Remarks  and  recommendations. — Many  vessels  of  light  draft  obtain 
shelter  at  this  harbor  during  the  prevalence  of  severe  gales.  If  the 
piers  were  completed  the  ftill  length  contemplated,  the  number  of  ves- 
sels seeking  shelter  here  would  be  largely  increased. 

Each  pier  requires  an  extension  of  about  400  feet,  as  the  18-foot  con- 
tour has  advanced  about  200  feet  since  the  improyement  was  begun  in 
1881,  but  no  increase  of  the  original  estimate  is  necessary.  The  protec- 
tion of  the  river  front  by  docks  completed  by  private  parties  during  the 
pa^t  year,  and  other  docks  in  process  of  construction,  will  be  of  great 
beneht  to  the  harbor  and  decrease  the  cost  of  maintenance. 

Should  an  appropriation  be  made  for  the  fiscal  year  ending  June  30, 
1896,  it  is  contemplated  to  expend  it  chiefly  in  pier  construction.  An 
appropriation  of  $75,000  is  recommended. 

Estimated  cost  (see  Report  of  Chief  of  Engineers,  1881,  p.  2084) $200, 000 

APPROPRIATIONS. 

Act  of— 

March  3,  1881 *. $5,000.00 

August  2, 1882 12,000.00 

July  5, 1884 18,000.00 

Angust  5,  1886 1 10,000.00 

August  11,  1888 10,000.00 

September  19,  1890 20,000.00 

July  13, 1892 30,000,00 

Miscellaneous  receipts  cred ited  to  appropriations 14. 00 


Total 105,014.00 

Appropriated  by  local  authorities  in  1881,  and  expended  by  the  United 

States  under  the  direction  of  the  engineer  officer  in  charge 8, 042. 72 

Money  statement 

Julyl,  1893,  balance  unexpended $23,949.60 

June  30,  1894,  amount  expended  during  fiscal  year 23, 374. 60 

July  1,  1894,  balance  unexpended 575.00 


Amount  (estimated)  required  lor  completion  of  existing  project 86, 943.  28 

Amount  that  can  beprofitably  expended  in  fiscal  year  ending  June  30, 1896    75, 000. 00 
Submitted  in  compliance  with  requirements  of  sections  2  of  river  and 
harbor  acts  of  1866  and  1867  and  of  sundry  civil  act  of  March  3,  1893. 


2068   REPORT  OF  THE  CHIEF  OF  ENGINEERS,  U.  S.  ARMY. 

List  of  materials  U89d  and  cost  of  satne  in  place  far  the  construction  of  560  linear  feet  of 
pile  pier  at  Keicaiinee  Harhor,  Wisconsinj  under  contract  with  Mr,  John  M,  Borgman, 
dated  August  27, 1892, 


Articles. 


Eound  piles  furnished  and  driven linear  feet . 

Pino  timber  12  by  12  inches feet,  B.  M. 

Pine  timber  6  by  12  inches do. . . 

Pine  sheet  ])ilo  plank,  3  by  12  inches  by  28  feet do. . . 

White  oak  timber,  6  by  12  inches  and  10  by  12  inches do. . . 

Pine  deck  plank  3  by  12  inches  by  16  feet do. . . 

Screw  bolts,  tie- rods,  nats,  and  washers pounds. 

Wrought  iron  spikes do. . . 

Stone cords . 


34,376 

15,552 

6,780 

92, 736 

37,896 

21,628 

19,  767 

2,622 

1,870 


Total 


Price 
per  unit. 


Amount. 


$0.20 

22.00 

24.00 

29.00 

47.00 

15.00 

.04* 

.04 

4.90 


1 


$6,875.20 

342.14 

162. 72 

2, 689. 34 

1,781.11 

322.92 

889.51 

104.88 

9, 163. 00 


22, 330. 82 


North  pier:  Extended  250  feet;  cost,  $10,926.60;  average  oo<)t  per  linear  foot,  $43.70. 
South  pier:  Extended  300  feet;  cost,  $11,404.22;  average  cost  per  linear  foot,  $38.01. 

CO.MMERCIAL  STATISTICS  FOR  THE   CALENDAR  YEAR  ENDING  DECEMBER  31,  1883. 

[Furnished  by  the  mayor  of  Kewaunee,  Wis.] 

Name  of  harbor,  Kewaunee,  Wis. ;  collection  district,  Milwaukee,  Wis. ;  nearest 
light-house  on  north  pierliead,  Kewaunee, Wis. 

Arrivals  and  departures  of  vessels. 


Desoription. 


Steam 

Sail 

Total 


Arrivals. 

Departures. 

Xumber.     Tonnage. 

Number. 

Tonnage. 

1, 010          644, 801 
220            15, 562 

1,026 
227 

643, 542 
15, 783 

1, 230           660, 363 

1,253 

659,325 

Principal  articles  of  export  and  import, 
BY  WAY  OF  THE  HARBOR  ONLY. 


Articles. 


EXPORTS. 

Agricultural  implements 

Apples 

Bark,  tan 

Barley 

Beaus  

Beer 

Brick 

Butter 

Cattle 

Cheese 

Eggs 

Ffsli 

Flour 

Furniture 

Hay 

Hides 

Hogs 

Iron  and  steel 

Lximber 

Merchandise,  general 

Mill  stuffs 

Oats 

Pease 

Plaster,  land 

Pork  and  beef 

Posts,  fence 

Potatof's 

Provisions 

Kye 


Quantity. 


Articles. 


I  Quantity. 


Tont. 

3 

9 

1.320 

504 

6 

13 

12,000 

125 

900 

500 

52 

10 

75,250 

1 

8.000 

12 

40 

28 

112 

22,000 

3,500 

352 

6,000 

2,500 

36 

1,615 

99 

1 

99 


IMPORTS. 

AgricuxbUral  implements 

Apples 

Beans  

Beer 

Cattle 

Ch  air  s 

Coal  and  coke 

Corn 

Flour 

Iron  and  stoel 

Laths 

Leather 

Lime  and  cement 

Lumber 

Malt 

Marble 

Merchandise,  general 

Mill  stuffs 

Oil 

Pease 

Plaster,  land 

Pork  and  beef 

Potatoes 

Salt 

Sash,  doors,  and  blinds. . . 

Sheep  

Shingles 

Stone 

Wagons  and  carriages.... 


JPons. 

75 

172 

6 

52 

15 

16 

1,000 

34 

69, 875 

275 

27 

17 

180 

6,000 

6 

3 

6,000 

400 

450 

5 

500 

66 

4 

1,800 

20 

5 

82 

7,000 

250 
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Principal  articles  of  export  and  import — Continued. 
BY  WAT  OF  THE  HARBOR  ONLT-Continued. 


Articles. 


EXPORTS — continued 

Salt 

Sash,  doors,  and  blinds 

Sheep 

Stone ^ 

Ties,  railroad 

Wagons  and  carriages 

Wheat 

Wood 

Wool 

Total 

Total  approximate  value . . . . . 


Quantity. 


Tont. 

120 

1 

120 

21.  OUO 

8,500 

12 

900 

250 

15 


156,005 


$4,304,710 


Articles. 


IMPORTS — continued. 

Wheat 

Wood 

Wooden  ware 

Total 

Total  approximate  value .... 


Quantity. 


TofiM. 


360 
625 

4 


95,323 


$3, 032, 850 


J   J    13. 

IMPROVEMENT  OF  TWO  RIVERS  HARBOR,  WISCONSIN. 

Object. — To  secure  a  navigable  channel  from  Lake  Michigan  into 
Twin  Rivers,  where  the  harbor  of  Two  Rivers  is  situated. 

Project, — The  project  for  the  improvement  of  this  harbor,  adopted  in 
1870,  provided  for  the  construction  of  two  parallel  piers  extending  from 
the  river  mouth  to  the  18-foot  contour  in  Lake  Michigan,  and  dredging 
between  them  to  a  depth  of  12  feet. 

Present  tcorks. — Pile  and  crib  piers:  (1)  north  pier,  1,810  feet  long, 
composed  of  1,060  feet  of  pile  pier  14  feet  wide  and  750  feet  of  cribs  20 
feet  wide;  (2)  south  pier,  1,710  feet  long,  composed  of  960  feet  of  pile 
pier  14  feet  wide  and  750  feet  of  cribs  20  feet  wide.  The  pile  piers  were 
built  in  1871-1874  and  the  cribs  in  1875-1884.  The  latter  are  in  good 
condition.  The  timber  superstructure  of  the  pile  piers  is  much  decayed 
and  should  be  rebuilt  at  an  early  day. 

Depth  of  water. — Originally  from  2  to  3  feet.  Soundings  taken  April  5, 
1894,  showed  a  governing  depth  in  the  entrance  channel  of  about  11  feet. 

Operations  during  the  fiscal  year. — By  hired  labor  and  purchase  of 
materials  in  open  market,  minor  repairs  were  made  to  the  piers,  viz, 
15.2  cords  of  stone  filling  were  placed  in  the  outer  end  of  the  north  pile 
pier,  and  the  plank  walk  was  repaired ;  defective  waling  pieces  to  the 
sheet  piling  of  the  south  pier  were  removed  and  new  wales  put  on; 
repairs  were  also  made  to  the  sand  fences. 

Dredging  with  United  States  dredge  No.  2  was  in  progress  at  the 
beginning  of  tlie  fiscal  year  and  continued  until  July  31, 1893.  Eleven 
thousand  seven  hundred  and  sixty-five  cubic  yards  of  material  were 
removed  from  the  channel  during  the  fiscal  year,  making  a  total  of 
28,205  cubic  yards  during  the  working  season  of  1893. 

Retnarlcs  and  recommendations. — The  steam  tugs  at  this  harbor  are 
employed  in  the  fishing  trade  and  towage  of  rafts  from  the  northern 
end  of  Lake  Michigan  and  Green  Bay,  therefore  they  are  not  available 
for  towing  sailing  vessels  seeking  entrance  into  the  harbor;  hence  when 
the  wind  is  unfavorable  they  are  obliged  to  ''beat"  in.  Water  being 
»*boal  near  the  shoreendsof  the  harbor  piers,  they  sometimes  touch  bot- 
tom when  well  inside  the  harbor  entrance.  It  will  therefore  be  desirable 
to  dredge  the  channel  12  feet  deep  the  full  width  between  the  piers. 

To  accomplish  this  the  removal  of  about  25,000  cubic  yards  of  mate- 
rial is  necessary. 
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Arrangements  Jiave  been  made  with  the  Goodrich  Transportation 
Company  for  their  west  shore  line  of  steamers  to  stop  at  this  harbor, 
thus  establishing  a  daily  line  north  and  sonth. 

The  superstructure  of  the  pile  piers,  2,020  linear  feet,  requires  renewal. 
It  was  built  in  1871-1873,  is  much  decayed,  and  in  a  dilapidated  con- 
dition. 

EstimaU  for  1896. 

For  rebuilding  2,020  feet  of  pile  pier  above  the  water  line,  at  $6.50 $13, 130 

For  dredfjing , 4,000 

Contingencies \ 1»670 

Total 18,800 

For  the  formation  of  a  wider  channel,  maintenance  of  the  same,  and 
rebuilding  decayed  superstructure,  an  appropriation  of  $18,800  is  rec- 
ommended for  the  fiscal  year  ending  June  30, 1896. 

Estimated  cost  (see  Report  of  Chief  of  Engineers,  1871,  p.  123) $265,588.80 

APPROPRIATIONS. 


Act  of— 

March  3,  1871 $25,000 

June  10,  1872 25,000 

March3,  1873 25,000 

June23,  1874 15,000 

March3, 1875 15,000 

August  14, 1876 5,000 

June  18,  1878 10,000 

March  3, 1879 20,000 

June  14,  1880 20,000 


Act  of— 

March  3, 1881 $15,000 

August  2,  1882 15,000 

July  5,  1884 8,000 

August  11, 1888 2,500 

September  19,  1890 3, 000 

July  13,  1892 3,000 

Total 206,500 


Money  statement, 

July  1,  1893,  balance  unexpended $2,012.29 

June  30, 1894,  amount  expended  during  fiscal  year 1, 461. 36 


July  1,  1894,  balance  unexpended 


550.93 


{Amount  (estimated)  required  for  completion  of  existing  project 59, 088. 80 
Amouu  t  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1896    18, 800. 00 
Submitted  in  compliance  with  requirements  of  "^sections  2  of  river  and 
harbor  acts  of  1866  and  1867  and  of  sundry  civil  act  of  March  3, 1898. 


COMMERCIAL  STATISTICS   FOR  THE   CALENDAR  YEAR  ENDING  DECEMBER  31,  1893. 

[Furnished  by  Mr.  Jamea  E.  Hamilton,  mayor.  ] 

Name  of  harbor,  Two  Rivers,  Wis. ;  collection  district,  Milwaukee,  Wis. ;  nearest 
light-house,  on  north  pier-head,  Two  Rivers,  Wis. 

Arrivals  and  departures  of  vessels. 


Description. 

An 
Number. 

ivals. 
Tonnage. 

39,436 
22,000 
18,  719 

Depa 
Number. 

rtnrss. 
Tonnage. 

Steam  

67 

1.800 

70 

67 

1,800 

70 

39,436 
S2  000 

Fish  tags _ 

Sail 

IB  719 

Total '. 

1,937 

80,155 

1,937 

80,155 
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Principal  articles  of  export  and  import* 
BY  WAY  OP  HABBOR  ONLY. 


Articlet. 


SXPOBTS. 

Agiienltaral  implementa 

Apples 

Baney 

Beans  

Beer 

Brick 

Butter 

Chain 

Cheese 

EsffM 

vSk 

Flour 

Fumituro 

Hay 

Hides 

Hogs 

Lumber 

Merchandise,  general 

Pease 

Potatoes 

Provisions 

Wood  type 

Wooden  ware 

Wool 

Total 

Total  approximate  valae 


Quantity. 


Tons. 

20 

56 

159 

6 

166 

85 

26 

4.750 

87 

19 

1,125 

322 

8,437 

5,750 

26 

45 

6,000 

1,475 

450 

452 

13 

156 

12,778 

« 

42,369 

$2,450,000 


Articles. 


IlfPOBTB. 

Agricultural  implements. 

Apples 

Brick 

Chairs 

Cheese 

Coal  and  coke 

Com 

Flab 

Flour 

Furniture 

Iron  and  steel 

Lath 

Leather 

Lime  and  cement 

Lumber 

Merchandise,  general 

Oil 

Pork  and  beef 

Provisions 

Salt 

Saab,  doors,  and  blinds  . . . 

Saw  logs 

Shingles 

Stone 

Wagons  and  carriages 

Wood 


Quantity. 


Total 

Total  approximate  value. 


• 

Tons. 

112 

■  176 

5,000 

20 

4 

50,000 

617 

8 

069 

394 

1,225 

1,925 

7 

47 

1,200 

890 

1,620 

94 

12 

•  675 

630 

875,000 

1,575 

12.600 

37 

20,000 

474, 567 

$3, 750,  OOO 

BX  ALL  WAYS  OF  TRANSPORTATION. 


Articles. 


EXPORTS. 

Agrienltiiral  implementa 

Apples 

Barley 

Beans 

Beer 

Brick 

Butter 

Cattle 

Chairs 

Cheese 

fsr;;;;;;;;;;;;;;;;::::: 

Flour 

Furniture 

Hay 

Hides 

Bogs 

Lumber 

Merchandise  (general) . . . 

Pease 

Potatoes 

Provisions 

'Rye 

Sheep 

W'heat 

Wood  tj-pe 

Wooden  ware 

Wool 

Total 

Total  approximate  value. 

UIPOBT8. 

AgricnltnTal  implements. 
Apples 


Quantity.' 


"^8 

56 

103 

9 

221 

600 

31 

900 

11,750 

162 

36 

2,000 

537 

16,875 

22,000 

28 

50 

13,500 

2,875 

1,140 

752 

24 

582 

32 

66 

459 

20.708 

31 


95,615 


187 
255 


Articles. 


$4, 100, 765  I 


IMPORTS — continued. 

Brick 

Chairs 

Cheese 

Coal  and  coke 

Corn 

Fish 

Flour 

Furniture 

Iron  and  steel 

Lath  

Leather 

Lime  aud  cement 

Lumber 

Marble 

Mon^handise  (general) 

Mill  stuffs 

Oate 

OU 

Plaster  (land) 

Pork  and  beef 

Poles  (telegraph) 

PostH  (fence) 

Provisions 

Salt 

Sash,  doors  and  blinds 

Saw  logs 

Shingles ■ 

Stone 

Ties  (railroad) 

Wagons  aud  carriages 

Wheat 

Wood 

Wooden  ware 

Total 

Total  approximate  value. . . . . 

'        W       " 


Quantity. 


Tons. 

7,480 

37 

5 

93,000 

1,008 

12 

905 

259 

2,086 

2,888 

10 

04 

2,656 

11 

18,650 

275 

140 

8,269 

133 

216 

23 

96 

42 

1,059 

900 

408,000 

2,250 

12,600 

210 

79 

360 

21.240 

22 


580,456 


$7,000,000 
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J  J  14. 

IMPROVEMENT  OF  MANITOWOC  HARBOR,  WISCONSIN. 

Object. — To  secure  a  navigable  channel  from  Lake  Micliigan  into  the 
Manitowoc  River,  where  the  harbor  of  Manitowoc  is  situated. 

Project, — The  original  project,  adopted  in  1852,  provided  for  the  con- 
struction of  two  parallel  crib  piers,  220  feet  apart,  extending  from  the 
mouth  of  the  Manitowoc  River  to  the  12-foot  contour  in  Lake  Michigan. 
It  was  completed  in  1871.  In  1881,  to  meet  the  increased  demands  of 
commerce,  a  project  was  adopted  for  extending  the  piers  to  the  IS^-foot 
contour  and  obtaining  a  channel  of  not  less  than  14  feet  depth  at  the 
shore  line,  increasing  to  18  feet  at  the  entrance.  Pier  extension  under 
this  project  was  completed  in  1887  and  the  dredging  in  1889. 

In  1800  a  project  for  an  exterior  breakwater  400  feet  long  was  sub- 
mitted. 

Present  works. — Crib  piers:  (1)  North  pier,  1,970  feet  long,  composed 
of  1,220  feet  of  cribs  20  feet  wide  and  750  feet  24  feet  wide;  (2)  south 
pier,  1,900  feet  long,  composed  of  1,150  feet  of  cribs  20  feet  wide  and 
76OTeet  24  feet  wide. 

Depth  of  water, — Originally  3  feet.  A  survey  completed  April  1, 1894, 
showed  the  depth  at  entrance  to  be  from  16J  to  17  feet,  but  the  gov- 
erning depth  between  the  piers  (id  not  exceed  14  feet. 

Ojyerations  during  the  fiscal  year. — By  hired  labor  and  purchase  of 
materials  in  open  market  592  linear  feet  of  the  south  pier  were  rebuilt 
above  the  water  line.  Minor  repairs  were  also  made  to  the  plank  deck- 
ing of  the  cribs. 

Remarks  and  recommendations. — The  north  pier  was  completed  in  1885, 
the  south  pier  in  1887,  and  the  dredging  in  1889. 

For  the  restoration  of  the  channel  the  excavation  of  17,000  cubic 
yards  of  material  is  now  needed,  and  a  small  amount  of  dredging  will 
be  required  from  time  to  time  for  its  maintenance.  The  renewal,  above 
the  water  line,  of  320  linear  feet  of  the  older  portion  of  the  piers  is 
needed;  also  100  cords  of  stone  for  additional  filling  to  superstructure 
rebuilt  in  1893. 

JS^o  work  has  been  done  on  the  breakwater,  it  not  being  considered 
judicious  to  begin  the  same  until  sufficient  funds  are  available  to  com- 
plete it,  as  if  left  in  an  incomplete  condition  it  would  be  liable  to  dam- 
age and  a  menace  to  life  and  property. 

Estimate  for  1896, 

Restoration  and  maintenance  of  channel $4, 000 

Rebuilding  above  the  water  line  320  linear  feet  of  pier 3, 200 

Additional  stone  filling  for  auperstructure  built  m  1893 600 

For  construction  of  breakwater 40, 000 

Total 47,800 

Less  balance  now  available,  about 22,800 

Estimated  amount  required  to  be  appropriated 25, 000 

To  sui^plement  funds  now  available  an  appropriation  of  $25,000  is 
therefore  recommended  for  fiscal  year  ending  June  30, 1896. 

Estimated  cost  (see  Report  of  Chief  of  Engineers,  1861,  p.  2094 $308, 182. 54 

Additional  estimate  for  breakwater  (see  Report  of  Chief  of  Engineers, 
1890,  p.  2345) 40,000.00 

Total 348,182.54 
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APPROPRIATIONS . 


Act  of — 

August  30, 1862 , 

June  23,  1866 

MBrcli2, 1867 

July  25, 1868  (allotted). 
April  10, 1869  (allotted). 

July  11,  1870 

March  3, 1871 

March  3, 1873 

June  23,  1874 

March  3, 1875 

August  14, 1876 

June  18,  1878 

March  3, 1879 


$8,000.00 
52, 000. 00 
45, 000. 00 
17, 500. 00 
17,  820. 00 
20,  000. 00 
11, 000. 00 
20,000.00 
10, 000. 00 
10, 000. 00 

8, 000. 00 
15,  000. 00 

6,500.00 


Act  of— 

June  14,  1880 

March  3, 1881 

August  2, 1882 

July  5,  1884 

August  f>,  1886 

August  11, 1888 

September  19,  1890 

July  13,  1892...... 

Miscellaneous  receipts 
credited  to  appropria- 
tions  


$7,000.00 

4,000.00 

10, 000. 00 

15,  000. 00 

15, 000. 00 

8, 000. 00 

8,000.00 

28, 000. 00 


220. 50 


Total 336,040.50 


Motley  statement. 

July  1,  1893,  balance  unexpended $26, 651. 93 

June  30,  1894,  amount  expended  during  fiscal  year 3, 788. 10 

July  1,  1894,  balance  unexpended ' 22,863.83 


Amount  (estimated)  required  for  completion  of  existing  project 25, 000. 00 

I  Amount  that  canbeprofitably  expended  in  fiscal  year  ending  June  30, 1896    25, 000. 00 
)  Submitted  in  compliance  with  requirements  of  sections  2  of  river  and 
^    harbor  acts  of  1866  and  1867  and  of  sundry  civil  act  of  March  3, 1893. 

List  of  materiah  iised  and  cost  of  same  in  place  for  rebuilding  ahovS  the  water  line  602 

linear  feet  of  the  south  harbor  pier  at  ManitowoCf  Wis. 


Articles. 


White  pine  timber feet,  B.  M. 

Pine  plank do . . . 

Iron  ariftbolts pounds. 

Iron  spikes do. . . 

Stone cords . 


Tools  and  appliances. 
Pay  rolls  for  labor. . . . 


Total. 


Quantities. 


112. 128 

6,000 

7,475 

300 

76.7 


Price  per 
unit. 


$16. 75 
16.75 

.02} 
5.50 


Amount. 


$1, 878. 14 
100.50 
100.71 
8.25 
421.85 
45.26 
450.50 

3, 065, 21 


Cost  per  running  foot,  $5.18. 


COMMBRCIAL  STATISTICS  FOR  THE   CALENDAR    YEAR  ENDING  DECEMBER  31,   1893. 

[Famished  by  Mr.  Joseph  Vilas,  mayor.] 

Name  of  harbor,  Manitowoc,  Wis. ;  collection  district,  Milwankee,  Wis. ;    noares 
light-house  on  north  pier  head,  Manitowoc,  Wis. 

Arrivals  and  departures  of  vessels. 


% 
Description. 

Arrivals. 

Departures. 

Number. 

611 
277 

Tonnage. 

Number. 

Tonnage. 

Steam 

368, 315 
47,773 

610 
276 

867, 401 
48, 193 

Sail 

T 

Total 

888 

416, 088 

886 

415,594 
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Principal  ariielee  of  export  and  import 
BY  WAT  OF  THE  HARBOR  ONLY. 


Articles. 


EXPORTS. 

AfrrionUnral  im  piemen  ts 

Applea , 

Barley 

Beans 

B«>er 

Brick , 

Bntter 

Cattle 

Cheese 

Coal  and  coke 

Eggs 

FfA 

Flour 

Furniture 

Hay 

Hides 

Hogs 

Leather 

Malt 

Merchandise,  general 

Mill  stuffs 

Oats 

Fonso 

Pork  and  beef 

Potatoes 

Rye 

Salt 

Sheep 

Wa^^ous  and  carriages. . . 

Wlioat 

Wool 


Qnanitty. 


Articles. 


Tont. 

27 

71 

188 

36 

52 

1,400 

157 

176 

1,575 

21,000 

145 

33 

42, 247 

147 

7,986 

43 

71,000 

68 

1,000 

2,950 

3,086 

1.229 

8,270 

14 

900 

353 

1,500 

6 

92 

900 

34 


Total 


161.685 


Total  approximate  value $2, 500, 000 


IMPOBT8. 

Agncmtural  implementa 

Apples 

Bark,  tan 

Barley 

Coal  and  coke 

Com 

Fish 

Flour 

Hides 

Iron  and  steel , — 

Lath , 

Leather 

Lime  and  cement 

Lumber 

Marble 

Merchandise,  general 

Mill  stuffs 

Oil 

Salt 

Shingles 

Stone 

Wagons  and  carriages — 
Woo«l 


Total 

Total  approximate  value 


Quantity. 


Tont. 

1,525 

95 

440 

840 

162, 140 

38 

9 

20 

141 

4,630 

244 

18 

792 

8,157 

79 

20,630 

50 

225 

285 

495 

3,367 

19 

1,205 


205,504 


$3,200,000 


BY  ALL  WAYS  OF  TR A.NSPORTATION. 


Artieles. 


Quantity. 


EXPORTS. 

Agricultural  implements 

Apples 

Barle}' 

Beans  

Beer 

Biick 

Butter 

Cattle 

Cheese 

Coal  and  coke 

If-ir.::::::::;.::;:;::::: 

Flour 

Furniture 

Hay 

Hides 

Hogs 

Leather 

Malt 

Merchandise,  general 

Millstutfs 

Oats 

Pease 

Plaster,  land 

Pork  and  beef 

Potatoes 

Rve 

Salt 

Sheep 

Wagons  and  carriages. . . 

Wlieat 

Wool 


Tont. 

764 

81 

2,180 

45 

166 

3. 630 

206 

294 

1,605 

221,000 

109 

34 

42, 570 

224 

9,949 

8 

45 

167 

5,993 

7,197 

3,286 

1,437 

5,783 

300 

19 

914 

913 

2,400 

6 

362 

2,610 

36 


Articles. 


Quantity. 


IMPORTS. 

Agricultural  implements 

A  pples 

Bark,  tan 

Barley 

Beer 

Coal  and  coke 

Com 

Fish 

Flour 

Hides 

Iron  and  steel 

Lath 

Leather 

Lime  and  cement 

Lumber 

Marble 

Nferchaudise,  general 

Mill  stuifH 

Oil 

Plaster,  land 

Salt 

Shingles 

Stone 

Wagons  and  carriages. . . 

Wheat 

Wood 


Total 


Total •      814,423 


Total  approximate  value $6,974,545 


Total  approximate  value 


Ton§. 

2,110 

167 

1.760 

11,186 

175 

280,700 

1.727 

10 

42,892 

92 

4,765 

247 

22 

924 

7,725 

20 

43,771 

2,032 

652 

1,000 

2,700 

6U0 

4,648 

112 

600 

19,407 

880,044 

$6,900,000 
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JJ15- 

IMPROVEMENT  OF  SHEBOYGAN  HARBOR,  WISCONSIN. 

Object, — ^To  secure  a  navigable  channel  from  Lake  Michigan  into  the 
Sheboygan  Eiver,  where  the  harbor  of  Sheboygan  is  situated. 

Project. — The  project  for  the  improvement  of  this  harbor  was  adopted 
in  1852^  and  had  for  its  object  the  formation  of  a  12-foot  chanuel 
entrance  to  the  mouth  of  the  Sheboygan  Eiver.  This  was  modified 
in  1873  so  as  to  secure  a  deeper  channel  by  further  pier  extension  and 
dredging.  Both  projects  were  completed  within  their  estimated  cost, 
and  a  channel  was  formed  100  feet  wide,  with  a  depth  of  16  to  16  feet 
between  the  piers.  A  survey  made  in  1880  showed  a  depth  of  less 
than  12  feet  between  the  piers  and  on  the  outer  bar.  The  existing 
project  was  adopted  in  1881,  its  object  being  to  deepen  the  channel  still 
further  by  extending  the  piers  to  the  20foot  contour  in  the  lake  and 
dredging  to  a  depth  of  18  feet  between  their  outer  ends,  the  depth 
decreasing  to  14  feet  at  the  shore  line. 

Present  works. — Pile  and  crib  piers:  (1)  North  pier,  2,370  feet  long, 
composed  of  900  feet  of  pile  and  crib  pier,  built  by  the  city,  from  12  to  20 
feet  wide;  1,320  feet  of  cribs  20  feet  wide,  100  feet  of  cribs  24  feet  wide, 
and  60  feet  of  cribs  30  feet  wide.  (2)  South  pier,  2,487  feet  long,  com- 
posed of  780  feet  of  pile  and  crib  pier,  built  by  the  city,  from  12  to  20  feet 
wide;  132  feet  of  pile  pier  20  feet  wide;  1,525  feet  of  cribs  20  feet  wide, 
and  50  feet  of  cribs  30  feet  wide,  built  1852-1893.  About  950  feet  of 
the  north  pier  and  1,000  feet  of  the  south  pier,  built  since  1871,  are  in 
good  condition,  the  cribs  having  been  sunk  on  a  stone  foundation. 
Previous  to  1871  they  were  sunk  on  the  natural  lake  bottom,  composed  of 
shifting  sand,  causing  them  to  settle  very  unevenly. 

Deptfi  of  water. — Originally  4  feet.  A  survey  completed  March  28, 
1894,  showed  a  channel  situated  midway  between  the  piers  of  navigable 
width  and  a  governing  depth  of  about  15.6  feet. 

OperatioTts  during  the  fiscal  year. —  Vw^er  contract  dated  September 
29,  1892,  with  Mr.  1).  A.  McLeod,  of  Manistee,  Mich.,  for  extending 
each  pier  100  feet  by  cribs  24  feet  wide  in  extension  of  the  north  pier 
and  20  feet  wide  for  the  south  pier,  provided  with  pile  foundations  and 
superstructure  complete,  work  was  in  progress  at  the  beginning  of  the 
fiscal  year,  but  no  cribs  had  been  sunk  in  place. 

Work  under  this  contract  was  completed  August  17, 1893,  and  the 
contract  closed,  resulting  in  the  extension  of  each  pier  100  feet. 

By  hired  labor  and  purchase  of  materials  in  open  market  the  piers 
were  refilled  and  riprapped  with  100.6  cords  of  stone  in  places  where 
undue  settlement  had  occurred,  and  boltheads  that  projected  into  the 
channel  were  covered  with  oak  plank  to  prevent  damage  to  passing 
vessels. 

RefnarJcs  and  recommendations. — A  short  line  of  railroad  is  in  process 
of  construction  that  will  connect  Sheboygan  with  the  Chicago,  Milwau- 
kee and  St.  Paul  Railway  system,  consisting  of  over  6,000  miles  of  track. 
Its  completion  at  an  early  day  is  expected  to  add  largely  to  the  trade 
and  commerce  of  Sheboygan  and  its  harbor. 

A  channel  of  less  than  16  feet  in  depth  does  not  meet  the  present 
requirementsof  this  harbor,  and  as  soon  as  the  20-foot  channel  between 
BufiTalo  and  Chicago  is  completed  that  depth  will  be  needed  here  also. 

This  improvement  was  begun  in  1852,  under  the  supervision  of  harbor 
commissioners  appointed  by  the  town  and  county  of  Sheboygan. 

In  1854  the  piers  built  by  them  terminated  in  lO^ieet  depth  of  water; 
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from  natural  causes  the  depth  decreased  from  10 J  feet  in  3854  to  about 
3  feet  at  the  end  of  the  north  pier  and  6  feet  at  the  end  of  the  south 
pier  in  1893. 

The  cribs  were  built  of  hewn  timber,  poorly  constructed,  sunk  on  the 
natural  lake  bottom,  settled  very  unevenly,  and  consequently  admit  au 
undue  quantity  of  sand  to  pass  through  them  into  the  channel,  the 
result  being  that  the  dredging  required  to  maintain  a  channel  of  the 
requisite  dimensions  is  largely  in  excess  of  what  it  should  be. 

The  United  States  assumed  control  of  these  piers  about  1866,  have 
renewed  the  superstructure  and  made  minor  repairs  to  them  from  time 
to  time. 

Various  plans  have  been  considered  for  their  thorough  reconstruction, 
but  owing  to  the  urgent  necessity  of  extending  the  piers  in  accordance 
with  the  project  adopted  in  1881  no  plan  has  been  submitted. 

Pier  extension  under  the  contract  completed  in  1893,  so  nearly  com- 
pletes the  extension  contemplated  under  the  existing  project,  that  the 
reconstruction  of  the  shore  ends  of  the  piers  is  now  of  paramount 
importance. 

The  method  of  repairs  contemplated  consists  chiefly  in  taking  up  the 
inner  section  of  the  south  pier  and  rebuilding  the  same  on  a  line  in 
prolongation  of  the  pier  built  under  the  project  adopted  in  1881,  thereby 
giving  a  uniform  width  of  entrance  of  about  270  feet. 

I  am  informed  by  Hon.  George  H.  Brickner,  M.  C,  that  the  city  of 
Sheboygan,  by  ordinance  duly  approved  by  the  mayor,  has  "under- 
taken and  agi'ees  to  secure  all  necessary  lands  needed  for  so  widening 
the  harbor,  either  by  purchase  or  condemnation  proceedings,  and  to 
dedicate  the  same  to  the  United  States  for  harbor  purposes,  if  requested, 
provided  the  Government  will  remove  the  old  piers  and  build  new 
piers  on  the  south  side,  as  above  proposed,  and  dredge  between  piers.'* 

The  Unit/Cd  States  will  therefore  be  at  no  expense  for  right  of  way 
in  relocating  the  inner  end  of  the  south  pier  upon  the  proposed  line. 

Should  an  appropriation  be  made  for  the  fiscal  year  ending  June  30, 
1896,  it  is  proposed  to  expend  it  in  such  dredging  and  repairs  as  may 
be  necessary  for  the  maintenance  and  improvement  of  the  channel  and 
piers,  and  in  piex  extension  if  the  amount  appropriated  should  be  suffi- 
ciently large  to  admit  of  it.  An  appropriation  of  $106,900  is  recom- 
mended, of  which  sum  $64,900  is  for  maintenance  and  repairs. 

Estimated  cost  of  the  present  project,  adopted  in  1881  (see  Report  of 

Chief  of  Engineers,  1881,  p.  2104) $150,000.00 

Additional  estimate  (see  Report  of  Chief  of  Engineers,  1884,  p.  1856) 45, 000. 00 

Total 195,000.00 

APPKOPRIATIONS. 


Act  of— 

August  30,  1852 $10,000.00 

June  28,  18S4  (allotted) . .  10, 000.  00 

Juno  23,  1866 47, 598. 91 

March  2,  1867 8,000.00 

April  10,  1869  (allotted) . .  14, 850. 00 

July  11,  1870 15,000.00 

March  3,  1871 15,000.00 

June  10, 1872 18,000.00 

March  3,  1873    10,000.00 

June  23,  1874 10,000.00 

March  3,  1875 12,000.00 

AugustU,  1876 6,000.00 


Act  of— 

June  18,  1878 $4,000.00 

March  3, 1879 3,000.00 

June  14,  1880 7,000.00 

March  3,  1881 25,000.00 

August  2,  1882 30,000.00 

July  5, 1884 28,000.00 

Augu8t5,  1886 15,000.00 

August  11, 1888 15, 000. 00 

September  19,  1 890 15, 000. 00 

July  13, 1892 25, 000. 00 

Total 343,448.91 
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Money  statement. 

July  1,  1893,  balance  unexpended $18,371.52 

June  30,  1894,  amount  expended  during  fiscal  year 15, 861. 12 

July  1,  1894,  balance  unexpended 2»  510. 40 

{Amount  (estimated)  required  for  confbletion  of  existing  project 106,900.00 
Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1896  106, 900. 00 
Submitted  in  compliance  with  requirements  of  seotions  2  of  river  and 
harbor  acts  of  1866  and  1867  and  of  sundry  civil  act  of  March  3,  1893. 


List  of  materials  vsed  and  cost  of  same  in  place  for  extending  the  north  pier  at  Sheboygan, 
Wis.,  100  feet  hy  cribs  £4  feet  idde  and  S2\  feet  high,  and  the  south  pier  100  feet  by 
cribs  20  feet  wide  and  S0\  feet  high,  including  superstructvre,  under  contract  dated 
September  29, 1892,  with  Mr,  2).  A.  McLeod,  of  Manistee,  Mich, 


Articles. 


Pine  timber feet,  B.  M . . 

HMnlock  timber. ^ do 

Pine  plank do 

Founnation  piles K  umber . . 

Iron  driftboltii pounds . . 

Iron  screw-bolts do . . . . 

Iron  spikes do 

Stone cords . . 


Total 


Qaantities. 


Price    ! 
per  unit. ' 


150,720 

$24.00 

131,448 

17.50 

12,870 

17.00 

104 

10.50 

23, 815. 7 

.04 

4, 452.  8 

.04 

705 

.04 

838.3 

7.00 

Amount. 


$3, 617. 28 

2. 300. 34 

218. 79 

1,092.00 

952.62 

178. 11 

28.20 

5, 868. 10 

14, 255. 44 


North  Pier: 
Cost  of  : 
Cost  of  superstructure,  6  feet  Eigh 

Total 


Cost  of  2  cribs,  each  50  bv  24  by  16|feet. 

hn" 


South  Pier: 

Cost  of  2  cribs,  each  50  by  20  by  14^  feet. 
Cost  of  superstructure  6'feet  high 


Total. 


Total 


$5,  734. 54 
2, 072. 04 

7, 806. 58 


4, 722. 16 
1, 726. 70 

6, 448. 86 


COMMERCIAL  STATISTICS. 

Repeated  but  unsuccessful  efforts  were  made  to  obtain  commercial  statistics  of 
this  important  harbor  for  the  calendar  year  ending  December  31,  1893.  Therefore 
the  statistics  furnished  last  year  are  repeated. 

COM.MERCIAL  STATISTICS  FOR  THE  CALENDAR  YEAR  ENDING  DECEMBER  31,  1892. 

[Furnished  by  CoL  J.  A.  Watrons,  collector  of  customs,  Milwaukee,  Wis.,  and  Mr.  Frank  Geele 

mayor  of  Sheboygan,  Wis.] 

Xame  of  harbor,  Sheboygan,  Wis.  Collection  district,  Milwaukee,  Wis.  Nearest 
light-house,  Sheboygan,  Wis. 

Arrivals  and  departures  of  vessels. 


Description. 

Arrivals. 

Departures. 

Number. 

Tonnage. 

Number. 

Tonnage. 

St  earn 

550 
645 

355, 584 

74,  508 

562 
616 

355, 605 

Sail 

73, 675 

Total 

1,105 

430, 092 

1,178 

429.280 
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Principal  artioles  of  export  and  import. 
BY  WAY  OP  THE  HAIIBOB  ONI.Y. 


Articles. 


EXPOBTS. 

Boots,  shoes,  and  rubbers 

Chair  iruus 

Chairs 

CbeeMe 

Enamolecl  ware 

Fish 

Furniture 

Leather 

Lime  aud  cement 

Mineral  water 

Pease 

Toys 

Veneers 

Wooden  ware 

Total 

Total  approximate  value 

UfPORTS. 

Agricultural  implements 

Bark,  tan 

Chairs 

Coal  and  coke 


Quantity. 


Tont. 

5204 

1,500 

60,076 

1,500 

575 

400 

6,390 

800 

48,500 

750 

240 

450 

1,000 

900 

118,  lOli 

$2,861,666 

Articles. 


25 
5,500 
114 
120.000 


IMPOSTS — oontin  ued. 

Com 

Fish 

Fu  miture 

Hardware,  furniture  trimmings 

Hardware,  retail  and  wholesale 

Hides 

Iron  and  steel 

Lath 

Leather 

Lime  and  cement 

Lumber 

Oats 

Oils,  paints,  varnishes,  etc.,  factory 

consumption  - 

Post,  paving 

Potatoes 

Salt 

Sh  ingles 

Stone 

Wood 

Total 

Total  approximate  value 


Quantity. 


Tom. 

672 

1,000 

3| 

282 

500 

2.500 

180 

650 

250 

29 

55,248 

1,600 

7044 

1,900 

60 

1,500 

1,260 

7,000 

ao,oooi 

220,866^ 

$2,374,845 

BY  ALL  WAYS  OF  TRANSPORTATION. 


Articles. 


EXPORTS. 

Boots,  shoes,  and  rubbers 

Chair  irons 

Chairs 

Ch  eese 

Coal  find  coke 

EiKUueled  ware 

Fi«h 

Furniture 

Leather 

Lime  and  cement 

Malt 

Mint'ral  water 

Pt'iise 

Toys 

Veneers 

Woo<len  ware 

Wood- working  machines 

Total 

Total  approximate  value 

IMPORTS. 

Agricnltural  implements 

Bark,  tan 

Barley 

Beer 

Brick 

Chairs 

Cheese 

Coal  and  coke 

Fish 


Quantity. 


Tons. 

1, 5624 

500 

15, 018 

9.000 

50, 000 

1,725 

1,000 

31,980 

4.550 

101,500 

1,250 

1,250 

240 

675 

1,500 

2,250 

600 


Articles. 


224.6004' 


IMPORTS — continued. 

Furniture 

Hay 

Hardware,  furniture  trimmings 

Hardware,  retail  and  wholeaafe 

Hides 

Iron  and  steel 

Lath 

Leat  her 

Lime  and  cement 

Luni  l)er 

Marble 

Merchandise,  general 

Mill  stuffs 

Oats 

Oils,  paints,  vamislies,  etc.,  factory 

consumption 

Plaster,  land 

Pork  and  beef 

Posts,  paving 

Potatoes 

Rubbers 

Salt 

Sash,  doors,  and  blinds 

Shingles 

Se  wer  p  ipe 

Stone 

Wagons  and  ctirriages 

Wheat 

Wood 

Total 

Total  approximate  value 


Quantity. 


Tom. 
61| 
9,000 
84QI 
1,500 
7,600 
1.800 
825 
250 
764 
126,120 
25 
2,500,000 
240 
2,400 

2,534 

850 

18,000 

1,900 

90 

8I2| 

1,500 

150 

1.800 

375 

8,456 

50 

1,  5110 

27.650 


2,854,9891 


$8,649,318 
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IMPROVEMENT  OF  PORT  WASHINGTON  HARBOR,  WISCONSIN. 

Object. — To  secure  a  navigable  channel  entrance  from  Lake  Michigan 
to  a  small  artificial  harbor  formed  by  excavating  two  interior  connected 
basins. 

Project — The  original  project  for  the  improvement  of  this  harbor  was 
adopted  in  1869,  and  provided  for  the  building  of  li  parallel  piers,  150 
feet  apart,  extending  from  the  shore  line  to  10  feet  of  water  in  the  lake, 
and  the  excavation  of  a  basin  600  feet  long  by  200  feet  wide  inside  of  the 
shore  line.  In  1876  a  modification  of  the  plan  was  made  by  excavating 
a  second  basin  to  the  northward  and  nearly  at  right  angles  to  the  first 
ba^in,  and  extending  the  pier  to  the  14foot  contour  in  the  lake.  This 
doubled  the  available  area  of  the  harbor  and  reduced  the  height  of  the 
entering  waves  very  materially. 

This  is  the  project  now  being  carried  out.  The  two  interior  basins 
have  a  combined  area  of  about  5f  acres,  and  are  to  be  dredged  to  a  depth 
of  12  feet,  with  a  channel  of  the  same  depth  connecting  them  with  the 
lake. 

Present  works, — (1)  North  pier,  920  feet  long,  composed  of  370  feet  of 
cribs  14  feet  wide;  500  feet,  20  feet  wide,  and  50  feet,  24  feet  wide.  (2) 
South  pier,  1,326  feet  long,  composed  of  370  feet  of  cribs  14  feet  wide; 
650  feet,  20  feet  wide,  and  406  feet  of  pile  revetment.  The  piers  were 
built  in  1871-1893  and  are  in  good  condition,  with  the  exception  of  640 
linear  feet  of  superstructure,  built  in  1871,  which  is  much  decayed  and 
requires  renewal. 

Depth  of  water, — The  original  depth  of  water  at  the  mouth  of  Sauk 
Biver  was  about  1  foot.  Soundings  taken  in  March,  1894,  showed  the 
governing  depth  in  the  entrance  channel  to  be  about  10  feet.  Over 
most  of  the  area  of  the  north  basin  there  is  a  depth  of  from  11 J  to  12 
feet.  The  north  half  of  the  west  basin  has  a  depth  of  11  to  12  feet,  and 
an  average  depth  of  about  4  feet  in  the  south  half. 

Operations  during  the  fiscal  year, — By  hired  labor  and  purchase  of 
materials  in  open  market  minor  repairs  were  made  to  the  north  pier 
head  in  September,  1893,  it  having  been  damaged  by  the  ice.  The 
outer  pockets  of  the  crib  were  also  refilled  with  stone  taken  from  the 
shore  end  of  the  jner. 

In  March.  1894,  the  north  pier  head  was  again  refilled  \v  ith  stone,  it 
being  founa  that  undue  settlement  had  occurred  during  the  winter. 

Remarks  and  recommendations. — The  north  pier  was  built  the  full 
length  contemplated  in  1887,  and  the  south  pier  in  1803. 

From  September,  1890,  to  May,  1892,  there  was  a  deposit  in  the  chan- 
nel and  basins  of  about  7,000  cubic  yards  of  material,  reducing  the 
depth  of  water  in  the  entrance  channel  about  1^  feet.  On  the  last 
mentioned  date  the  removal  of  about  13,000  cubic  yards  of  material 
was  necessary.  The  soundings  taken  March  30,  1893,  showed  that  an 
additional  deposit  of  about  9,000  cubic  yards  had  taken  place,  making 
the  total  quantity  of  dredging  then  required  22,000  cubic  yards. 

The  estimated  quantity  of  material  to  be  excavated  to  complete  the 
dredging,  based  on  a  survey  made  in  March,  1894,  is  30,000  cubic  yards. 

Three  hundred  and  twenty  linear  ieet  of  the  shore  end  of  each  pier, 
built  in  1871,  have  seen  twenty-three  years'  service.  The  superstiuc- 
ture  of  this  portion  of  the  piers  is  badly  decayed,  and  should  be  rebuilt 
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above  the  water  line.    The  estimated  cost  of  the  dredging  and  rebuild- 
ing 640  linear  feet  of  superstructure  is  $12,000. 

Should  an  appropriation  be  made  for  the  fiscal  year  ending  June  30, 
1896,  it  is  contemplated  to  expend  it  for  dredging  and  rebuilding  above 
the  water  line  the  shore  ends  of  the  north  and  south  piers.  An  appro- 
priation of  $12,000  is  recommended  for  maintenance  of  channel  and 
piers. 

Estimated  cost  (see  Report  of  Chief  of  Engineers,  1877,  p.  866) $154, 527. 17 

Additional  estimate  (see  Report  of  Chief  of  Engineers,  1880,  p.  1922)  . .       27, 000. 00 
Additional  estimate  (see  Report  of  Chief  of  Engineers,  1891,  pp.  2551-2552)        2, 472. 83 

Total 184,000.00 

APPROPKIATION8. 


Act  of — 

Jnlyll,  1870 $15,000.00 

March  3, 1871 15,000.00 

June  10,  1872 15,000.00 

March3,  1873 15,000.00 

June  23,  1874 10,000.00 

March  3, 1875 10,000.00 

August  14,  1876 8,000.00 

June  18,  1878 5,000.00 

March  3,  1879 7,500.00 

June  14,  1880 20,000.00 

Maroh3,1881 17,000.00 


Act  of — 

August  2,  1882 

July  5,  1884 

August  5, 1886 

August  11, 1888 

September  19, 1890 

July  13,  1892 

Miscellaneous  receipts 
credited  to  appropria- 
tions   


$17, 000. 00 
10, 000. 00 
5,000.00 
5,000.00 
3,000.00 
6,500.00 


36.50 


Total 184,036.50 


Money  statement. 


July  1,  1893,  balance  unexpended 

June 30, 1894,  amount  expended  during  fiscal  year. 


$285.45 
63.00 


July  1,  1894,  balance  unexpended 


222.45 


{Amount  (estimated)  required  for  completion  of  existing  project 12,  (XX).  (K) 
Amount  that  can  be  profitably  expended  in  fiscal  year  ending  J  iino  30, 1896    12, 000. 00 
Submitted  in  compliance  with  requirements  of  sections  2  of  river  and 
harbor  acts  of  1866  and  1867  and  of  sundry  civil  act  of  March  3,  1893. 


COMMERCIAL  STATISTICS  FOR  THE  CALENDAR  YEAR   ENDING   DECEMBER  31,  1893. 

[Furnished  by  Mr.  Charles  A.  Mueller,  harbor  master.  J 

Name  of  harbor,  Port  Washington,  Wis. ;  collection  district,  Milwaukee,  Wis. ; 
nearest  light-house,  on  outer  end  of  north  pier.  Port  Washington,  Wis. 

Arrivals  and  departures  of  vessels. 


Description. 


Arrivals. 


Departures. 


Number. 


Steam 

I5uu 

Total 


68 

132 


200 


Tonnage.  I  Number. 


8,376 
16,  320 


24,695 


67 
132 


199 


Tonnage. 

8.220 
16,320 


24,540 
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Principal  articles  of  export  and  import, 

BY  Way  of  the  harbor  only. 


Articlra. 


EXPORTS. 

Agricultural  implements 

Apples 

Baney 

Beans 

Beer 

Brick 

Butter 

Chairs 

Cheese 

Com .............. 

Eg«9 

Fiah 

Floor 

Fumiiare 

Hay 

Hogs 

Leather , 

Lime  and  cement 

Malt 

Merchandise,  general 

Millatnffs 

Oats 

Pease '. 

Potatoes 

Provisions 

Sash,  doors,  and  blinds 

Woodonware 

Wool 

Total 

Total  approximate  value 


Quantity 


Tons, 
1,250 
187 
7,525 
24 
122J 
8,000 
100 
8,250 
125  I 
175 
15  I 
400  , 
250  I 
1,125 
400 
25 
400 
2,375 
2,500 
1,200 
850 
48 
24 
360 
60 
120 
625 
74 


Articles. 


22,433 


$972, 000 


IMPORTS. 

Agricultural  implements. 

Bark,  tan 

Chairs 

Coal  and  coke 

Furniture 

Hides 

Iron  and  steel 

Lath 1^  — 

Lumber , 

Marble 

Merchandise,  general 

Oil 

Plaster,  land 

Pork  and  beef 

Posts  fence 

Provisions ". 

Salt 

Shingles 

Stone , 

Wagons  and  carriages — 

Wheat 

Wood 


Total 


Quantity. 


Tons, 

150 

1,936 

224 

5,700 

10 

640 

1,600 

550 

16,000 

150 

19,000 

660 

260 

15 

474 

100 

675 

300 

18,900 

69 

80,000 

11,250 


107,924   ' 


Total  approximate  value 61, 324, 000 


J  J  17. 

HARBOR  OF  REFUGE  AT  MILWAUKEE  BAY,  WISCONSIN. 

Object. — To  provide  a  secure  anchorage  for  vessels  engaged  in  the 
general  commerce  of  the  lakes  by  inclosing  the  northern  section  of 
Milwaukee  Bay  within  a  breakwater  formed  of  timber  crib  work, 
placed  and  sunk  upon  a  foundation  of  stone. 

Project. — The  project  was  adopted  in  1881  and  provided  for  the  con- 
struction of  a  breakwater,  the  north  arm  of  which  commences  at  a  dis- 
tance of  about  GOO  feet  from  the  north  shore  of  the  bay  in  a  depth  of  8 
feet  of  water.  Its  direction  is  south  25°  19'  east,  and  its  length  2,450 
feet.  From  this  point  tlie  direction  of  the  main  arm  of  the  breakwater 
is  changed  to  south  11  o  west  for  the  proposed  distance  of  5,200  feet, 
with  an  opening  of  400  feet  at  the  distance  of  1,000  feet  from  the  angle, 
to  provide  a  faii-weatlier  entrance  and  exit  for  vessels. 

Preaent  tcorJcs. — The  north  arm  of  the  breakwater  is  completed.  The 
most  northerly  section  of  it,  600  feet  in  length,  is  comprised  of  six  cribs, 
each  100  feet  long  and  20  feet  wide,  and  the  remaining  1,850  feet  of 
thirty-seven  cribs,  each  50  feet  long  by  24  feet  wide. 

The  dimensions  of  the  cribs  forming  the  main  arm  to  the  northward 
of  the  oi>ening  are  60  feet  by  24  feet  by  22 J  feet,  with  the  exception  of 
Crib  No.  62,  which  is  next  to  or  immediately  northward  of  the  opening, 
and  is  lOQ  feet  long  by  24  feet  wide  by  224  feet  high.  Over  all  of  these 
superstructure  has  been  built  to  a  height" 5^  feet  above  datum. 
ENG  94 131 
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Eight  cribs,  numbered  from  63  to  70  inclusive,  each  of  dimensions 
100  by  24  by  22^  feet,  have  been  sunk  to  the  southward  of  the  opening, 
over  700  feet  of  which  superstructure  has  been  built. 

The  total  length  of  substructure  built  is  4,250  feet,  upon  which 
4,150  feet  of  superstructure  has  been  built. 

Depth  of  water, — The  slope  of  the  lake  bed  from  the  northern  end  of 
the  breakwater  to  the  angle  formed  by  the  north  and  main  arm  is  0.87 
foot  to  100  feet,  the  angle  crib  being  set  in  29.4  feet  of  water.  The 
average  depth  of  water  on  the  line  of  section  of  main  arm  to  the  south- 
ward of  the  opening  is  34.6  feet. 

Operations  during  the  fiscal  year. — The  river  and  harbor  act  of  July 
13,  1802,  appropriated  $75,000  for  continuing  the  work,  and  on  Octo- 
ber 18, 1892,  a  contract  was  entered  into  with  Mr.  D.  A.  McLeod,  of 
Manistee,  Mich.,  for  extending  the  breakwater  500  running  feet  and 
for  building  300  feet  of  superstructure  on  cribs  already  sunk  in  place. 
But  on  April  19,  1893,  while  the  first  crib  called  for  by  the  contract 
was  in  process  of  construction,  a  storm  occurred  in  which  two  50-foot 
cribs  (Nos.  47  and  48)  were  overturned  and  1,500  linear  feet  of  super- 
structure of  the  outer  arm  were  badly  injured.  It  was  iuii>ortant  that 
the  wrecked  superstructure  should  be  repaired  before  the  occurrence 
of  another  storm;  and  it  was  also  apparent  that  the  section  of  tiie 
outer  arm,  without  extensive  reinforcement,  could  no  longer  be  con- 
sidered safe.  To  make  the  necessary  repairs  and  to  strengthen  the 
work  a  supplementary  agreement  was  entered  into  with  the  contractor 
under  which  the  crib  then  constructing  was  to  be  sunk  in  extension  of 
the  breakwater,  another  crib,  also  100  feet  long,  but  18J  instead  of  22.^ 
feet  high,  was  to  be  constructed  and  sunk  in  the  gap  left  by  the  over- 
thrpw  of  !N^os.  47  and  48;  400  linear  feet  of  new  superstructure  (stronger 
than  the  old)  were  to  be  constructed  over  Cribs  67,  68, 69,  and  the  new- 
Crib  47-48;  1,500  linear  feet  of  old  superstructure  were  to  be  repaired 
and  strengthened,  and  stone  was  to  be  deposited  along  both  sides  of 
the  outer  arm,  1,950  feet  in  length,  so  as  to  raise  the  riprap  to  within 
13  feet  of  the  water  surface,  with  bermes  of  5  and  8  feet,  and  slopes  of 
1  on  IJ  and  1  on  1  on  the  lake  and  harbor  sides  respectively.  The 
reenforcement  of  the  superstrueture  consisted  in  putting  in  comer 
posts  at  alternate  tiers  of  ties  and  fastening  them  with  screw  bolts  to 
the  ties  and  to  the  side  walls,  and  in  decking  the  superstructure  with 
6  by  8  timbers  laid  transversely.  Work  under  this  contract  was 
finished  November  20, 1893,  and  the  breakwater  is  now  believed  to  be 
secure. 

The  scow  Ihinham  has  been  reengaged  to  serve  as  a  light- ship  at  the 
south  end  of  the  breakwater  under  a  new  agreement  with  her  owner. 

Remarks  and  recommendations. — The  shore  accretions  which  have 
formed  in  the  northern  end  of  the  harbor,  especially  since  the  construc- 
tion in  1887  of  the  piers  of  the  flushing  tunnel  intake,  are  large,  but 
the  anchorage  area  beyond  the  18-foot  contour  is  not  as  yet  materially 
reduced.  The  project  adopted  by  the  board  of  engineers  constituted 
by  Special  Orders,  I^o.  32,  paragraph  2,  headquarters  Corps  of  Engi- 
neers, dated  April  7,  1881,  was  as  follows: 

Starting  from  near  North  Point,  in  8  feet  of  water,  but  leaving  a  gap  of  about  000 
fpot  between  the  beginning  of  the  breakwater  and  the  shore,  to  bo  closed  hereafter 
if  found  necessary,  etc. 

As  there  can  be  no  doubt  that  it  is  by  way  of  this  gap  thjit  the  sand- 
bearing  currents  enter  the  harbor,  the  necessity  for  closing  the  gap  is 
apparent.  A  row  of  sheet  piling  supported  by  main  piles  and  binders 
would  effect  this  at  a  cost  of  about  $12  per  linear  foot,  or  in  all  about 
$4,800. 
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At  tlie  rate  at  which  the  breakwater  has  been  constructed — about 
327  feet  per  year — ^nine  years  will  be  required  to  finish  it.  At  the  rate 
at  which  appropriations  have  been  made  it  will  take  even  longer,  on 
account  of  the  increasing  depth  and  exposure,  perhaps  fifteen  years. 
Again,  the  larger  the  appropriations  and  therefore  the  amount  of  work 
to  be  done  under  any  one  contract,  the  more  favorable  the  prices.  For 
economical  reasons,  then,  if  for  no  other,  the  appropriations  ought  to 
be  larger  than  those  heretofore  miide.  Moreover,  experience  has  shown 
that  the  section  heretofore  adopted  is  of  insufficient  strength  for  the 
portion  of  the  breakwater  which  remains  to  be  constructed,  and  that 
either  the  width  of  cribs  used  must  be  increased  to,  say,  30  feet,  or  else 
recourse  must  be  had  to  some  other  type  of  construction  equivalent 
in  stability.  It  was  the  opinion  of  the  original  board  (Report  of  1881, 
p.  2122)  that  a  width  of  39  feet  would  be  necessary  for  the  outer  arm. 
At  all  events,  the  cost  of  the  3,000  feet  remaining  to  be  constructed 
will  be  greater  per  linear  foot  than  that  heretofore  estimated.  An 
appropriation  of  $233,737.91,  the  balance  of  the  original  estimate  of 
$800,000,  is  recommended  for  the  fiscal  year  ending  June  30,  1896. 

A  report  of  Lieut.  C.  H.  McKinstry,  Corps  of  Engineers,  submitting 
his  notes  on  the  section  most  suitable  for  continuing  the  extension  of 
the  breakwater,  is  appended  hereto. 

APPROPBIATIONS. 

Act  of— 

March  3, 1881 $100,000.00 

August  2, 1882 100,000.00 

Jii5^5,1884 85.000.e0 

Aaffa8t5,1886 $60,000.00 

from  which  allot tc<l  to  Milwaukee  Harbor 4, 737. 91 

55, 262.09 

August  11, 1888 70,000.60 

September  19, 1890 80,000.00 

July  13,1892 7p,000.00 

Miscellaneous  receipts  credited  to  appropriations 1,  OO).  OO 

Total 566,262.09 

Money  statement. 

July  1, 1893,  balnuco  unexpended $85, 544. 47 

June  30, 1894,  amount  expended  during  fiscal  year 81, 626. 34 

July  1, 1894,  balance  unexpended 3,918.13 

{Amount  (estimated)  required  for  completion  of  existing  project 233,  737. 91 
Amount  that  can  be  profitably  expended  in  fiscal  year  ending  J  une  30, 1896  233,  737. 91 
Submitted  in  compliance  with  requirements  of  sections  2  of  riv^er  and 
harbor  acts  of  1866  and  1867  ana  of  sundry  civil  act  of  March  3, 1893. 


rkport  of  lieut.  c.  it.  m*kinstry,  corps  ov  kngixekrs. 

United  States  Engineer  Office, 

Milwaukee f  Wis^y  June  4^  1S94, 

Major  :  I  haye  the  honor  to  submit  the  following  notes  on  the  section  most  suit- 
tble  for  use  in  continuing  the  Milwaukee  breakwater: 

Th«  damage  inflicted  on  the  breakwater  by  the  storm  of  April  19, 1893,  was  so 
extensive  as  to  require  not  only  repairs  but  also  material  reenforcement  of  the  entire 
ovter  arm,  and  even  (Report  of  1893,  p.  2742)  to  suggest  the  advisability  of  adopt- 
ing a  new  project  for  the  3,000  feet  that  remain  to  be  constructed.  Of  the  many 
tjrpes  of  breakwater  construction  that  could  be  successfully  used  at  Milwaukee  all 
wat  require  expensive  plant  are  barred,  since  in  lUl  probability  the  appropriations 
will  nerer  be  snffi  cient  in  amount  to  j  ustify  a  great  outlay  for  plant.  This  excl  udes, 
{Sierefore,  the  upright  wall  types  of  concrete  blocks,  concrete  in  mass,  or  concrete 
IB  bags;  the  mixed  type  of  stone  or  concrete  enperstmctnre  on  a  rubble  base;  and 
such  of  the  mound  breakwaters  as  involve  the  use  of  very  heavy  blocks,  natural  or 
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artificial.  The  Point  Judith  and  Sandy  Bay  sections  are  typical  of  the  mound 
breakwaters  recently  constructed  or  proposed  for  construction  in  the  United  States. 
The  first  (fig.  2)  is  suitable  for  moderate  depths  and  moderate  exposure.  The  sec- 
ond (fig.  1)  is  suitable  for  the  greatest  exposure  and  depths  up  to  at  least  50  feet. 
All  that  experience  has  taught  at  Delaware  and  at  mound  breakwaters  abroad  is 
embodied  in  this  profile.  But  the  maintenance  of  its  steep  slopes  above  water  is 
dependent  on  the  use  of  stones  of  the  largest  siz-e— expensive  to  quarry  and  to  place. 
In  August  Idst  a  circular  letter  was  sent  to  various  riuarrymenin  this  neighborhood 
and  at  Sturgeon  Bay  asking  prices,  in  the  work,  of  blocks  of  stone  weighing  from  2 
to  15  tons.  Only  two  bids  were  received  for  tne  largest  stones,  5  to  15  tons,  viz, 
$3.25  and  $5  per  ton.    The  most  favorable  bid  was  $1.5()  for  blocks  weighing  1  to  5  tons. 


Fig.  1. — Saniiy  Buy  Section,  slightly  uiodiHed  to  suit  couditious  at  Milwaukee. 

Taking  small  stone  at  $7  per  cord  and  large  stone  at  $15  per  cord  (i.  e.,  $1.50  per 
ton)  and  allowing  30  per  cent  for  voids,  the  Point  Judith  section  (fig.  2;  in  35  feet  of 
water,  the  depth  in  which  the  remainder  of  the  Milwaukee  breakwater  is  to  be  con- 
structed, would  cost  $178.64  per  linear  foot ;  allowing  20  per  cent  for  voids,  $214.37. 
Judging  from  the  weight  of  a  cubic  yard  of  settled  enrockment  at  Delaware  (House 
Ex.  Doc,  Fifty-second  Congress,  first  session),  the  former  is  the  more  accurate  esti- 
mate. 

Crib  breakwaters, — But  is  it  certain  that  a  stable  crib  breakwater  could  be  con- 
structed at  a  first  cost  less  than  this,  and  in  determining  the  dimensions,  and  there- 
fore cost,  of  the  crib  of  desired  stability,  much  assistance  is  to  be  obtained  from  an 
inquiry  into  the  injuries  which  the  existing  work  has  sustained. 
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S tones   3  tons   and -upwards . 
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Small  stones. 
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Fio.  2.— Point  Judith  Section. 

Section^  exposure  and  damage  of  **outer"  arm. — The  width  originally  contemplated 
for  the  outer  arm  of  the  breakwater  was  30  feet  (Report  of  1881,  p.  2123),  but  the 
** elbow"  having  been  reached  with  cribs  24  feet  wide  without  any  of  them  being 
overturned,  it  was  thought  to  have  been  demonstrated  that  a  width  of  24  feet  was 
suflicient.  The  most  severe  storms  undoubtedly  come  from  the  northeast,  and  it 
was  thought  that  the  exposure  of  the  eastern  arm  (the  line  of  which  runs  south  11° 
west)  would  be  no  greater  than  that  of  the  northern  arm  (the  line  of  which  rnns 
south  25^  east).  But  considering  the  difference  in  the  depth  of  water  in  front  of 
the  two  arms,  the  shelter  afforded  during  northerly  gales  to  the  northern  arm  by 
North  l*oint,  and  the  angle  at  which  the  storms  strike,  it  is  not  surprising  that  the 
eastern  or  outer  arm  is  found  to  be  more  severely  tried  by  easterly  and  southeasterly 
seas  than  the  northern  arm  by  the  severe  northeast  storms.  Already  in  the  eastern 
arm  five  50-foot  cribs  and  one  100-foot  crib  have  been  overthrown.     It  may  be  men- 
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tioned  in  this  connection  that  all  the  other  breakwaters  on  the  lakes,  except  that  at 
Marquette,  are  more  than  24  feet  wide  (see  table,  p.  2558,  Report  of  1891),  while  the 
fetch  of  the  sea  and  the  depth  of  water  at  Milwaukee  are  as  great  as  at  most  of  the 
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Cribs  47  and  48~[eaoh  50  feet  long,  overturned  April  19, 1893]. 

other  breakwater  harbors.  The  breakwater  at  Marquette  (new  work)  is  24  feet 
wide  and  is  banked  up  on  the  outside  with  stone  to  the  height  of  7  feet  above  the 
bottom  of  the  cribs  (compare  with  figs.  1, 2,  and  3). 
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Harbor  Side 


Fig*  4. 


Cbib  66— [100  i'eot  long,  overturned  Jan.  1,  1891]. 

Of  the  six  cribs  that  have  been  overturned^  three  (Nos,  54, 55,  and  56)  are  supposed 
to  have  been  pushed  over  by  a  rapidly  moving  ice  floe  (letter  of  Capt.  W.  L.  Mar- 


Harbor  Side 


Fig.  5 


Outer  arm,  as  reinforced  in  1893. 

■hall,  Corps  of  Engineers,  to  the  Chief  of  Engineers,  May  9,  1887) ;  the  other  three 
▼ere  ondoubtedly  overturned  by  the  force  of  the  waves.     The  dimensions  of  these 
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last  cribs  and  of  the  stone  substrncturc  on  which  they  8too<l  are  shown  on  the 
sketches  (figs.  3  and  4). 

Fi«;.  5  shows  the  manner  iu  which  tlie  sttme  snbstrnctnro  wa«  reeiifottsed  in  189S, 
after  the  storm  of  April  19,  and  represents  the  present  condition  of  the  outer  arm. 
(Kvi'u  more  stone  than  the  project  called  for  was  put  iu,  especially  on  the  harbor 
side. ) 

Cause  of  Hie  orerthroio  of  Ihcse  cribs. — The  overthrow  of  those  cribs  (figs.  3  and  4) 
could  bo  explained  by  supposing  that  they  were  fractured,  or  that  the  foundation 
yielded  near  the  inner  lower  edge  of  the  crib ;  but  these  suppositions  are  disproved 
by  the  results  of  the  examination  of  the  wrecked  cribs  (letter  of  Capt.  W.  L.' Mar- 
shall, above  quoted;  also  report  of  W.  H.  Hoarding,  assistant  engineer,  May  27, 
1891).  Nor  docs  it  seem  likely  that  the  cribs  were  moved  bodily  toward  the  harbor 
until  they  reached  the  crest  of  the  inner  slope,  where,  of  course,  their  overthrow 
would  have  been  unavoidable;  for  while  many  of  the  remaining  cribs  are  at  the  top 
slightly  tilted  toward  the  harbor,  their  side  walls  at  the  bottom  are  on  perfect  line, 
except  Crib  G2  (cud  crib  of  northern  i>art  of  outer  arm),  the  south  end  of  which  has 
moved  as  near  as  can  be  judged  about  15  inches  to  the  westward. 

The  only  remaining  hypothesis  is  that  the  cribs  simply  turned  abont  tho  lower 
inner  edge.  Maj.  Davis  (Report  of  1891,  p.  2357)  states  it  is  probable  that  this  (the 
overthrow  of  the  crib)  was  done  gradually  by  rocking  the  crib  and  letting  some  of 
the  stone  out  through  the  bottom  grillage,  and  not  by  some  one  wave  of  very 
unusual  intensity,  ft  does  not  fol  low  from  this,  however,  that  the  loss  of  these  cribs 
was  entirely  due  to  iusnlhcjent  width.  It  should  be  remembered  that  two  of  the 
cribs  overturned  wero  G^  feet  high  above  water,  while  one  was  2^  feet  high.  Now, 
it  is  plain  that  the  low  crib  escapes  a  great  part  of  the  blow  which  is  dealt  to  the 
high  ono.  With  each  wave  that  reaches  the  work  a  great  mass  of  water  can  bo 
seen  pouring  across  the  low  crib,  while  at  th«  high  one  this  mass  is  thrown,  into  the 
air.  Even  supposing  that  the  wave  does  not  strike  the  superstructure  a  blow,  it  is 
plain  that  tho  delicction  upward  of  this  mass  of  water  is  not  accomplished  without 
a  great  pressure  against  the  work,  and  this  pressure  is  what  the  low  crib  escapes. 

Indeed,  when  the  blow  which  the  waves  strike  against  the  lake  face  of  the  high 
crib  is  compared  with  that  which  they  strike  against  tLe  lake  face  of  the  low  one,  it 
isdithcult  toa<;count  for  any  of  the  high  ones  enduring  a  storm  sufficiently  severe  to 
overthrow  alow  one.  The  explanation  is,  I  think,  that  tho  cribs  which  havebeen ever- 
turned  were  decked  with  thin  planks ;  that  these  i)lanks,  as  in  numerous  other  instan- 
ces, were  broken  and  washed  away ;  that  stone  was  washed  out,  and  the  harbor  wall 
and  inner  longitudinal  wall  were  thus  left  exposed  to  tho  blow  of  the  mass  of  water 
which  is  thrown  across  the  work  (see  fig.  7).  As  long  as  the  decking  remains  intact 
the  overturning  effect  of  a  mass  of  water  rushing  across  tho  work  or  striking  the 
toi>  obliquely  is  inconsiderable;  but  when  the  harbor  and  middle  walls  are  exposed 
to  normal  impact,  the  overturning  effect  must  be  immensely  increased.  Ana  this 
result  is  due  not  only  to  the  fact  that  additional  points  of  attack  are  afTorded  to  the 
waves,  but  -also  and  especially  to  the  fact  that  the  blow  inflicted  against  these  inner 
walls  is  much  more  severe  than  that  against  the  lake  wall. 

This  was  exemplified  in  the  storm  ot  April,  1893,  when  the  lake  wall  of  the  outer 
arm,  although  almost  unsupported,  escaped  with  but  little  damage,  while  the  harbor 
and  interior  longitudinal  walls  (1,500  feet  in  length)  were  demolished.  And  again, 
daring  lite  work  of  repairs  conducted  last  fall,  tho  lake  and  harbor  walls  along  cribs 
Kos.  60,  61,  and  62  haa  been  carried  np  4  or  5  courses  above  water,  when  a  storm 
occurred  (September  30)  in  which  the  entire  harbor  wall — 200  feet  in  length — was 
carried  away,  while  the  seas  passed  over  the  lake  wall,  just  opposite,  without  injur- 
ing it. 

This  deduction  is  also  confirmed  by  the  striking  results  obtained  with  the  dyna- 
mometers on  the  breakwater  last  winter.  In  tho  storm  of  February  12,  1894,  the 
dynamometers  were  on  top  of  Crib  No.  68  (a  crib  with  superstructure),  one  on  tho 
harbor  side  and  tho  other  with  its  disc  flush  with  the  lake  face.  They  were,  tliere- 
fore,  abont  6^  feet  above  water.  'J  be  pressure  registered  by  the  first  was  more  than 
1,430  pounds  per  square  foot  (how  much  greater  the  i)reBsure  actually  was  it  is 
impossible  to  say ;  1,430  pounds  was  all  the  instrument  could  record),  and  by  the 
second  less  than  2U0  pounds.  'J'ho  wind  was  from  the  northeast,  velocity  about  36 
miles.  In  the  storms  of  April  8-9, 1894,  and  May  18, 1894,  both  dynamometers  were  on 
top  of  Crib  No.  70  (a  crib  without  superstructure),  abont  2^  feet  above  water,  there- 
fore. In  the  first  the  dynamometer  on  the  harbor  side  read  3,460  pounds  per  square- 
foot  (all  it  could  read)  and  the  other  read  less  than  300  pounds;  wind  northeast  to 
southeast,  velocity  about  39  miles.  In  the  second  storm  the  dynamometers  read 
respectively  1,970  and  316  pounds;  wind  north  to  northeast,  velocity  about  40 
miles. 

The  dift'erence  in  the  character  and  intensity  of  the  blow  inflicted  against  the  inner 
and  outer  walls  appears  from  the  direction  and  velocity  of  the  striking  mass. 
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The  foUowJne  ikstcb  {ig.  6)  tak«a  tioxa  VernoD'Harcoun'K  Harbors  and  Docks, 
Bad  ropreaentiBS  the  action  uf  the  waves  %.%  Aldemey,  »1m  T»pres«itta,  tboagh  in  ok 
auggcn^tod  maiuier,  the  aetioa  af  the  wavEs  at  UUwank«e: 


nB.a.-WirFei<ti:fl(lBgA.MenKTBn»kwaU!r.    1  Ftwb  Venn*  Hu 
Tho  follvwing  (Bg.  7}  is  a  more  exact  represantkUoli : 


.BrtoniiBilUaeltO"]; 


Fu>.  T.-TTaro  striklUK  Unvaukee  Breikk  water. 

If  ao,  it  is  at  oaee  apparent  that  the  inner  Trails,  vhen  exposed,  ore  struck  nor- 
mally by  9.  rapidly  moving  nmsa  of  water,  while  tho  outer  wall,  if  struck  at  nil,  is 
■tmck  an  npirard  gtanciugblow. 

The  eonclntioD  can  not  be  escaped  thatthecxpoenreof  the  inner  walls  wills  greatly 
to  the  force  actisg  to  evertnru  tlie  crib. 

JnttHtilg  tliid  dittrthif  Joit  •/  lAs  force*  acting  t*  BPeriam  Ihe  orii. — Tecbnically  the 
■nrterann  at  the  time  Cribs  47,  48,  and  66  (tigs.  3, 4,  and  5)  wereovertamwt  wos  not 
«n  "cprigbt  wall"  but  a  "moonrt  with  finperstmcturo  ("however,  on  aouoiint  of  the 
depth  at  which  tbexe  cribs  irore  fonnded  and  of  the  comparativel.v  small  size  of  the 
sbnt  waves,  it  is  xirob&blc  that  the  sbalring  atone  Babatracturehadlittleurno  effect 
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on  the  force  of  the  wave,  and  that  the  circamstanceB  were  snch  as  would  obtain  were 
the  cribs  founded  on  the  bottom  of  the  lake.  This  probably  is  not  true  of  the  pres- 
ent section  of  the  outer  arm  (fig.  5),  for  the  bank  of  stone  piled  against  the  outer 
face  and  rising  to  within  12  feet  of  the  water  surface  may  act  to  trip  the  wave  and 
to  cause  it  to  strike  a  severer  blow.  As  Vernon-Harcourt  says :  '*  A  shelving  rubble 
base  (as  in  the  mixed  system)  tends  to  break  the  wave  as  it  approaches  the  super- 
structure, which,  when  situated  in  a  certain  depth  of  water,  is  liable  to  receive  the 
more  concentrated  shock  of  the  breaking  wave.'' 

It  was  Mr.  Scott  Russell's  opinion  that  **  the  reflection  [of  a  roller  by  an  upright  wall] 
really  converts  the  whole  effect  of  the  roller  on  itself  into  a  simple  pressure  of  water 
When  such  a  wave  is  reflected  on  a  perpendicular  wall,  it  merely  produces  a  hydro- 
static pressure  eq  ual  to  that  due  to  a  little  more  than  double  its  own  height.  A  roller 
20  feet  in  height  would  produce  a  pressure  of  about  1  ton  per  foot  and  would  be 
reflected  by  a  wall  of  moderate  dimensions.''  This,  however,  is  not  the  present  view. 
Mr.  Thomas  Stevenson  says : 

**  The  principle  aaserted  in  favor  of  the  vertical  wall  is  that  oceanic  waves  in  deep 
water  are  purely  oscillatory  and  exert  no  impact  against  vertical  barriers,  which 
therefore  have  only  to  encounter  the  hydrostatic  pressure  due  to  the  height  of  the 
reflected  billows,  which  are  reflected  without  breaking.  But  we  have  very  good 
reason  for  believing  that  any  form  of  barrier,  in  whatever  depth  of  water  it  may 
be  placed,  must  occasionally  he  subject  to  heavy  impact." 

And  Mr.  Vernon-Harcourt  says : 

''It  can  not  be  admitted  that  waves  coming  against  an  upright  wall  are  merely 
oscillatory  waves  and  inflict  no  blow  upon  the  structure. '' 

Probably  the  forces  acting  are,  first,  the  hydrostatic  pressure  due  to  the  mere 
excess  of  head  against  the  sea  face  of  the  work,  and,  second,  the  pressure  exerted 
against  the  upper  part  of  the  face  of  the  work  by  the  breaking  or  partially  broken 
wave.  In  the  case  of  the  Milwaukee  breakwater  observation  snows  that  sometimes 
into  the  hollow  caused  by  a  falling  wave  the  succeeding  wave  rushes  with  great 
velocity,  striking  a  sudden  blow  or  slap,  from  about  the  level  of  the  trough  ot  the 
waves  to  the  top  of  the  superstructure,  with  the  result  that  a  mass  of  water  is  thrown 
straight  up  into  the  air  and  falls  or  is  blown  by  the  wind  across  the  work,  chiefly  a 
spray;  while  at  other  times  this  hollow  is  quickly  filled  just  before  the  blow  is  deliv- 
ered, with  the  result  that  the  wave  is  deflected  upward  and  falls  in  a  mass  obliquely 
on  the  decking  (fig.  7).  How  the  pressures  acting  against  the  upper  part  of  the  face 
of  the  work  in  these  two  cases  compare  with  each  other^  or  with  the  mere  hydro- 
static pressure  due  to  the  excess  of  head  on  the  lake  siae,  it  is  impossible  to  say. 
The  dynamometer  observations,  however,  enable  us  to  set  approximate  values.  It  is 
not  pretended  that  the  overturning  impulses  exerted  at  differeut  parts  of  the  work 
are  proportional  to  the  dynamometer  indications.  The  dynamometers  are  rated  by 
dead  weights,  and  Stevenson  held  that  a  wave  acting  against  the  instrument  and 
registering,  say  1,000  x)ounds  per  square  foot,  was  in  every  way  represented  by  a  dead 
weight  or  pressure  of  1,000  pounds  per  square  foot.  Hageu,  on  the  contrary,  was  of 
the  opinion  that  a  breaking  wave  struck  a  blow  like  a  solid  body,  and,  furthermore, 
that  the  inertia  of  the  moving  parts  of  the  dynamometer  might  carry  the  plate 
beyond  the  proper  point.  Granting,  however,  that  the  true  law  of  intensity  and 
distribution  of  forces  is  unknown,  it  is  thought  that  by  means  of  the  dynamometer 
observations  an  idea  suflicieutly  near  the  truth  can  be  obtained  to  enable  the  stability 
of  cribs  oi  various  forms  and  dimensions  to  be  tested. 

Now,  the  greatest  pressure  which  bus  been  recorded  as  acting  against  the  lake  face 
is  450  pounds  per  square  foot  (about  1  foot  above  normal  water  surface,  storm  of 
April  19,  1893).  In  the  storms  of  last  winter  the  greatest  i>i*essure  on  the  lake  face 
was  316  pounds.  The  maximum  height  of  wave  being  about  13  **  feet,  let  us  assume 
that  the  pressnredne  to  the  breaking  wave — 540  pounds  per  stjuare  foot— -is  distributed 
over  the  face  of  the  work  irom  6^  feet  below  normal  water  surface  to  the  top  of  the 
superstructure,  6^  feet  above  water  surface.  The  ordinates  of  the  line  d  e,  fig.  8,  rep- 
resent this  pressure.  (As  a  matter  of  fact  the  pressure  due  to  the  breaking  wave  is 
probably  greatest  at  or  just  above  water  surface,  and  diminishes  rapidly  above  and 
below.)  The  excess  of  head  against  the  lake  face  causes  a  pressure  which  is  repre- 
sented by  the  broken  line  ab  c.  The  total  pressure  exerted  by  the  wave  is  then  rep- 
resented by  the  ordinates  of  the  line  d  g  h  k  c^  obtained  by  combining  a  b  c  and  d  e, 
Thisline  should,  of  course,  be  a  curve,  say  like  the  dotted  liue;  but  the  resultant  of 
the  pressures  represented  by  d  g  h  k  c,  16,459  pounds,  acting  4.77  feet  below  water  sur- 
face, is  thought  to  be  a  fairly  accurate  estimate  of  the  force  acting  to  overturn  the 
crib.  Now  the  pressure  which  acting  4.77  feet  below  water  surface  will  just  overturn 
the  crib  is  21,790,  or  the  factor  of  safety  of  the  crib  agaiust  overturning  is  about  1.3. 
But  considering  the  decking  to  have  been  washed  away  and  the  inner  walls  to  be 

*Maj.  Davis  assumed  12  feet  as  the  maximum  wave  height  (Report  of  1891,  p. 
2557). 
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exposed,  and  allowing  a  pressure  of  1,200  pounds  per  square  foot  (a  low  estimate — see 
dynamometer  observations  above)  to  act  against  6^  feet  in  height  of  harbor  wall  and 
3|  feet  of  middle  wall,  the  total  pressure  acting  becomes  28,159  pounds,  with  its  i^oint 
of  application  1.21  feet  below  water  surface/while  the  pressure  which  acting  at  this 
point  will  just  overturn  the  crib  is  17,662  pounds,  or  the  overthrow  of  the  crib  is 
inevitable,  unless  the  inner  walls  are  beaten  doxcn.  In  the  storm  of  April,  1893,  then, 
in  which  besides  2  cribs  being  overturned,  1,500  linear  feot  of  superstructure,  especially 
inner  walls,  were  demolished,  it  was  probably  only  the  destruction  of  these  inner 
walls  of  the  superstructure  that  prevented  other  cribs  from  being  overturned.  It  U 
( urious  to  note  that  the  est'matcd  pressure  acting  against  the  inner  rvalls  alone  is  84 
per  cent  of  that  required  to  overturn  the  crib ;  in  other'words,  if  the  estimated  pres- 
sure per  square  foot  (1,200  pounds)  or  the  estimated  area  over  which  it  acts  has 
been  taken  too  small,  the  overthrow  of  the  crib  can  be  explained  by  the  pressure 
against  the  inner  walls  alone*  It  must  be  said  that  there  is  some  doubt  whether  the 
wave  acts  against  the  inner  and  outer  walls  simultaneously. 
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Applying  figures  to  the  case  of  the  crib  without  superstructure  (fig.  4)  we  have 
14,027  ponnds  as  the  pressure  acting  against  one  linear  foot  of  the  outer  face,  the 
point  of  application  being  6.52  feet  below  water  surface.  The  pressure  which  acting 
at  this  poin  t  will  overturn  the  crib  is  20,903  pounds.  But  considering  the  inner  walls 
to  be  exposed  and  a  pressure  of  1,600  ponnds  per  square  foot  (a  very  low  estimate, 
considering  that  the  dynamometer  had  registered  more  than  3,000  pounds)  to  act 
against  5*  feet  in  height  of  harbor  wall  and  2^  feet  in  height  of  middle  wall,  the  total 
pressure  becomes  26,027  pounds,  with  its  point  of  application  3.32  feet  below  water. 
The  pressure  which  acting  at  this])oint  will  just  overturn  the  crib  is  16,893  pounds. 
The  pressare  acting  against  the  inner  walls  alone  is  here  87  per  cent  of  the  pressure 
r^^jnired  to  overturn  the  crib. 

It  appears  therefote  fnmi  these  figures  that  both  in  the  case  of  the  crib  with  super- 
structure and  of  the  crib  without  superstructure,  the  crib  will  be  overthrown  if  the 
inner  walls  are  exposed;  while  if  the  decking  remains  intact  the  maximum  safe 
pressure  which  the  high  crib  will  support  without  overturning  exceeds  the  probable 
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The  pressure  against  harbor  wall  is  taken  to  act  to  the  depth  of  2|  feet  below 
water  sarface. 
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iictual  pressure  l>y  about  30  per  cent,  the  excess  in  the  case  of  the  low  crib  being' 
about  «50  per  cent.  Moreover  when  the  inner  walls  are  exposed,  the  pressnre  acting 
aj^ainst  these  walls  alone  is  probably  safficient  to  overturn  either  the  high  or  the  low 
crib. 

Probable  sfability  of  present  reenforced  section, — Tliese  conclnsions  Jo  not,  however, 
apply  to  the  present  reenforced  section  of  the  outer  arm  (iig.  5).  It  is  plain  that  the 
factor  of  safety  of  t  e  cribs  has  been  greatly  increased  over  1.3  by  the  stone  piled 
up  fl^xainst  both  lake  and  harbor  faces.  And  the  fact  thatthe  6  by  8  inch  decking  with 
which  tbe  outer  arm  wiis  covered  last  fall  has  already  passed  throujj^h  three  severe 
storms  without  the  slightest  injury  is  sufficient  proof  that  it  is  now  strong  enough. 
It  is  probable,  tbervtore,  that  no'more  of  the  cribs  of  the  outer  arm  will  be  over- 
thrown. 

Stability  of  crib  SO  feet  wide, — This  reenforced  section  is,  however,  not  well  suited 
lor  continuing  the  work,  and  in  the  greater  deptli  of  \vater  iu  which  the  remainder 
of  the  breakwater  is  to  be  built  tlio  strength  represented  by  the  old  section  plus 
the  reenforoement  can  bo  secured  at  less  cost. 

Tbe  figures  above  used  mi.<;ht  be  applied  in  succession  to  cribs  26,  28,  and  30  feet 
wide  until  one  wns  found  of  tbe  desired  stability.  It  suffices  perhaps  to  apply  them 
at  once  to  the  SO-foot  crib. 

Fig,  9  shows  the  section  that  could  be  used  in  35  feet  of  water. 


Steeper  slopes  for  the  stone  substructure  are  admissible  than  in  the  case  of  the 
24-ibot  crib  founded  20  feet  below  water,  since  the  foundation  does  not  rise  to  the 
limit  of  wave  disturbance.* 

As  before,  the  total  pressure  acting  against  the  lake  face  is  16,459  pounds,  with  its 
point  of  application  4.77  feet  below  water.  Tbe  pressure  which  acting  at  this  point 
will  just  overturn  the  crib  is  33,075  pounds,  or  the  factor  of  safety  of  the  crib  is 
more  than  2.0.  But  eveu  the  30-foot  crib  is  not  safe  if  the  inner  walls  are  exposed, 
for  the  estiuiatcd  pressure  acting  is  28,159  pounds,  while  the  pressure  which  acting 
at  the  same  X)oint  (viz,  1.21  feet  below  water)  will  just  overturn  the  crib  is  27,159 
pounds. 

The  30-foot  crib  without  superstructure  would  be  safe  in  any  case. 

Cost  ofprofmsed  section  compared  witJi  present  reenforced  section, — It  was  statetl  above 
that  strength  equal  to  that  of  the  present  section  could  be  obtained  at  less  cost. 
The  cost  of  the  present  section  is  as  follows : 

Superstructure  per  linear  foot  (actual  cost  last  year) $26. 51 

Crib  (actual) 61.25 

Stone  substructure  and  rcen forcement  (estimated) 68. 39 

Total 156.15 

The  estimated  cost  of  the  proposed  section,  considering  all  the  timber  to  be  pine, 
is  as  follows: 

•The  ''limit  of  wave  disturbance"  for  half- ton  stones,  if  one  winter's  experience 
is  sufficient  test,  is  here  about  13  feet  below  water  surface.  For  stoues  of  the  size 
ordinarily  used  for  the  substructure,  weighing,  say  250  pounds,  it  is  more  thaii  20 
feet  below  water  surface.  At  23  feet  below,  stones  of  this  size  could  probably  be 
used  with  perfect  safety. 
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Siii»enrtractaro  (5  conrswe) $33.14 

Crib  c24i  courses) 86.77 

Stone  foundatiofi 38. 01 

Totol 157.93 

But  hemlock  baa  been  nsed  with  perfect  saccese  below  vater  at  Chioago  and  else- 
where;  and  the  saving  effected  by  usin^  it  in  eighteen  intermediate  courses  of  the 
proposed  crib  (the  ties,  however,  to  be  of  pine)  would  amount  to  at  least  $5  per  linear 
foot,  or  the  estimated  cost  of  the  proposed  section,  using  hemlock  as  described,  would 
be  $152.92. 

An  application  of  Maj.  M.  B.  Adams^  formula  for  determining  the  most  economical 
height  of  stone  foundation  (Report  of  1893,  p.  3202 ;  also  1887,  p.  2407)  indicates  that 
witn  the  prices  obtaining  here  the  stone  foundation  in  35  feet  of  water  ought  not  to 
rise  more  than  7  feet  above  the  bottom ;  or  that  the  crib,  including  superstructure^ 
ought  to  be  35^  feet  high.  The  decrease  in  the  cost  would  result  from  thus  reducing 
the  height  of  foundation  12  feet  to  7  feet,  and  increasing  the  crib  from  29^  to  35^ 
courses  high,  would  t)e  vety  little,  while  the  loss  of  stability  in  the  crib  would  be 
considerable,  for  the  factor  of  safety  would  be  reduced  from  2.0  to  1.5. 

It  would  seem  that  the  crib  30  feet  wide  and  about  29.5  feet  high  (that  is  founded 
about  23  feet  below  water  surface)  is  the  most  suitable. 

But  as  between  this  section,  costing  $152  per  foot,  and  the  Point  Judith  section, 
costing  at  this  place  $178  per  foot,  the  choice  is  not  so  easily  made.  The  difference, 
$26  per  foot,  would  probably  pay  for  rebuilding  the  timber  superstructure  once,  or 
would  insure  the  work  for  from  twenty-four  to  twenty-six  years.  It  would  also  go  a 
Jong  way  tow.ird  constructing  a  permanent  superstructure  on  the  crib  substructure. 
Indeed,  the  permanent  superstructure  could  probably  be  constructed  at  once  with  $26 
plus  the  cost  of  a  timber  superstructure.  The  cost  of  maintaining  the  rubble  mouxid 
18  something  that  can  not  be  calculated  in  advance. 
Very  respectfully,  your  obedient  servant, 

C.  H.   McKlNSTRY, 

First  Lieut,  of  Engineers, 
"Uai.  James  F.  Gregort, 

Corps  of  Engineers. 


COMMERCIAL  STATISTICS  FOR  THE  CALENDAR  YEAR  EXDIKG  DECEMBER  31,   1983. 

Name  of  harbor.  Harbor  of  Refuge,  Milwaukee  Bay,  Wisconsin ;  collection  district, 
Milwaukee,  Wis.;  amount  of  revenue  collected  at  nearest  port  of  entry,  $475,749.67. 


IMPROVEMENT  OF  MILWAUKEE  HARBOR,  WISCONSIN. 

• 

Object. — To  secure  a  navigable  channel  from  Lake  Michigan  into  the 
Milwaukee  River,  which  is  the  interior  harbor  of  Milwaukee. 

Project. — The  original  project  adopted  in  1852  provided  for  the  forma- 
tion of  a  channel  200  feet  wide  and  12  feet  deep  by  dredging  across  the 
point  which  overlap[)ed  the  mouth  of  the  Milwaukee  River,  at  the  dis-. 
tance  of  3,000  feet  to  the  northward  of  its  original  outlet,  and  by  the 
construction  of  parallel  piers  of  crib  work  each  1,120  feet  in  length,  for 
the  protection  of  the  sides  of  the  channel  thus  formed.  In  lcS68,  an 
extension  of  the  piers  became  necessary  for  the  requirements  of  com- 
merce, and  under  a  continuation  of  the  original  project  both  the  north 
and  soutli  piers  were  extended  GOO  feet  into  the  lake  to  18  feet  depth  of 
water. 

Present  tcarlcs. — The  entire  length  of  the  channel  between  the  x>iers 
is  1,740  feet;  its  width  at  the  outer  end  has  been  increased  through  the 
otttward  settling  of  cribs  to  284  feet. 

The  width  of  each  of  the  1,120- foot  sections  of  piers  first  built  is  20 
fecft.   The  pier  extensions  of  600  feet  in  length  are  26  feet  wide,  except- 
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ing  the  pier  heads,  which  are  each  30  feet  wide  and  50  feet  long,  pro- 
tected by  a  bulkhead  of  piles  and  oak  timbers. 

The  superstructure  of  the  inner  section  of  the  north  pier  for  1,052.6 
feet  of  its  length  by  20  feet  in  width  is  of  quarry-faced  dry  stone 
masonry,  the  side  walls  being  4  feet  thick.  Between  these  walls  for  a 
length  of  663  feet  the  filling  is  of  stone,  packed  with  gravel  and  covered 
with  large  paving  stones  of  9  inches  in  thickness.  The  filling  between 
walls  for  the  remaining  380.6  feet  is  of  packed  stone,  with  a  top  layer 
of  concrete  pavement  of  9  inches  in  thickness.  Piles  for  the  protection 
of  the  piers  have  been  driven  along  the  channel  faces.  The  superstruc- 
ture over  the  pier  extensions  of  the  600  feet  was  built  in  1871  and  1872. 
In  1887  the  superstructure  of  the  600-foot  extension  of  the  north  pier 
was  cut  down  and  rebuilt.  In  1889  the  superstructure  of  400  feet  of 
the  outer  section  of  the  south  pier  was  cut  down  and  rebuilt.  In  18  i3 
2(J0  linear  feet  of  the  superstructure  of  the  outer  portion  of  the  south 
pier — width,  26  feet — were  out  down  and  rebuilt;  repairs  were  made  to 
150  feet  of  superstructure  at  the  west  end  of  the  north  pier  and  to  100 
feet  at  the  west  end  of  the  south  pier;  and  the  pile  protection  (1,053 
linear  feet)  of  the  stone  superstructure  was  renewed. 

Depth  of  tcater. — A  plat  of  soundings  taken  on  March  16, 1894,  shows 
thfit  between  the  piers  there  is  a  channel  100  feet  wide  and  slightly 
more  than  16  feet  deep. 

(yperationa  during  th^  fiscal  year. — None. 

RemarJcs  and  recommendations. — In  the  report  of  June  30, 1889,  the 
needs  of  this  harbor  were  stated  in  detail.  The  deterioration  of  the 
piers  from  wear  and  climate  has  been  steadily  progressing  since  that 
time.  In  1^879  it  was  estimated  that  an  average  yearly  expenditure  of 
$10,000  would  be  required  for  the  maintenance  of  this  harbor.  Since 
that  time  the  average  yearly  expenditure  has  been  but  $4,218.30,  or  a 
total  of  the  sums  appropriated  in  thirteen  years  of  $54,837.91. 

The  superstructure  of  the  south  pier  for  a  length  of  1,000  feet  is  in  a 
very  dilapidated  condition,  and  should  be  renewed  as  soon  as  practi- 
cable. An  estimate  of  the  cost  of  doing  this  work,  which  is  20  feet 
wide,  is  $11  per  running  foot,  or  $11,000  for  cutting  down  and  rebuild- 
ing this  section  of  the  pier.  The  channel  is  maintained  with  less  dredg- 
ing than  is  done  at  many  harbors  on  Lake  Michigan,  but  in  order  to  pro- 
vide a  sufficient  depth  for  many  deep-draft  vessels  which  enter  this 
harbor,  or  a  full  depth  of  19  feet,  it  will  be  necessary  to  excavate  about 
40,000  cubic  yards  of  material.  For  repairs  of  piers  and  dredging  an 
appropriation  of  $20,000  is  recommended. 

APPROPRIATIONS. 

Expended  on  former  mouth  of  Milwaukee  liiver. 
Act  of— 

July  4,  1836 $400.00 

March.'?,  1813 30,000.00 

JuueU,  1844 20,000.00 

Straight  cut. 

Act  of— 

AujruRtaO,  1852 $15,000.00 

March  .%  1853 163.94 

June  23,  1866 48,283.51 

April  10,  1869  (allotted) 35,640.00 

July  11, 1870 40,000.00 

March  3,  1871 38,000.00 

March  3,  1873 10,000.00 

June  23,  1874 10,000.00 
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Act  of— 

Marcli3, 1875 $25,000.00 

August  14, 1876 26,000.00 

June  18, 1878 15,000.00 

March  3, 1879 7,500.00 

JuueU,  1880 10,000.00 

March  3, 1881 8,000.00 

August  2,  1882 10,000  00 

August  5,  1886  (from  appropriation  for  harbor  of  refuge) 4, 737. 91 

August  11, 1888 10,000.00 

March  17,  1890  (special  act) 6,100.00 

September  19,  1890 6,000.00 

July  13,  1892 14,000.00 

Total  expemleil  at  old  river  mouth  and  straight  cut 389, 825. 36 

Expended  at  former  mouth  of  Milwaukee  River 50, 400. 00 

Total  expended  at  straij^ht  cut  (present  harbor) 339, 425. 36 

Money  statement 

July  1,  1893,  balance  unexpended $7,529.27 

Jane  30,  1894,  amount  expended  during  fiscal  year 6, 870. 55 

July  1, 1894,  balance  unexpended 658. 72 

{Amount  (estimated)  requirecl  for  completion  of  existing  project 20, 000. 00 

Amount  that  can  be  profitably  expended  in  fiscalyear  ending  June  30,1896  20, 000. 00 
Submitted  in  compliance  with  requirements  of  Becti(mB  2  of  river  and 
harbor  acts  of  1866  and  1867  and  of  sundry  civil  act  of  March  3, 1893. 


COMMERCIAL  STATISTICS   FOR  THK    CALENDAR    YEAR  ENDING  DECEMBER  31,  1893. 

Name  of  harbor,  Milwaukee,  Wis. ;  collection  district,  Milwaukee,  Wis. ;  amount 
of  revenue  collected  during  the  year,  $475,749.67. 

Arrivals  and  departures  of  vessels. 


Description. 

Arrivals. 

Departures. 

Number. 

Tonnage. 

Number. 

Tonnage. 

Bteam 

3,696 
1,411 

• 

3,  283,  561 
280.  310 

3,765 
1,453 

3, 310, 767 

Sail 

265,644 

Total 

5,107 

3,  563, 871 

5.218 

3, 578, 411 

The  followinnf  receipts  and  shipments  are  taken  from  the  annual  report  of  the  sec- 
retary of  the  (/hamber  of  Commerce,  and  are  the  receipts  and  shipments  by  all  means 
of  transportation: 

Receipts  and  shipments. 


Articles. 


RBCBOM'S . 

Barrel  aUK'k 

Beaiu 

Brick 

Butter 

<^i*ment  

Cljpeae 

Cnal 

Cranberries  

ggRS 

rUxaeed 

Flour 


Quantity. 


Tons. 

13,185 

187 

1,  516 

1,799 

59,621 

4.826 

1,  249,  732 

110 

2,503 

13,839 

201.  305 

Articles. 


EECEiPTs— continued. 
Grain : 

Wheat  

Corn 

Oats 

Barley 

Rye 

Hay 

Uides 

HopH 

Iron  ore 

Iron,  pig 


Quantity. 


Tons. 

384,189 
40.767 

129,560 

282,000 
34,286 
14,  OU 
10,419 
1,399 
54,900 
22,466 
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ReccipiB  and  shipmente — Continaed. 


Articles. 


Quimlity. 


UKCRIPTS— ooDtmued 

IJv«atock: 

Hm^h 

Catrlo •..., 

Shoop 

Cnlven 

Limn 

Luiubcr 

Lath 

Malt 

Papt»r 

Vf4in 

Potatoe  I 

Posta 

Seeds   

Shingles 

Salt 

Stonft 

Woollen  ware 

Wood 

Wool 

Total 

SHIPMENTS. 

Itaitler 

Coal 

I 


Tont. 

43, 446 

20,34« 

2,173 

1,142 

20,524 

458. 004 

1.123 

19. 0.14 

26.100 

6.587 

10. 240 

7.554 

2,302 

3.105 

89.653 

61.543 

8.985 

6,377 

1,123 


3,  321. 971 


213 
532,993 


Articles. 


SHIPMENTS— continued. 


Cranbcrrie.*!. 
Flaxseed  ... 

Flonr 

Grain : 

Wheat  . 

Corn  ... 

Oats  .  - . . 

Barle  J . 

Rye 

Hides 

Iron,  pip-... 
Livestock: 

HojiH  ... 

Cattle  .. 

Sheep.. 

Calves   . 

Lamber 

Lath  

Malt  

Peas 

Potatoes  — 

Shingles 

Salt , 

Wool 


Total 


Quantity. 


Tant. 
1 
3,956 
329, 087 

104.  731 
12. 542 
1)1.021 

146, 138 

25,310 

674 

63,548 

4,935 

6,042 

899 

99 

70,128 

2.744 

57,158 

1,006 

1,803 

1,213 

8.050 

056 


1,406,080 


J  J  19. 

■  IMPROVEMEXT  OF  RACINE  HARBOR,  ^USCONSIN. 

Object. — To  setture  a  navigable  cliannel  from  Lake  Michigan  into  Root 
River,  at  the*  mouth  of  which  the  city  and  harbor  of  Racine  arc  situ- 
ated. 

Project. — The  orig^inal  project  for  the  improvement  of  this  harbor 
was  made  and  adopted  in  184l*-'4t3.  Its  intention  was  to  provide  and 
maintain  a  cliannel  12  feet  deep  by  dredfjing  between  protection  piers 
constructed  of  crib  work  placed  ])arallel  to  each  other  and  160  feet 
apart,  the  distance  from  ihe  shore  line  to  12  feet  of  water  in  Lake  Michi- 
gan bcinp:  abont  SiH)  feet. 

In  1800  the  project  was  moditied  with  a  view  of  providing  a  channel 
of  15  feet  ill  depth. 

Under  this  modification  the  north  pier  was  extended  630  feet  and  the 
south  pier  abont  500  feet.  A  further  modification  was  made  in  1889, 
which  ca.lled  for  an  extension  of  the  north  pier  300  feet  and  of  the  south 
pier  5(N)  feet,  and  an  increase  in  tlie  depth  of  water  in  the  channel  to 
10  feet,  at  which  time  the  north  pier  e.xteuded  380  feet  farther  into  the 
lake  than  tlie  south  ])ier. 

PrfHent  works. — The  north  pier  is  about  1,610  feet  long.  Its  western 
section  of  200  feet  in  length  is  12  feet  wide;  its  middle  section,  960 
feet,  in  length,  is  20  feet  wide;  300  linear  feet  of  its  outer  or  eastern 
section  is  30  feet  wide,  and  the  remainder  (150  linear  feet)  is  24  feet 
wide.  Tlic  south  ])ier  is  1 ,370  feet  long;  its  inner  or  western  section 
of  r^iO  feet  in  length  is  16  feet  wide,  and  its  outer  or  eastern  section  is 
840  feet  long  and  20  feet  wide.  The  north  or  weather  ])ier  now  extends 
230  feet  farther  into  the  lake  than  the  south  pier.  To  complete  the 
pier  e.^ctension  contemplated  by  the  modified  project  of  1889  there 
remain  to  be  constructed  150  feet  of  north  pier  and  200  feet  of  south 
pier. 
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Depth  of  tcater, — Tlie  natural  depth  of  water  on  the  bar  in  front  of 
the  mouth  of  the  river  before  artificial  improvement  was  made  was 
variable.  The  effeef  of  a  northeast  storm  would  be  to  deposit  sand  to 
such  an  extent  as  to  completely  obstruct  the  entrance  until  an  accumu- 
lated head  of  water  in  the  river  became  sui!icieut  to  remove  the  barrier, 
and  upon  a  change  of  wind  sometimes  a  narrow  chaunel  of  5  or  6  feet 
in  depth  would  be  scoured  out* 

The  work  done  under  the  project  previous  to  1860  provided  a  chan- 
nel of  from  0  to  10  feet  in  depth.  The  extension  of  the  piers,  with  the 
I)eriodical  dredging  which  has  been  done  since  1866,  has  generally 
maintained  a  channel  of  from  13  to  15  feet  in  depth,  but  the  mainte- 
nance of  a  15-foot  channel  is  dependent  upon  a  frequent  use  of  the 
dredge. 

A  plot  of  soundings  taken  in  April,  1804,  showed  a  narrow  channel 
13  feet  deep.  Eight  thousand  nine  hundred  and  sixty-four  cubic  yards 
of  material  were  dredged  in  May,  1894,  and  resulted  in  the  formation 
of  a  channel  60  feet  wide  and  14  J  feet  deep. 

Operations  during  the  fiscal  year. — Under  contract  dated  September 
20,  1892,  with  D.  A.  McLeod,  of  Manistee,  Mich.,  the  north  pier  was 
extended  150  feet  and  the  south  pier  100  feet,  and  the  old  outer  end  of 
the  north  pier  was  repcdred..  Also^  as  above  stated,  8,964  cubic  yards 
of  material  were  dredged  firom  the  chaiuiel  between  the  piers. 

The  north  pier  extension  consists  of  3  cribs,  each  50  feet  long  and 
24  feet  wide,  founded  on  riprap  and  on  piles.  The  piles  are  cut  off 
16J  feet  below  datum,  and  the  cribs  are  protected  on  both  sides  by  rip- 
rap carried  up  to  12  feet  below  datum.  Average  depth  of  water  about 
17  feet.  These  cribs  were  covered  with  superstructure  carried  up  to 
tLe  height  of  5  feet  above  datum.  Cost  of  extension  per  linear  foot, 
|88yB&.  .    \w 

The  south  pier  extension  consists  of  2  cribs,  each  50  feet  long  and  20^ 
feet  wide.  The  foundation  piles  are  cut  oft*  12^  feet  below  datum,  and 
the  cribs  are  protected  by  riprap  carried  up  on  the  channel  side  to  10^ 
feet  below  datum  and  on  the  lake  side  to  8  J  feet  below  datum.  Average 
depth  of  water  about  14  feet.  Cost  of  this  extension,  including  super- 
structure, per  linear  foot,  852.80. 

Eemarks  and  recommendatiorhs, — The  superstructure  of  the  western 
section  of  the  north  pier,  200  feet  in  length  by  12  feet  in  width,  and  635 
feet  of  its  middle  section  of  20  feet  in  width,  is  in  a  dilapidated  condi- 
tion, as  is  also  310  feet  in  length  of  the  superstructure  of  the  west  end 
of  the  south  pier.  Twenty-three  thousand  dollars,  it  is  estimated,  will 
be  required  for  this  work  of  reconstruction. 

South  of  the  axis  of  the  channel,  to  the  east  of  the  end  of  the  south 
pier  and  extending  lakewards  300  feet  beyond  the  end  of  the  north 
pier^  an  extensive  bar  has  formed  and  is  constantly  increasing  in  size. 
There  is  urgent  need,  therefore,  of  prolonging  the  piers,  at  least  to  the 
extent  contemplated  by  the  modified  project  of  1880.  These  extensions 
(north  pier  150  feet,  south  pier  200  feet)  are  estimated  to  cost  §30,000. 
To  dredge  the  channel  to  the  depth  contemplated  by  the  project  and  to 
remove  the  bar  between  the  pier  heads  will  require  the  removal  of 
about  15,000  cubic  yards  of  material  at  an  estimated  cost  of  $3,500. 
The  aggregate  amount  needed  for  this  work  at  this  harbor  is,  then, 
♦56^500. 

Besides  the  amount  (estimated)  required  for  completion  of  existing 
pre^eet— $30,500 — ^the  appropriation  of  an  additional  $17,000  for  repairs 
of  piers  and  maintenance  of  channel  is  recommended  for  the  fiscal  year 
oidng^  Jane  3a,  189^. 
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APPROPRIATIONS. 


Act  of— 

June  15, 1844 $12,500 

August  30, 1852 10,000 

June28,  1864 3,600 

JuDe23,  1866 •  23,910 

March  2,  1867 45,000 

April  10,  1869  (allotted)  ....  22,  275 

July  11,  1870 10,000 

March  3,  1871 10,000 

March  3,  1873 20,000 

June  23,  1874 10,000 

March  3,  1875 10,000 

August  14,  1876 8,000 


Act  of— 

June  18,  1878 $10,000 

March  3,  1879 6,000 

Juue  14,  1880 6,000 

March  3,  1881 6,000 

Augu8t2, 1882 7,000 

July  5,  1884 7,000 

Augusts,  1886 10,000 

August  11, 1888 •.-.  10,000 

September  19,  1890 17, 500 

July  13,  1892 25,060 

Total 289,785 


Money  statement. 

July  1,  1893,  balance  unexpended  $23,815.79 

Juno  30,  1894,  amount  expended  during  fiscal  year 23, 751. 34 


July  1,  1894,  balance  unexpended 


64.45 


{Amount  (estimated)  required  for  completion  of  existing  project 56, 500. 00 
Amount  that  can  be  profitably  expended  in  fiscal  year  ending  J  nue  30,1896    56, 500. 00 
Submitted  in  compliance  with  requirements  of  sections  2  of  river  and 
harbor  aci»  of  1866  and  1867  and  of  sundry  civil  act  of  March  3,  1893. 


COMMKKCIAL    STATISTICS    FOR    THE    CALENDAR  YEAR    ENDING    DECEMBER  31,  1893. 

[FurniHhcd  by  the  mayor  of  Racino,  Wia.] 

Name  of  harbor,  Racine,  Wis. ;  collection  district,  Milwaukee,  Wis. ;  nearest  port 
«f  entry,  Milwaukee,  Wis. 

Arr%val$  and  departures  of  vessels. 


Deacription. 


Steam 

Sail 

Total 


Arrivals. 

Departures. 

Number.     Tounage. 

Namber. 

Tonnage. 

599           618, 947 
327  i          51,414 

602 
327 

623,222 
63.517 

926  1        673,361 

1 

929 

676,739 

Principal  articles  of  export  and  import,. 
BY  ALL  WAYS  OF  TRANSPORTATION. 


Articlna. 


EXPORTS. 

Afiricultural  implemonta 

Apples 

BtIT 

Brick 

iMh 

Flour 

Lath 

Lcatlicr 

Lime  and  cement 

Lumber 

Mnlt 

Onts 

Oil 

Pork  and  beef 


Quantities. 


Tout. 

29.434 

11 

5,000 

21, 400 

26 

446 

688 

518 

2.018 

16,500 

74 

295 

1,535 

45 


Articles. 


EXPORTS — continued 

Poets,  fence 

Potatoes 

Provisiijns 

ShhIi,  doors,  and  blinds 

Shingles 

Stone  

Wagons  and  carriages 

Woo<l 

\V.)ol 

Shoes 

Total 

Total  approximate  value  . . . 


Quantities* 


Tans. 

909 

283 

290 

1,058 

201 

3.325 

7,898 

1.575 

04 

654 


»4,373 


•7.909,682 
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Principal  articles  of  export  and  import — Continued. 
Br  ALL  WAYS  OF  TRANSPORTATION-Continned. 


Articles. 


IMPORTS. 

Ainicultnral  implements 

Apples 

Bjirk,  tan 

Barlpy 

Beer 

Brick 

Butter 

Chairs 

Cheese 

Corn 

Iish 

Flour 

Fnmitnro 

Hides 

Hogs 

Iron  and  steel 

Lath 

Leather  

Lime  and  cement 

Lumber 

Marble 

Merchandise,  general 


Quantities. 


Torn. 

463 

225 

1,600 

2,084 

4,900 

646 

157 

165 

82 

706 

105 

138 

2,687 

506 

769 

500 

2,2106 

802 

240 

1,710 

81,000 

40 

894 


Articles. 


IMPORTS — continued. 


Oats 

Oil 

Poles,  telegraph . 

Posts,  fence 

Potatoes 

Provisions 

Rvo 

Salt 

Sheep 

Shingles 

Wheat 

Wood 

Wooden  ware... 

AVool 

Gamboge 

Print  imper 

Tobacco 

Sheepskins 


Total 


Quantities. 


Tons'. 

1.31S 

1.800 

20 

1,634 

255 

428 

864 

900 

27t 

504 

6,690 

43,802 

183 

77 

287 

294 

53 

155 


182, 475 


Total  approximate  value $5, 097, 997. 32 


J   J    20. 

IMPROVEMENT  OF  KENOSHA  HARBOR,  WISCONSIN. 

Object. — To  secure  a  navigable  channel  from  Lake  Michigan  into  the 
extensive  basin  at  the  mouth  of  Pike  Creek,  upon  which  the  city  aud 
harbor  of  Kenosha  are  situated.      • 

Project. — The  original  project  for  the  improvement  of  this  harbor, 
adopted  in  1852,  was  to  secure  a  channel  12  feet  deep  from  12  feet  of 
water  in  LakeMichigan  to  the  interior  basin  or  bayou  by  the  construc- 
tion of  piers  placed  parallel  to  each  other  and  150  feet  apart  and  by 
dredging  between  them.  In  1866  a  modification  of  the  original  project 
was  made  in  order  to  provide  a  navigable  channel  15  feet  in  depth. 

A  further  modification  or  extension  of  the  project  was  made  in  1889 
which  provided  for  the  extension  of  the  north  pier  300  feet  and  of  the 
south  pier  600  feet. 

Present  works. — The  north  pier  is  1, 700  feet  long.  Its  inner  or  western 
J^ection,  which  was  built  either  by  private  parties  or  the  city  of  Keno- 
sha, is  of  pile  work,  365  feet  in  length,  and  is  12  feet  wide.  The  adjoin- 
ing section  to  the  eastward,  built  under  the  original  project  of  1852,  is 
of  crib  work,  610  feet  long  and  1 8  feet  wide.  The  extension  of  this  pier 
Kinee  1866  is  725  feet  long,  250  feet  of  which  is  30  feet  wide.  The  south 
l>ier  is  1,000  feet  long  and  20  feet  wide,  commencing  at  the  shore  line 
and  extending  into  the  lake.  The  north  pier  extends  320  feet  farther 
into  the  lake  than  the  south  pier.  To  complete  the  pier  extension  con- 
templated by  the  modified  i)roject  of  1889  there  remain  to  be  constructed 
200  linear  feet  of  north  pier  and  400  linear  feet  of  south  pier. 

Depth  of  water. — The  natural  depth  of  water  at  the  mouth  of  Pike 
Creek  before  it  was  improved  changed  with  each  recurring  easterly 
storm ;  not  more  than  2  or  3  feet  could  be  depended  upon  at  the  entrance. 
The  work  first  done  under  the  project  furnished  a  channel  of  from  9  to 
10  feet  in  depth  between  the  piers. 

BNG  94 132 


2098      REPORT  OF  THE   CHIEF   OF  ENGINEERS,  XT.  S.  AR3tfY. 

The  extensions  of  the  piers  since  1866,  together  with  periodical  dredg- 
ing, have  generally  provided  a  channel  abont  12  feet  in  depth,  but  in 
order  to  maintain  a  greater  depth  of  water  frequent  dredging  has  been 
necessary. 

A  plat  of  soundings  taken  April  10, 1893,  showed  that  a  bank  had 
re-formed  at  the  extremities  of  the  piers,  and  also  alongside  the  mid- 
section of  the  south  pier,  which  by  estimate  would  require  the  removal 
of  5,000  cubic  yards  of  material.  An  agreement  was  made  with  Mr.  S. 
O.  Dixon  to  remove  these  obstructions  at  the  rate  of  25  cents  per  cubic 
yard.  Under  this  agreement  5,048  cubic  yards  were  removed,  and 
resulted  in  axshanuel  of  navigable  width  1-4  feet  deep.  This  work  was 
finished  July  13, 1893. 

A  plat  of  soundings  taken  in  April,  1894,  shows  pronounced  shoal- 
ing, especially  between  the  pier  beads.  Thirteen  feet  is  all  that  the 
channel  now  carries.  The  13-foot  contour,  starting  from  the  end  of  the 
south  pier,  approaches  within  90  feet  of  the  north  pier,  and  runs  out 
irregularly  in  prolongation  of  the  south  pier  to  the  distance  of  about 
600  feet.  Under  such  circumstances,  it  is  only  by  a  constant  use  of 
the  dredge  that  a  channel  more  than  12^  feet  deep  can  be  maintained. 
The  neeA  of  extending  the  piers  is  obvious. 

Operations  during  the  fiscal  year. — As  above  stated,  the  remainder  of 
the  dredging  to  be  done  under  agreement  entered  into  with  S.  O.  Dixon 
on  June  1,  1893,  was  finished  July  13,  1893,  the  quantity  of  material 
dredged  in  July,  1893,  being  2,354  cubic  yards. 

Under  contract  dated  September  21,  1892,  with  Knapp  &  GUlen,  of 
Racine,  Wis.,  the  north  pier  was  extended  100  feet  and  the  south  pier 
50  feet.  The  north  pier  extension  consists  of  2  cribs,  each  50  feet  long 
by  24  feet  wide,  founded  on  riprap  and  on  piles.  These  piles  are  cut 
off  16i  feet  below  datum,  and  the  cribs  are  protected  by  riprap  carried 
up  to  12  feet  below  datum.  Averse  depth  of  water  about  17  feet. 
Cost  per  linear  foot  of  this  extension,  including  superstructure  carried 
up  to  5  feet  above  datum,  $94.78. 

The  south-pier  extension  consists  of  one  crib  50  feet  long  by  20  feet 
wide;  the  foundation  piles  are  cut  ofi'  12 j  feet  below  datum,  and  the 
ripraj)  protection  is  carried  up  on  the  channel  side  to  lOJ  feet  below 
datum,  and  on  the  lake  side  to  8^  feet.  Average  depth  of  water,  about 
13  feet.    Cost  per  linear  foot,  including  superstructure,  $65.64. 

Beniarks  and  recommendations, — South  of  the  prolongation  of  the  axis 
of  the  channel,  and  to  the  east  of  the  end  of  the  south  pier — that  is, 
under  the  lee  of  the  north  pier — an  extensive  bar  has  formed,  carrying 
less  than  12  feet  of  water.  Only  the  constant  use  of  the  dredge,  there- 
fore, can  keep  open  a  channel  12^  feet  deep,  and  the  need  of  extending 
the  piers,  especially  the  south  pier,  is  obvious.  To  prolong  the  piers 
to  the  lengths  contemplated  by  the  modified  project  of  1889,  $49,500  is 
estimated  to  be  necessary. 

The  superstructure  of  800  feet  of  that  portion  of  the  north  pier  which 
was  built  in  1874-'75  is  in  very  bad  condition  and  should  be  renewed. 
For  the  preservation  of  the  piers  and  for  deepnening  and  maintaining 
the  channel,  a  further  appropriation  of  $20,000  is  recommended  for  the 
fiscal  year  ending  June  30, 1896. 
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ArPROPRIATIONS. 


Act  of— 

March  15, 1844 $12,500.00 

March  3, 1845 15,000.00 

Angnst  13, 1852 10, 000. 00 

June23,1866 75,461.41 

April  10, 1869  (allotted) . .  5, 346. 00 

July  11, 1870 10,000.00 

MarchS,  1871 10,000.00 

June  10, 1872 10,000.00 

June23, 1874 10,000.00 

March  3, 1875 15,000.00 

August  14,1876 8,000.00 

June  18, 1878 8,000.00 


Act  of— 

March  3, 1879 $5,000.00 

Juno  14, 1880 5,000.00 

March  3, 1881 5,000.00 

August  2, 1882 6,000.00 

July  5, 1884 5,000.00 

August  5, 1886 5,000.00 

August  11,1888 7,500.00 

September  19, 1890 17, 500. 00 

July  13, 1892 15,000.00 

Total 260,307.41 


Money  statement, 

July  1,  1893,  balance  unexpended ^ $15,848.44 

June  30,"  1894,  amount  expended  during  fiscal  year 14, 814. 44 

July  1,  1894,  balance  unexpended 1, 034. 00 


( Amount  (estimated)  required  for  completion  of  ezistinf^  project 69, 5(X).  00 
Amount  that  can  be  profitably  expended  in  fiscal  year  ending  J  une30, 1896    69, 500.  (X) 
Submitted  in  compliance  with  requirements  of  sections  2  of  river  and 
harbor  acts  of  1866  and  1867  and  sundry  civil  act  of  March  3, 1893. 


COMMERCIAL  STATISTICS  FOR  THE  CALENDAR  YEAR  ENDING  DECEMBER  31,   1893. 

[FnmiHhed  by  Dr.  Wm.  Farr,  mayor  of  Eenoslia.] 

Name  of  harbor,  Kenosha,  Wis.    Collection  district,  Milwaukee,  Wis.    Nearest 
port  of  entry,  Milwaukee.    Nearest  light-house,  Kenosha,  Wis. 

Arrivals  and  departures  of  vessels. 


DeMriptioD. 

Arrivals. 

Departures. 

Number. 

Tonnage. 

Number. 

Tonnage. 

Bteam 

41 
145 

6,088 
14,500 

41 
150 

6,988 
15,320 

Totnl 

186 

21,488 

191 

22,308 

Principal  articles  of  export  and  import, 
BY  WAY  OF  THE  HARBOR  ONLY. 


Article.*!. 


Quantity. 


BXPOBT8. 

Herchnndiae,  general 

Sand 

Total 

Total  approximate  Talne 

IMPORTS. 

OmU  and  ooke 


Tons. 
1.000 
30.000 


31,000 


$50,000 


60 
14,300 
12,000 


Articles. 


IMPORTS— continued 

Fruit 

Lath 

Lumber 

Posts,  fence 

Potatoes 

Shingles 

Stone , 

Wood , 

Total 

Total  approximate  value 


Quantity. 


Ton$. 

25 

385 

12,840 

114 

120 

450 

1.750 

3,750 


45,794 


$750,000 
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J  J   21. 

IMPROVEMENT  OF  WAUKEGAN  HARBOR,  ILLINOIS. 

Object, — To  provide  a  shelter  for  the  protection  of  vessels  engaged 
in  the  commerce  of  the  city  of  Waukegan. 

Project — In  1852  an  appropriation  of  $16,000  was  made  for  the 
^'improvement  of  the  harbor  and  breakwater  at  Waukegan,  111."  The 
plan  adopted  was  a  breakwater  parallel  to  the  shore  in  20  feet  of  water. 
One  crib,  30  by  25  feet,  was  placed  in  position,  but  was  carried  away 
by  a  storm,  and  'the  work  ^tlien  abandoned.  In  1872  an  examination 
and  report  were  made,  as  called  for  by  the  river  and  harbor  act  of  that 
year.  This  plan  contemplated  a  breakwater  in  24  feet  of  water.  No 
action  was  taken  on  this  report. 

The  character  of  the  improvement  of  this  harbor  is  somewhat  dif- 
ferent from  that  of  other  points  on  the  Great  Lakes.  Most  of  the 
improvements  have  consisted  in  deepeniug  the  mouths  of  streams  empty- 
ing into  the  lake,  but  at  Waukegan  there  is  only  a  creek  emptying 
into  the  lake,  and  it  is  of  no  importance  for  harbor  purposes. 

The  present  i)roject  was  adopted  in  1880,  its  intention  being  to  con- 
struct a  basin  of  sufficient  capacity  to  meet  the  requirements  of  the 
local  trade  by  inclosing  a  i^ortion  of  Lake  Michigan  within  piers  con- 
structed of  pile  work,  and  an  entrance  channel  between  piers  from  a 
depth  of  12  feet  of  water  in  Lake  Michigan  to  the  basin;  the  channel 
and  basin  to  be  excavated  by  dredging  to  the  depth  of  12  feet. 

Prcaent  icorJcs. — The  length  of  the  north  pier  is  1,868  feet;  length  of 
the  south  pier  is  1,287  feet.  The  north  iiier,  which  incloses  the  basin, 
is  composed  of  five  sections,  the  first  of  which  runs  easterly  from  inside 
the  shore  line  as  it  existed  in  1879  for  a  distance  of  345  feet  into  the 
lake.  This  section  is  comx)osed  of  a  single  row  of  12  by  12  inch  squared 
pine  piles,  reenforced  at  the  angle  or  outer  end  for  a  length  of  80  feet 
with  oak  piles,  driven  at  a  distance  of  12  feet  from  the  front  row,  the 
interior  space  being  filled  with  stone  ballast. 

The  next  section,  of  pile  work  16  feet  wide,  runs  in  a  southerly  direc- 
tion for  a  distance  of  380.8  feet  to  the  channel  angle. 

The  next  section,  of  16  feet  in  width,  which  runs  in  a  southeasterly 
direction  for  a  distance  of  533.8  feet  from  the  channel  angle^  is  com- 
posed of  two  rows  of  closely  driven  white  oak  piles,  divided  into  sec- 
tions by  cross  rows  driven  at  distances  of  about  32  feet  apart,  double- 
sheeted  with  3-inch  plank,  and  filled  with  stone  ballast  to  a  height  of 
2  feet  above  datum. 

The  fourth  section,  of  16  feet  in  width  and  392  feet  in  length,  is  von- 
structed  in  the  same  manner  as  the  preceding  section. 

The  fifth  section,  constructed  in  1893,  is  216  feet  long  and  20}  feet 
wide,  and  is  similar  in  construction  to  the  third  and  fourth  sections. 
Like  the  fourth  section,  it  is  parallel  to  the  line  of  the  south  pier,  the 
distance  between  the  piers  being  236  feet. 

The  south  pier  is  built  ui>on  a  prolongation  of  the  line  of  the  south 
side  of  Madison  street,  in  thfi  city  of  Waukegan.  The  inshore  section 
of  this  pier,  140.3  feet,  is  composed  of  a  single  row  of  square  pine  piles 
of  dimensions  12  by  12  inches  by  18  feetj  with  the  exception  of  the 
outer  24  piles,  which  are  22  feet  in  length  and  12  inches  square. 

The  next  outer  section,  of  100  feet  in  length,  is  constructed  of  round 
white  oak  piles,  each  30  ieet  in  length,  on  alignment  at  distances  of  3 
feet  from  center  to  center,  and  sheeted  with  two  rows  of  planks  of 
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dinieusions  3  by  12  inches  by  22  feet,  drivea  close  and  breaking  joints, 
and  spiked  to  the  wales  which  inclose  and  secure  the  round  piles. 

The  next  section  to  the  eastward,  of  109  feet  in  length,  is  built  with 
round  white  oak  piles,  each  30  feet  long,  driven  at  distances  of  3  feet 
from  center  to  center  and  secured  with  binders.  On  the  south  side  of 
this  row  pine  piles  of  8  by  12  inches  by  26  feet  are  driven  in  close  con- 
tact and  bolted  to  the  binder  and  reenforced  with  a  pine  binder  of  3 
by  12  inches.  The  next  section  of  this  pier  is  877.6  feet  long,  andis  com- 
posed of  two  parallel  rows  of  white  oak  piles,  driven  in  close  contact,  at 
a  dist^ince  of  14  feet  from  center  to  center  of  rows,  and  is  divided  into 
sections  of  about  32  feet  each.  For  a  length  of  676  feet  of  this  section 
the  piles  are  31  feet  long,  and  for  the  remainder  32  feet  long.  The  rows 
of  piles  are  secured  and  bound  in  place  by  means  of  wales,  binders, 
screw  bolts,  and  tie  rods,  in  a  similar  manner  to  those  of  the  outer  sec- 
tion of  the  north  pier.  On  the  south  side  of  the  north  row  a  double 
sheeting  of  pine  plank,  3  by  12  inches  by  22  feet,  is  driven  and  spiked  to 
the  wales  in  a  similar  manner  to  the  second  section.  The  interior  of 
this  section  has  been  iilled  with  stone  ballast  to  a  height  of  2  feet 
above  datum,  but  in  some  places  this  ballast  has  settled  somewhat  below 
that  level. 

The  outer  section  of  this  pier  is  similar  in  construction  to  the  section 
last  described,  but  is  16J  feet  wide.  It  was  constructed  in  1893,  and  is 
160  feet  long. 

In  the  work  done  in  1893,  Wakefield  triple-lap  sheet  piling  of  3- inch 
planks  was  used. 

The  piers  are  protected  on  both  sides  by  riprap,  carried  up  on  the 
lake  sides  to  11  feet  and  on  the  channel  sides  to  9  feet  below  datum. 

Depth  of  tcatet\ — Before  work  was  commenced  upon  this  harbor  the 
distance  from  the  line  of  shore,  in  front  of  which  the  piers  have  been 
constructed  to  the  natural  depth  of  12  feet  of  water  in  Lake  Michigan, 
was  about  870  feet,  but  as  the  work  has  i)rogressed  an  extensive  accre- 
tion has  been  formed  to  the  northward  of  the  harbor.  The  shore  line 
now  intersects  the  north  pier  at  a  distance  of  700  feet  outside,  or  to  the 
eastward  of  the  line  of  shore  as  it  existed  in  1879,  and  the  contour  line  of 
12  feet  of  water  is  about  450  feet  outside  that  former  line  of  depth,  or 
more  than  1,300  feet  to  the  eastward  of  the  line  of  shore  of  1879. 

A  plat  of  soundings  taken  in  April,  1894,  shows  a  depth  of  10  feet 
in  the  inner  basin  and  between  the  piers,  a  decrease  of  half  a  foot  since 
last  year. 

Operations  during  the  fiscal  year. — Under  contract  dated  September 
21, 1892,  with  Knapp  &  Gillen,  of  Eacine,  Wis.,  the  north  pier  was 
extended  216  feet  and  the  south  pier  160  feet.  The  north  pier  exten- 
sion is  20 .J  feet  wide;  the  cross  rows  of  piles  are  24  feet  apart.  The 
average  depth  was  about  20  feet;  the  cost  per  linear  foot,  $69.20.  The 
south  pier  extension  is  16  J  feet  wide,  with  cross  rows  32  feet  apart.  Aver- 
age depth,  12 J  feet;  cost  per  linear  foot,  $39.53.  The  riprap  protection 
on  the  lake  sides  of  the  piers  is  carried  up  to  9  feet,  and  on  the  channel 
sides  to  11  feet  below  datum. 

Remarks  and  recommendations. — The  ouflook  for  a  large  increase  in 
the  commerce  and  manufactures  of  Waukegan  is  very  encouraging,  and 
in  consequence  the  value  of  real  estate  has  been  greatly  enhanced.  The 
fecilities  rendered  by  the  present  harbor  are  not  considered  by  the  cit- 
izens of  the  place  as  being  adequate  to  the  requirements  of  the  grow- 
ing demands,  and  the  extension  of  the  harbor  piers  to  the  16-foot 
contour  in  Lake  Michigan  has  been  strongly  urged  by  the  citizens  of 
Waukegan. 
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In  1889  the  amount  by  which  it  was  thought  necessary  to  extend 
each  pier  was  500  feet,  which  would  make  the  north  pier  1,760  feet  and 
the  south  pier  1,525  feet  long.  As  stated  above,  the  present  lengths 
are  1,868  and  1,287  feet,  respectively,  the  north  pier  terminating  in 
about  17  feet  of  water  and  the  south  pier  in  about  12.  The  south  pier 
lacks,  therefore,  238  feet  of  its  projected  length,  and  the  need  of  extend- 
ing it  by  this  amount  is  urgent,  since  in  prolongation  of  the  south  pier, 
and  under  the  lee  of  the  north  pier,  an  extensive  bar  is  forming  which 
threatens  to  extend  across  the  channel.  The  estimated  cost  of  the 
pier  extension  is  about  $24,000.  There  appears  to  be  immediate  need 
of  extending  the  north  pier. 

To  deepen  the  basin  to  12  feet,  and  to  provide  an  entrance  channel  90 
feet  wide  and  12  feet  deep,  the  projected  depth,  will  require  the  removal 
of  about  20,000  cubic  jards  of  material,  at  an  estimated  cost  of  $5,000. 

Six  hundred  and  seventy  linear  feet  of  the  north  pier — namely,  the 
north-and-south  arm  and  300  feet  of  the  pier  adjoining  this  arm  on  the 
east — ^is  in  a  dilapidated  condition  and  should  be  rebuilt  at  once.  The 
estimated  cost  of  this  proposed  reconstruction  is  $26,800. 

About  800  cords  of  stone  are  necessary  to  supply  the  place  of  stone 
that  has  settled  along  the  length  of  both  piers  under  the  influence  of 
storms.    Estimated  cost,  $5,600. 

The  amount  (estimated)  required  for  the  completion  of  the  present 
project  ($61,000)  is  sufficient  for  the  present  needs  of  this  harbor,  and 
its  appropriation  is  recommended  for  the  fiscal  year  ending  June  30, 
1896. 

APPROPRIATIONS. 

Act  of— 

AugastSO,  1852,  for  breakwater  (outer) $15,000 

Jnne  14,  1880 15,000 

March  3,  1881 15,000 

August  2,  1882 20,000 

Julys,  1884 20,000 

August  5,  1886 20,000 

August  11, 1888 25,000 

September  19,  1890 35,000 

July  13,  1892 25,000 

Total  appropriations  for  harbor 190, 000 

Appropriation  for  outer  breakwater  (1852) 15, 000 

Total  for  present  harbor 175, 000 

Money  statement 

July  1,  1893,  balance  unexpended $26, 844. 80 

June  30,  1894,  amount  expended  during  fiscal  year 22, 961. 57 

July  1, 1894,  balance  unexpended 3, 883. 23 


< 


'Amount  (estimated)  required  for  completion  of  existing  project 61, 000. 00 

Amouut  that  can  be  profitably  expeuded  in  fiscal  year  ending  June  30, 1896    61, 000. 00 
Submitted  in  compliance  with  requirements  oi  sections  2  of  river  and 
harbor  acts  of  1866  and  1867  and  of  sundry  civil  act  of  March  3,  1893. 
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COMMBRCIAI<  STATISTICS  FOR  THE  CALENDAR  YEAR  ENDING  DECEMBER  31,  1893. 

[FamisheA  by  the  mayor  of  Wuukegan,  111.] 

Name  of  harbor,  Waukegan,  111. ;  collection  district,  CbicagO;  111. ;  nearest  light- 
hoDse,  Waokegan,  111. 

Arrivals  and  departures  of  vessels. 


Deacription. 

Arrivals. 

Departures. 

Number.    Tounage. 

Number. 

Tonnage. 

Stesm 

10  \  Not  Ob-  >              10 
25  7tainable.  fl             25 

^  Not  ob- 
l  tainable. 

Sail 

Total 

35 

35 

Principal  articles  of  export  and  import. 
BY  ALL  WAYS  OF  TRANSPORTATION. 


Articles. 


BXPOBTS. 

Beer  and  ale 

Brick 

Butter 

Cattle 

Hogs 

Iron  and  steel 

Leather,  hair,  and  glue  stock 

Lumber i 

Sash,  doors,  and  blinds 

Sheep 

Woof 

Total 

IMPOSTS. 

Bark,  tan 

Beer 

Brick 

Butter 

Cattle 

Cheese 

Coal  and  coke 

Com 

Vloar 


Quantity. 

1 
Tont. 

859 

140 

25 

852 

209 

42,500 

495 

1.800 

3,000 

512  , 

40 

60,232  i 

1,019 

2,933  1 

220  1 

30 

126  , 

1 

97,671 

134 

1,157 

Articles. 


DCPOBTS— continued . 

Hay 

Hides 

Iron  and  steel 

Lath 

Lime  and  cement 

Lumber 

Marble 

Merchandise,  general 

Mill  stuffs 

Moldings,  etc 

Oats 

Oil 

Pork  and  beef 

Poles,  t^egraph 

Posts,  fence 

Potatoes 

Provisions 

Sanh,  doors,  and  blinds 

Shingles 

Stone 

Wagons  and  carriages 

Wood 

Total 


Quantity. 


Tont. 
220 
109A 

40.000 
6801 
204 

13,  476 
120 
128,000 
490 
81 
496 
101 

-   2* 

51 

171 

306 

270 

3,125 

1 

399 

70 

1,450 


293, 174| 


J  J  22. 

IMPROVEMENT  OF  FOX  RIVER,  WISCONSIN. 

Obfeet, — Originally  tx)  secure  a  cheap  route  of  transportation  from  the 
Mississippi  Eiver  to  the  Great  Lakes  and  Atlantic  seaboard.  The 
improvement  of  the  Wisconsin  River  having  been  abandoned,  the  pre3- 
ent  object  is  to  obtain  a  navigable  channel,  as  far  as  existing  works 
will  permit,  from  Portage,  on  the  Wisconsin  River,  to  the  harbor  of 
Green  Bay,  a  distance  of  160  miles. 

Project. — ^The  original  project  called  for  slack- water  navigation  on 
the  Fox  Biver  by  means  of  locks  and  dams,  as  part  of  the  through 
transportation  route.  The  present  modified  project  is  that  recom- 
mended by  the  Board  of  Engineers  of  May  14,  1886,  and  is  to  deepen 
the  Fox  Biver  by  rock  excavation  and  dredging  from  Montello  to  Green 
Bay  to  6  feet  depth,'  and  from  Portage  to  Montello  to  4  feet  depth;  to 
widen  the  river  channels  to  100  feet  throughout;  to  deepen  the  channel 
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between  De  Pere  and  Green  Bay ;  to  dredge  the  channel  in  the  Neenah 
Biver,  and  to  remove  the  bar  at  the  mouth  of  the  Fond  du  Lac  River, 
Present  worlcs. — The  present  works  are  as  follows: 


Locks.-: 8  18  27 

Dams 7  9  18 

Canals 4  8  12 


r  ox. 

Lower 
Fox. 

0 

7 

4 

18 
9 
8 

20 

35 

Total. 


Total 20  35'  55 

I 

Of  the  locks,  15  are  of  stone;  14  built  by  the  United  States  and  1  by 
the  lanal  company,  but  repaired  by  the  United  States  in  1878.  The 
remaining  12  are  wooden  locks,  which  have  been  rebuilt  and  repaired 
from  time  to  time.    No  more  masonry  locks  are  to  be  built. 

Of  the  dams,  1  is  of  masonry,  9  of  cribs,  1  of  piles,  1  of  piles  and  cribs 
with  movable  weir,  and  4  of  brush  and  stone. 

Of  the  canals,  the  one  at  Portage,  2  miles  long,  is  revetted  its  entire 
length,  on  both  sides,  with  a  timber  revetment.  At  Appleton,  above 
the  first  lock,  there  is  a  cement-laid  stone  revetment  wall,  about  800 
feet  long,  and  from  16  to  20  feet  high.  It  was  built  by  the  United 
States  in  1879-'80.  Below  the  guard  gate  at  Kaukauna  is  a  dry-stoue 
revetment  wall,  about  1,200  feet  long.  It  was  built  by  the  canal  com- 
pany, and  may  have  to  be  rebuilt  in  places,  as  it  shows  signs  of  yield- 
ing. Also,  in  the  left  bank  of  the  fourth  level  at  Kaukauna,  there  is  a 
"core  wall"  of  cement  masonry  77  feet  long,  built  in  1893-'94;  in  the 
right  bank  of  the  same  level,  two  core  walls,  one  600  feet  Ioug>  built  in 
1892-'93,  and  one  143  feet  long,  built  in  1893-'94;  and  in  the  right  bank 
of  the  fifth  level,  one  376  feet  long,  built  in  1893-'94. 

Depth  of  water, — The  fall  from  Menasha  to  Green  Bay  is  about  170 
feet,  and  on  the  Upper  Fox,  from  Portage  to  Lake  Winnebago,  about  30 
feet.  Previous  to  any  improvements  the  river  was  obstructed  by  rapids 
and  at  places  portages  had  to  be  made. 

As  stated  above,  the  project  contemplates  a  channel  6  feet  deep  from 
Green  Bay  to  Mon telle,  and  one  4  feet  deep  ft'om  Montello  to  Portage; 
these  channels  to  have  a  minimum  width  of  100  feet. 

On  the  Lower  Fox,  which  is  thoroughly  canalized,  the  crests  of  the 
dams  are  uniformly  6  feet  above  the  breast  walls  of  the  locks  imme- 
diately below,  and  where  rapids  are  passed  by  means  of  several  locks 
the  breast  wall  of  any  one  is  6  feet  below  the  lower  miter  sill  of  the  one 
next  above.  In  the  levels  formed  by  the  different  dams  and  locks, 
dredfifing  has  been  and  is  still  being  done  where  necessary  to  secure 
the  projected  depth.  Except,  therefore,  in  places  where  this  dredging 
is  not  yet  completed  there  is  always  throughout  the  Lower  Fox  a  depth 
of  6  feet,  unless  the  pools  are  drawn  down  below  the  crests  of  the  dams 
by  the  millers  using  more  water  than  they  are  entitled  to.  The  water 
stood  continuously  below  the  crest  of  the  Menasha  Dam  from  the  middle 
of  July,  1893,  to  the  early  part  of  April,  1894,  and  at  times  was  as  much 
as  Ih  feet  below.  In  other  words,  the  water  runs  over  this  dam  only 
during  floods  or  when  there  is  more  water  flowing  in  the  river  than  the 
mills  are  able  to  use.  This  has  been  the  case  for  more  than  eight  years, 
and  wsis  the  cause  of  the  suit  brought  by  the  United  States  in  188D  to 
restrain  the  water-users  at  Neenah  and  Menasha  from  drawing  the 
Menasha  Pool  (Lake  Winnebago)  down  below  tbe  crest  of  the  dam. 
This  case  is  still  pending,  and  will  never  be  brought  to  an  issue  if  the 
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water-users  can  prevent  it,  since  as  long  as  it  remains  undecided  they 
are  enjojing  all  the  advantages  that  would  follow  a  decision  in  their 
favor.  The  Menasha  Channel,  dredged  at  great  expense  in  rock  and 
hardpan  to  a  depth  of  6  feet  below  the  crest  of  the  Menasha  Dam,  is 
now  the  shallowest  part  of  the  waterway  fr6m  Oshkosh  to  Green  Bay. 
For  the  status  of  the  above-mentioned  suit  and  of  others  of  kindred 
nature,  attention  is  invited  to  the  appended  report  of  Mr.  J.  H.  M. 
Wigman,  United  States  attorney  for  the  eastern  district  of  Wisconsin, 
dated  June  28, 1894. 

The  Upper  Fox  is  not  so  thoroughly  canalized  as  the  Lower,  and  the 
depth  available  for  navigation  is  therefore  more  largely  dependent  on 
the  amount  of  water  flowing  in  the  river.  At  a  fairly  low  stage  there 
is  a  minimum  depth  of  about  3  feet. 

During  the  fiscal  year  ending  June  30, 1894,  navigation  closed  on 
the  Upper  Fox  November  15,  1893,  and  on  the  Lower  Fox  the  22d  of 
the  same  month. 

It  was  resumed  from  Fort  Winnebago  Lock  to  Green  Bay  on  the  20th 
of  April,  1894. 

Operations  during  the  fiscal  year. — The  new  lock  at  Portage  was  com- 
pleted. 

The  dredging  in  Grignon  Eapids  was  completed.  This  work  has 
resulted,  as  intended,  in  a  channel  100  feet  wide  and  7  feet  deep  below 
the  crest  of  the  Appleton  Upper  Dam,  extending  the  entire  length  of 
the  rapids  (about  4,000  feet). 

The  dredging  in  the  river  between  Eapide  Oroche  Dam  and  Wrights- 
town  bridge  was  completed.  This  work  has  resulted  in  a  channel  100 
feet  wide,  1  foot  deep  below  the  lower  miter  sill  of  liapide  Oroche  Lock, 
and  about  8,000  feet  long. 

The  right  wing  wall  and  a  portion  of  the  left  wing  wall  of  the  Kau- 
kauna  fourth  lock  were  removed  and  rebuilt  of  cement-laid  rubble 
masonry,  and  core  walls  of  similar  construction  founded  on  bed  rock 
were  built  in  the  banks  immediately  above  the  wing  walls^  that  in  the 
right  bank  being  143  feet  long  and  that  in  the  left  77.  In  the  right 
bank  of  the  fifth  level  a  similar  core  wall,  367  feet  long,  starting  98  feet 
above  the  fifth  lock,  was  constructed. 

A  masonry  wasteweir  and  culvert  at  the  head  of  tlie  combined  lock, 
to  regulate  the  height  of  water  in  this  level  and  to  afibrd  a  means  of 
draining  the  level,  if  necessary,  was  built, 

A  new  dam  of  crib  work  was  constructed  above  Berlin  Lock,  and  a  pile, 
brush,  and  stone  protection  160  feet  long  was  constructed  on  each  side 
just  below  the  dam.  All  that  remains  to  complete  the  work  is  to  open 
up  the  channel  above  the  new  dam  and  to  close  that  above  the  old. 

For  details  of  the  work,  attention  is  invited  to  the  report  of  Assistant 
Engineer  Samuel  Whitney,  appended  hereto. 

Remarks  and  recommendations. — The  commercial  use  made  of  this 
waterway  from  Portage  to  Berlin  Lock  is  inconsiderable;  thence  down 
to  Oshkosh  it  increases,  and  from  the  latter  place  all  the  way  down  to 
Green  Bay  it  is  quite  extensive. 

The  following  remarks  are  from  the  report  of  Maj.  Charles  E.  L.  B. 
Davis,  Corps  of  Engineers,  1891 : 

This  river  has  its  effect  upon  rates  an  all  firelght  carried  to  points  in  the  Fox-River 
Valley,  which  is  the  most  thickly  settled  portion  of  the  interior  of  Wisconsin  and  an 
important  mannfactnring  region.  All  freights  during  the  season  of  navigation,  and 
particularly  heavy  freights,  are  reduced  to  near  the  price  of  water  carriage,  whether 
carried  by  boat  or  by  the  competing  railroads,  and  for  the  reason  that  it  is  a  regula- 
tor of  freight  it  is  of  such  value  that  the  worlds  should  be  maintained  and  the  navi- 
gation improved  at  least  to  the  extent  contemplated  by  the  modified  project  of  1884; 
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It  is  important  that  the  suit  to  restrain  the  water-users  at  Keenah 
and  Meuasha  from  drawing  the  water  below  the  crest  of  the  Menasha 
Dam  should  be  tried  and  decided  at  once.  There  can  be  little  doubt 
as  to  the  outcome  of  the  trial,  but  until  vessel-owners  can  know 
whether  to  count  on  6  feet  of  water,  or  only  so  much  as  the  millers  are 
willing  to  allow,  it  is  futile  to  expect  that  any  but  the  smallest  craft 
will  navigate  the  Lower  Fox.  An  appropriation  of  $100,000  is  recom- 
mended for  the  fiscal  year  ending  June  30,  1896. 

List  of  appropriations  made  hy  Congress  for  the  improvement  of  the  Fox  and  Wisconsin 

rivers  J  Wisconsin. 

Act  of— 

March  2,  1867,  for  snag  boat  on  Wiaconsin  River $40, 000 

July  10,  1870,  for  improving  Wisconsin  River 100, 000 

June  10, 1872,  for  purchase  of  works  on  Fox  River  from  Green  Bay  and 

Mississippi  Canal  Company 145, 000 

March  3,  1873,  for  improving  Fox  and  Wisconsin  rivers 300, 000 

June  23,  1874...; 300,000 

March  3,  1875 500,000 

August  14,  1876 270,000 

June  18,  1878 250,000 

March  3,  1879 150,000 

June  14,  1880 125,000 

March  3,  1881 125,000 

August  2,  1882 200,000 

July  5,  18^ :  160,000 

August  5,  1886,  for  improving  Fox  River 56, 250 

August  11,  1888,  for  improving  Fox  River 100,000 

September  19,  1890,  for  impniving  Fox  River 100, 000 

July  13,  1892,  for  improving  Fox  River 75,000 

Total 2,996,250 

Money  statement. 

July  1,  1893,  balance  unexpended $50,420.86 

June  30,  1894,  amount  expended  during  fiscal  year 34, 918. 39 

July  1,  1894,  balance  unexpended 15, 502. 47 

July  1,  1894.  outstanding  liabilities 2,464.37 

July  1,  1894,  balance  available 13,038.10 

{Amount  (estimate^l)  required  for  completion  of  existing  project 270, 750. 00 
Amount  that  can  be  profitably  expended  in  iiscal  year  ending  June  30, 1896  100, 000. 00 
Submitted  iu  compliance  with  requirements  of  sections  2  of  river  and 
harbor  acts  of  1866  and  1867  and  of  sundry  civil  act  of  March  3,  1893. 


REPORT  OK   MR.    SAMUEL  WHITN'EY,    ASSISTANT  ENGINEER. 

U.  S.  Fox  River  Improvement,  Engineer  Office, 

Oshkosh,  Wis. J  June  SO,  1894, 

Ma.tor:  I  have  the  houor  to  submit  the  following  report  of  operations  upon 
"improving  Fox  River,  Wisconsin,"  from  Portage  to  Green  Bay,  for  the  fiscal  year 
ending  Juue30,  1894.    The  work  done  during  the  year  consisted  principally  in  com- 

Sleting  the  Portage  Lock;  completing  the  dredging  of  the  channels  at  Grignon 
lapids,  Rapide  Croche,  and  below  the  combined  locks  to  a  depth  of  6  feet  below 
low  water  surface,  and  to  a  width  of  100  feet;  in  rebuilding  the  canal  banks  at 
Kaukauna,  placing  them  on  bed  rock,  and  the  construction  of  a  dam  near  Berlin 
Lock. 

REPAIRS  OF  LOCKS,  ETC. 

Jiehuilding  canal  hanks  at  Kaukauna.^The  work  of  rebuilding  a  portion  of  the 
embankments  of  the  fourth  and  fifth  levels  of^the  canals  at  Kaukauna  (placing  them 
on  bed  rock)  was  resumed  on  the  Ist  of  December,  1893,  and  completed  April  30, 
1894,  except  the  backing  of  the  wall  in  the  fifth  level,  which  was  done  by  dredge 
No.  3,  and  finished  May  8, 1894.    One  hundred  cubio  yards  of  earth  were  removed 
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from  in  front  of  the  culvert  under  the  right  bank  of  the  second  Itvel,  so  the  leakage 
of  water  from  the  level  above  would  run  through  the  culvert  during  the  progress  of 
the  work  instead  of  following  down  the  canal. 

Biffht  tanJc  of  the  fourth  level. — The  old  dry  mauonry  wing  wall  above  the  fourth 
lock,  containing  55  cords  of  stone,  was  removed  and  1,305  cubic  yards  of  curth  and 
20  cords  of  loose  rock,  overlying  the  bed  rock,  were  excavated  from  the  trench,  pre- 
paratory to  building  wing  and  core  wall  of  cement  masonry. 

The  wall  contains  SSTj?  cubic  yards  of  cement  masonry  and  is  197  feet  long. 
Pifty-four  feet  of  this  is  wing  wall  of  the  lock,  and  is  5  feet  wide  at  the  bottom  and 
4  feet  at  the  top;  the  remainder  (143  feet)  is  5  feet  wide  at  the  bottom  and  2  feet  at  the 
top.  The  height  of  the  wall  varies  from  15  to  17  feet.  One  thousand  five  hundred 
cubic  yards  or  earth  were  filled  in  on  front  and  rear  of  wall,  completing  the  same. 

Left  bank  of  the  fourth  level. — Forty-three  cords  of  stone  were  removed  from  the 
dry-masonry  wing  wall  above  the  fourth  lock,  and  220  cubic  yards  of  earth  exca- 
vated from  the  trench  preparatory  to  buildiug  a  cement-masonry  wing  and  core  wall: 
152  cubic  yards  of  cement  masonry  were  laitf,  and  the  earth  from  the  trench  replaced 
as  backing  to  the  wall,  completing  a  wall  131  feet  lon^. 

Uight  hank  of  the  fifth  level. — There  were  3,750  cubic  yards  of  clay  and  hard  pan 
and  18  cords  of  loose  rock  wheeled  from  a  longitudinal  trench  excavuted  in  the  canal 
bank  preparatory  to  building  a  cement-masonry  core  wall.  As  the  water  could  not 
be  bailed  out  by  hand  from  the  trench,  a  pumx>  and  pumping  engine  wore  set  up  and 
the  water  pumped  from  the  trench.  Seven  hundred  and  twenty  cubic  yards  of 
cement  masonry  were  laid,  completing  the  building  of  a  core  wall,  commencing  at  a 
point  98  feet  above  the  head  of  the  fifth  lock  and  extending  to  a  point  465  feet  above 
the  lock.  The  wall  is  367  feet  long,  5  feet  wide  at  the  bottom,  and  2  feet  wide  at 
the  top,  with  <au  average  height  of  15^  feet. 

The  building  of  the  walls  has  resulted  in  the  stopping  of  the  leaks  underneath  and 
through  the  old  embankments.  The  stone  used  in  the  construction  of  these  walls 
was  quarried  from  the  bed  of  the  third  level  of  the  canal  at  Kaukauna  and  hauled 
by  teams  to  the  site  of  the  walls. 

Watiteweir  and  culvert  at  head  of  combined  locks. — This  work  was  begun  July  8  and 
completed  August  31, 1893.  One  thousand  four  hundred  and  seventy  cubic  yards  of 
clay  were  excavated ;  211  cubic  yards  of  cement  masonry  were  laid  in  the  breast  and 
wing  walls  and  750  cubic  yards  of  clay  puddled  in  rear  of  them.  The  apron  and 
footwalk  contained'2,841  feet  B.  M.  pine  timber  and  plank.  The  stone  used  was  part 
of  that  dredged  from  the  channel  of  the  river  below  the  lock.  The  object  of  this 
weir  is  to  regulate  the  height  of  water  in  the  level  which  extends  from  the  com- 
bined locks  to  Little  Chute  second  lock,  and  of  the  culvert,  to  afi'ord  a  means  of 
drainiDg  this  level  when  necessary. 

CONSTUl'CTION   OP    LOCKS,  KTC. 

Pottage  Lock. — This  lock  was  commenced  November  21,  1892,  and  completed  July 
81,  1893.  The  work  done  during  the  present  fiscal  year  was  ns  follows :  One  thousand 
one  hundred  and  seventy-six  cubic  yards  of  sand  were  placed  as  backing  to  the 
walls,  421  cubic  yards  of  which  were  dredged  from  Portage  Canal ;  170  cubic  yards 
were  taken  from  the  dredge  bank  at  the  side  of  the  can  A,  and  the  remainder  (585 
yards)  was  dredged  from  a  bar  in  Fox  River,  within  200  feet  of  the  lower  end  of 
Fort  Winnebago  Lock.  All  of  the  material  was  loaded  on  scows  by  dredge  No.  5, 
towed  to  the  lock  by  tugboat  Fox^  and  then  wheeled  to  rear  of  the  lock  walls. 

The  bottom  of  the  canal  for  a  distance  of  20  feet  below  the  lower  end  of  the  lock 
was  well  riprapped  with  11  cords  of  stone,  brought  from  Fort  Winnebago  liOck. 

The  construction  of  this  lock  was  fully  described  in  my  annual  report  of  last  year. 
Upon  the  completion  of  this  lock  the  pumping  machinery  and  other  tools  were  loaded 
on  to  a  barge  in  readiness  to  be  taken  to  Berlin  for  use  in  the  construction  of  Berlin 
Bam. 

Dam  near  Berlin  Lock. — This  dam  was  begun  in  July,  1893,  and  finished  in  Novem- 
ber, 1893,  excepting  the  pile  and  brush  protection  along  the  banks  of  the  river 
below  the  abutments  and  placing  some  material  for  backing  at  the  rear  of  the  dam. 
This  dam  is  of  crib  work  filled  with  stone,  and  is  200  feet  long  between  the  abut- 
ments, 12  feet  6  inches  high,  2  feet  8  inches  wide  at  the  base,  including  an  apron  16 
feet  4  inches  wide.  The  abutmeuts  are  crib  work  to  low- water  surface  and  of  cement 
masonry  to  a  height  of  7  feet  6  inches  above  that  point.  The  manner  of  constructing 
the  dam  was  this :  Dredge  No.  5  having  dre<lged  her  way  to  the  proposed  site,  dug 
out  a  pit,  throwiog  the  dredged  material  into  a  bauk  surrounding  the  pit.  When 
the  partially  constructed  cribs  had  been  towed  into  this  basin  the  dredge  moved 
<mt  and  closed  the  exit  channel.  The  cribs  were  then  sunk  by  filling  them  with 
atone.  Pumping  machineiy  was  set  up  and  the  pit  pumped  out  for  convenience  in 
blankinff  the  top  of  the  dam  and  framework  of  apron.  Tue  top  of  the  dam  was  cov- 
^ted  witn  one  thickness  of  3-inoh  pine  plank,  the  top  of  the  framework  of  apron  with 
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one  thickness  of  3»iuch  oak  plank,  and  the  hack  of  the  dam  was  sheet  piled  with 
Wakefield^s  triple-lap  sheet  piling,  which  was  driven  to  a  depth  of  6  feet  helow  the 
bottom  of  the  dam. 

The  river  banks  for  a  distance  of  160  feet  below  the  abutments  were  protected  by 
pile  and  brush  piers.  Piles  were  driven  at  distances  of  8  feet  apart  in  two  rows  10 
feet  apart,  and  the  space  between  the  rows  filled  with  brush  mats  and  stone  to  a 
level  with  the  crest  of  the  dam.  After  the  mats  and  stone  had  been  put  in  place, 
wale  timbers  were  put  on  the  outside  of  both  rows  of  the  pile  piers  and  held  in  place 
by  1-inch  tie  rods  of  iron  passing  through  both  front  and  rear  wale  timbers.  The 
amount  of  material  dredged  from  the  pit  for  the  dam  and  abutments  was  4,965  cubic 
yards,  1,500  cubic  yards  of  which  had  to  be  rehandled.  Dredging  was  suspended  on 
October  20,  1893,  and  the  dredge  moved  to  a  short  distance  below  Berlin  Lock  and 
laid  up  for  the  winter.  Work  was  resumed  May  4,  1894,  by  dredge  No.  5,  and  dredge 
No.  4  was  also  employed  from  June  4  to  June  10,  1894,  and  up  to  June  10  dredge  No, 
n  removed  12,234  cubic  yards  and  dredge  No.  4  3.447  yards  of  material  from  the  pits 
for  the  protection  piers,  2,660  cubic  yards  of  wnich  were  placed  as  backing  to  the 
dam  and  the  remainder,  13,021  yards,  was  deposited  on  the  banks  of  the  river  at  the 
rear  of  the  pile  apd  brush  protection.  As  no  regular  crew  was  employed  to  run 
the  pile  driver,  the  crew  on  dredge  No.  4  was  employed  when  needed  for  sharpening 
and  driving  piles  for  both  piers,  and  up  to  June  10,  1894,  80  piles  have  been  driven 
for  the  piers;  orush  was  cut  and  made  into  857  mats,  and  the  mats  sunk  in  i)lace  in 
the  piers  with  120  cords  of  stone.  Six  hundred  and  ninety -seven  linear  feet  of  wale 
timbers  were  framed  and  secured  in  place,  completing  the  construction  of  pile  and 
brush  protection  piers.  All  that  remains  to  complete  the  work  is  to  change  the 
direction  of  the  river  so  that  it  will  run  over  the  new  dam :  1,600  cubic  yards  of  mate- 
rial have  already  been  removed  up  to  June  10,  1894,  and  deposited  at  the  side  of  the 
channel. 

DREDGING   LOWER  FOX   RIVER. 

Channel  helow  Rapide  Croche  Lock. — The  object  of  this  work  was  to  provide  a  chan- 
nel 100  feet  wide  and  1  foot  deep  below  the  level  of  upper  surface  of  the  lower  miter 
sUl  of  Rapide  Croche  Lock,  between  the  dam  and  Wrightstown  bridge,  a  distance 
of  about  8,000  feet. 

Dredge  No.  3  worked  here  from  August  11  to  November  14,  1893,  removing  19,303 
cubic  yards  of  gravel,  bowlders,  and  clay,  of  which  2,421  yards  were  banked  on  the 
left  side  of  the  channel,  12,049  yards  were  loaded  into  scows,  towed  by  steamer  Bos- 
cohel  to  deep  water  near  right  bank  of  the  river  and  dumped,  and  4,833  yards  were 
loaded  in  scows-,  towed  to  Little  Kaukauna  dam,  and  dumped  as  backing  to  the  dam. 

Dredge  No.  2  was  employed  from  October  1  to  November  14, 1893,  removing  9,230 
cubic  yards  of  gravel  and  clay,  6,089  yards  of  which  were  banked  on  the  left  side  of 
the  channel,  and  3,141  yards  loaded  in  scows,  towed  by  steamer  BoicoheJ  to  deep  water, 
and  dumped. 

Dredging  was  suspended  on  November  14, 1S93,  and  the  plant  laid  up  for  the  winter. 

Work  was  resumed  by  dredge  No.  3  on  May  9, 1894,  and  up  to  June  10  she  removed 
6,284  cubic  yards  of  material,  702  yards  of  X^hich  were  placed  on  the  bunk  of  the 
river  and  the  remainder,  5,582  yards,  was  put  into  dump  scows,  towed  to  deep  water 
by  tugboat  General  Warren,  and  dumped.  Dredge  No.  2  resumed  work  on  May  11, 
1894,  and  removed  3,296  cubic  yards  of  material,  placed  in  dump  scows,  towed  by 
tugboat  General  Warren  to  deep  water,  and  dumped.  Total  number  of  cubic  yards 
dredged  up  to  June  10,  1894,  is  38,113.  The  dredging  of  this  channel  will  be  com- 
pleted at  tlie  end  of  this  fiscal  year. 

Channel  below  Combined  Locks  at  Little  Chute, — This  work  was  done  by  dredge  No. 
2  between  August  31  and  October  3,  1893.  It  consisted  in  excavating  to  a  depth  of 
Cinches  below  the  level  of  the  upper  plane  of  lower  miter  sill,  of  the  Combined 
Locks,  a  channel  100  feet  wide  and  900  feet  long,  commencing  Just  below  the  Com- 
bined I^ocks.  Four  thousand  three  hundred  and  twenty-nine  cubic  yards  of  material 
(limestone  rock  and  gravel),  889  yards  of  which  had  to  be  handled  twice,  were 
removed  and  deposited  on  a  bank  at  the  left  side  of  the  channel. 

Channel  at  Grignon  Rapids. — Dredges  Nos.  2  and  3  continued  this  work  ft'om  the 
beginning  of  the  fiscal  year  until  August  24^  1893,  when  it  was  finished.  Dredge  No. 
1:  removed  4,197  cubic  yards  and  dredge  No.  3, 4,608  yards,  the  material  being  solid 
rock,  bowlders,  and  gravel.  The  rock  (2,873  yards)  was  thrown  into  a  bank  on  the 
left  side  of  the  river  for  future  use;  the  other  material  (5,932  yards)  was  loaded  into 
dump  scows,  towed  into  deep  water  in  Little  Lake  Buttes  des  Morts,  and  dumped. 
Drilling  and  blasting  wa^  necessary  to  remove  an  area  of  about  30  by  50  feet ;  19  holes 
were  diilled  to  a  depth  of  4  feet  aud  the  rock  blasted  by  dynamite  and  then  taken 
out  by  dredges.  The  channel  was  sounded  by  means  of  a  framework  attached  to 
the  side  of  a  90- foot  scow,  with  a  crosspiece  at  proper  depth.  The  scow  was  guided 
along  the  entire  length  of  the  channel,  and  any  shallow  spots  discovered  were 
removed. 
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The  work  of  dredging  in  tho  Gri^non  Rapids  was  begun  May  25,.  1891,  and  has 
resulted,  as  intended,  in  a  channel  100  feet  wide  and  7  feet  deep  below  the  level  of 
the  crest  of  Appleton  upper  dam  from  the  Milwaukee  and  Northern  Railroad  bridge 
throughout  the  entire  length  of  the  rapids  (about  4,000  feet).  In  all,  65,831  cubic 
yards  of  limestone  rock  (requiring  some  drilling  and  blasting),  bowlders,  and  hard- 
pan  have  been  removed,  at  a  total  cost  of  $18,647.12,  or  28^  cents  per  yard: 
Very  respectfully,  your  obedient  servant, 

Samuel  Whitney, 

AsaUtant  Engineer, 
Maj.  James  F.  Gregory, 

Corps  of  Engineers y  U.  S.  A. 


report  of  MR.  J.  H.  M.  WIGMAX,  U.  S.  ATTORNEY. 

Green  Bay,  Wis.,  June  £8, 1894, 

Major  :  Hon.  Richard  Gluey,  by  his  letter  dated  October  27,  1893,  directed  me  to 
take  charge  of  all  tho  cases  and  litigations  on  behalf  of  the  United  States  then  in 
the  hand  of  Mr.  A.  £.  Thompson,  the  special  assistant  U.  S.  attorney. 

At  the  time  I  took  charge  of  such  cases  and  litigations  there  were  pending  in  the 
circuit  court  of  the  United  States  for  the  eastern  district  of  Wisconsin,  three  cases 
for  damages  for  do  wage,  each  of  which  was  an  appeal  from  the  award  of  the  com- 
missioners, namely: 

ALBERT  HIRTE   V.    THE   UNITED   STATES. 

Hirte  filed  his  petition  December  20,  1886,  claiming  $718  damages  for  flowage  to 
his  lands ;  on  December  19,  1888,  the  commissioners  made  an  award  by  which  they 
allowed  him  $75,  and  he  appealed.  Hirte  made  a  proposition  to  accept  a  judgment 
for  $200  without  costs.  The  proposition  was  submitted  to  the  Attorney -General,  and 
by  his  direction  accepted,  and  in  pursuance  of  such  compromise  judgment  was 
entered  against  the  United  States  on  November  5,  1893,  for  $200. 

PHILLIP   CASSODAY   V.    THE   UNITED   STATES. 

This  also  was  an  appeal  from  the  award  of  the  commissioners.  Cassoday  claimed 
$1,800  damages  for  the  flowage  of  his  lands;  the  commissioners  awarded  him  noth- 
ing ;  he  made  a  proposition  to  settle  the  case  by  taking  judgment  for  $200.  It  would 
have  probably  cost  the  United  States  $400  to  try  the  case,  and  as  ho  had  sustained 
Borne  damages  a  recommendation  was  made  to  oner  him  a  judgment  for  $100;  and  by 
the  direction  of  the  Attorney-General  his  acceptance  was  accepted,  and  on  Novem- 
ber 5, 1893,  judgment  was  entered  against  the  United  States  for  $100,  without  costs. 

* 

PATRICK   M'GRAY   V.   THE   UNITED   STATES. 

Also  an  appeal  from  the  award  of  the  commissioners. 

Patrick  McGray  filed  his  petition,  claiming  $1,700  damages.  Commissioners  were 
appointed  September  6, 1886.  The  commissioners  made  an  award  that  the  petitioner 
was  entitled  to  nothing. 

The  claimant  died;  his  estate  was  settled  without  any  reference  to  this  claim. 

James  McGray,  a  son,  claiming  as  heir-at-law,  appealed,  or  rather  attempted  to 
appeal.  A  motion  to  dismiss  the  appeal  was  made  and  pending.  As  there  was  no 
fiuestion  that  the  McGray  estate  had  sustained  some  damage,  and  the  owners  of  the 
a^oiniu^  lands  had  been  awarded  damages,  the  proposition  to  accept  a  judgment 
for  $375  in  settlement  was,  by  direction  of  the  Attorney-General,  accepted,  and  on 
March  28, 1894,  jud|rmcnt  was  entered  against  the  United  States  for  $375. 

On  tho  8th  day  of  November,  1886,  a  suit  in  equity  was  commenced  by  the  United 
States  in  the  circuit  court  of  the  United  States  lor  the  eastern  district  of  Wisconsin 
against  the  Winnebago  Paper  Company  and  others,  owners  of  the  water  ^ower  on 
the  Fox  Hiver,  praying  that  the  defendants  iu  said  action  should  be  enjoined  and 
forbidden  from  taking  water  from  the  pool  of  the  Fox  River  below  the  crest  of  the 
<lam  at  Menasha. 

A  supplemental  complaint  was  filed  on  the  first  Monday  in  March,  1892.  Two  cross- 
hills  were  filed  in  said  action  against  the  United  States,  one  by  the  defendants,  users 
^f  water  from  the  Menasha  Channel,  and  the  defendants,  users  of  water  from  the 
Neenah  Channel,  and  the  other  by  the  Green  Bay  and  Mississipj^i  Canal  Company.  To 
i^nch  crossbills  pleas  had  been  filed  by  Mr.  Thompson  raising  the  question  as  to 
whether  the  United  States  could  be  made  defendant  without  its  consent.  These  pleas 
Were  argued  and  determined  against  the  United  States.  Exceptions  to  each  of  s.aid 
crossbills  were  then  filed,  and  were  argued  in  September,  1893,  and  determined  against 
the  United  States. 
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Leave  to  demnr  or  answer  was  therenpon  granted  to  the  United  States,  the  time 
for  which  has  been  from  time  to  time  extended  and  not  yet  expired.  Either  a  demurrer 
or  answer  to  the  crossbills  will  be  filed  before  the  next  term  of  said  court. 

An  action  of  ejectment  is  also  pending  in  the  circuit  court  of  the  United  States  for 
the  eastern  district  of  Wisconsin  against  the  Manufacturing  Investment  Company, 
lessees  of  the  water  power  from  the  Green  Bay  and  Mississippi  Canal  Company,  whose 
mills  are  situated  near  the  fourth  lock  in  Apple  on.  They  made  an  excavation  and 
built  a  retaining  wall  near  the  lock  on  land  claimed  by  the  United  States.  The 
defendant  answered,  and  set  up  a  counterclaim;  to  this  counterclaim,  the  Govern- 
ment, by  Mr.  Thompson,  demurred.  The  demurrer  was  argued  by  Mr.  Thompson,  and 
determined  in  favor  of  the  United  States.    - 

This  action  is  at  an  issue,  but  has  not  yet  been  tried. 
Yours,  very  respectfully, 

J.  H.  M.  WiGMAN, 

V.  S.  Attorney,  Eaatern  DMtrivt  of  Wiaeonsin, 
Maj.  James  F.  Gregory, 

Corps  of  Engineers,  U,  S.  A. 


COHMRRCIAL  STATISTICS. 


List  of  articles  transported  on  Fox  River,  Wisconsin,  during  the  season  of  189S* 


Articles. 


Apples 

Beer 

Brick 

CUy 

Coal 

Cord  -wood 

Cedar  ]>08t8 

Drain  til<^ 

Flour,  millstuif,  eto 

Fish 

Gravel 

Latbs 

Lime 

Livestock 


Quantity. 


Tons. 

8 

55 

11.061 

627 

20,006 

18,130 

279 

103 

1.739 

204 

2,803 

82 

425 

830 


Articles. 


Lumber. . . . . 

Logs 

Merchandise 

iNails 

Piff  iron 

Pmp  wood . . 

Salt 

Sand 

Sewer  pipe . 

Shingles 

Stone  

Total.. 


Quantity. 

Ttms. 

9,294 

104.028 

1.913 

4 

100 

7,146 

2,237 

7,171 

565 

1,406 

12,234 

202,443 


PasBengers,  50.134.  ^ 

List  of  boats  navigating  Foz  Biver  between  Portage  and  Green  Bay,  Wis.,  June,  1894, 


Name  of  boat. 


Bvalyn 

K.  M.  Hutchinson* 

Henrietta* 

Fashion  t 

City  of  Berlin  t...- 

B.  F.Carter 

J.  H.  Marston 

John  Lynch  t 

Oflslan  Cook 

O.R.Reed* 

Hustlerf 

Laura  May 

Georffe  Lacyt 

John  jDennessen  ... 

M.  Bnmette 

Nettie  Bennessen . . 
D.  A.Cady  (tug)t.. 
H.  D.  Moore  (tug)  * 

Agnes  C.  (tug) 

wa  W8(tug) 

Volunteer  (tug) 

D.  L.  Libbey  (tug)  * 

Georgia  (scow) 

Eclipse  (scow) 


Draft. 


Ireet. 


Tonnage. 

Steam 
or  sail. 

150.66 

Steam. 

189.96 

Do. 

125 

Do. 

50 

Do. 

125 

Do. 

125 

Do. 

150 

Do. 

40 

Do. 

175 

Do. 

75 

Do. 

C) 

Do. 

5.91 

Do. 

25 

Do. 

15. 40 

Do. 

65 

Do. 

13.60 

Do. 

50 

Do. 

53 

Do. 

10 

Do. 

10 

Do. 

17 

Do. 

60 

Do. 

78 

Sail. 

70 

Do. 

Xame  of  boat. 


Draft.  I  Tonnage. 


— I- 


Emma  (scow)  ....... 

Venture  (scow) 

Julia  (scow) 

Brunette  (scow) 

Long  Tom  (barge)  . . 

IJiebauer  (barge)  ... 

Hustler  (barge)  f 

D.A.Cady  (barge)  t. 

Jumbo  (barge) 

A.     P.     Grover, 
(schooner).  § 

P.B.Locke  (schoon- 
er) .§ 

C.   H.  Johnson 
(schooner). § 

John   Schuette 
(schooner)  .§ 

Transfer  (8ohooner)§ 

Ogden  (schoonen  $•  • 

Bed,  White  and  Blue 
(schooner)  .§ 

Mineral  State 
(schooner)  .§ 

IdaTorrent$ 


Feet. 

.  ? 

5 
4 
5 
3 

2* 

4 
5 
C) 

C) 

C) 

«) 

C) 

(I) 

11 

C) 


45 
91 
44 
65 

145 
20 
90 

125 
97 
C) 

C) 

C) 

C) 

C) 
C) 
C) 

C) 

C) 


steam 
or  sail. 


Sail. 

Do. 

Do. 

Do. 
Tow. 

Do. 

Do. 

Do. 

Do. 

Sail. 

Do. 

Do. 

Do. 

Do. 
Do. 
Do. 

Do. 

Steam. 


*  Boats  that  run  to  Win&econce  occasionally. 
fBoats  that  run  above  Oshkosh. 


iNot  giren. 

\  Boau  that  run  between  Green  Bay  and  De  Pere. 
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Number  of  loekages  on  Fox  Biver,  WtBconHn,  for  the  calendar  year  189S. 


1 
2 
3 

4 

5 

6 

7 

8 

9 

10 

11 

12 

13 

14 

15 


I>epere 

Little  Eaukauna. . . 

Rapide  Croche 

KaukauDA,  fifth  ... 
Kaukauna,  fourth. 
Kaukauna,  third.., 
Kankauna,  second 
Kaukauna,  first. 


I 


Little  Chate,  fourth  X  „«„ki'«*w1 
Little  Chute,  third    5  «»"^">«^  -  • ' 

Little  Chute,  second 

Little  Chute,  first 

Cedars 

Appleton,  fourth 

Appleton,  third 


Lock- 

No. 

ages. 

16 

545 

366 

17 

807 

18 

425 

19 

425 

20 

409 

21 

422 

22 

426 

23 

C380 
)380 

24 

25 

378 

26 

875 

27 

380 

393 

442 

Appleton,  seoond 

Appleton,  first 

Menasha 

Eureka 

Berlin 

White  River 

Princeton 

Grand  River 

Montello 

Governor  Bend 

Fort  Winnebago . 
Portage 


Total. 


446 
029 
605 
495 
598 
116 
121 
136 
67 
65 
108 
100 


9,439 


J  J  23. 
OPEKATING  AND  CARE  OF  LOCKS  AND  DAMS  ON  FOX  RIVER,  WISCONSIN. 

The  expenditures  for  maintaiuiDg  the  existing  depth  of  navigation 
throughout  the  FoxEiveraud  canals;  for  repairs  to  mechanical  con- 
structions that  have  been  completed  and  in  use,  but  afterwards  injured 
by  tlood  or  otherwise;  for  current  repairs  to  old  locks  and  dams  and 
lock  houses^  and  for  lock-tenders'  services  have  been  paid  from  the 
indefinite  appropriation  for  <' operating  and  care  of  canals  and  other 
works  of  navigation"  provided  by  section  4  of  river  and  harbor. act  of 
July  5,  1884. 

In  accordance  with  this  section  an  itemized  statement  of  the  expendi- 
tures is  appended  hereto. 

The  work  during  the  fiscal  year  has  consisted  principally  in  dredging 
the  channels  of  the  river  and  canals  and  in  making  repairs  of  boats, 
dredges,  lock  houses,  locks,  dams,  and  canal  banks. 

For  details  of  the  work  attention  is  invited  to  the  appended  report 
of  Assistant  Engineer  Samuel  Whitney. 

Money  statement, 

July  1, 1893,  balance  unexpended $14,456.41 

Amount  allotted  for  lisoal  year  ending  June  30,  1894 32, 430. 55 

46,886.96 
June  30, 1894,  amount  expended  during  fiscal  year 36,958.24 

July  1, 1894,  balance  unexpend«d 9,928.72 

July  1, 1894,  outstanding  liabilities 1,318.13 

July  1, 1894,  balance  available 8,615.59 


I  Amount  (estimated)  for  expenditure  in  fiscal  year  ending  June  30, 1895 . .  *  30, 882. 37 
i  Amount  available  for  fiscal  year  ending  June  30, 1895 39, 497. 96 


RVPORT  OF  MR.   SAMUEL  WHITNEY,   ASSISTANT  ENGINEER. 

U.  S.  Fox  River  Improvement,  Engineer  Office, 

Oehkoahf  Wis.,  June  SO,  1894, 

Major  :  I  have  the  honor  to  submit  the  following  report  of  operations  upon  **  oper- 
ating and  care  of  canals  and  other  works  of  navigation,  on  tne  Fox  River,''  for  the 
flaeia  year  ending  June  30, 1894 : 

*  Amount  allotted  if  estimate  is  approved. 
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Work  duriug  tbe  year  consisted  principally  in  constracting  an  apron  alon^  the 
front  of  Kapide  Croche  Dam ;  partially  reDuilding  Little  Chute,  first  lock ;  building 
four  new  gates  for  Appletou,  first  lock,  and  four  for  Little  Chute,  second  lock: 
repairs  of  lock  houses  at  Kaukauua  (fifth),  Cedars,  Berlin,  and  Princeton  locks; 
rebuilding  the  foot  walks,  winch  house,  winch  track,  etc.,  over  the  sluice  ways  of 
Appleton  upper  dam;  making  necessary  repairs  of  plant;  removing  bars  in  the 
Upper  Fox  Riyer  by  dredging,  and  in  making  incidental  repairs  of  locks,  dams,  and 
canal  banks. 

Navigation  was  maintained  from  Green  Bay  to  Portage  during  the  year,  except 
when  closed  by  ice. 

REPAIRS  OF  LOCKS,  ETC. 

Depere  Lock. — Twenty -five  cubic  yards  of  earth  were  removed  from  the  rear  of 
cop  in  1^  timbers  of  the  upper  wing  walls,  preparatory  to  replacing  the  decayed  cop- 
ing with  new  material.  The  canal  face  of  the  crib  work  of  wing  walls  was  covered 
with  two  thicknesses  of  2-inch  vertical  sheet  piling  from  top  of  wing  wall  to  bed  of 
canal ;  over  this,  one  thickness  of  4-inch  plank  was  placed  horizontally  from  the 
top  of  the  wing  wall  to  surface  of  water  for  fender  plank.  The  valve  rods  in  tb« 
upper  gates  became  disconnected  from  the  valves,  the  gates  taken  out,  valve  rods 
repaired,  and  the  gates  replaced. 

Depei-eDain. — The  bulkheads  at  the  sides  of  the  five  fiumos  in  the  right  half  of  the 
dam  were  rebuilt.  Provision  was  made  to  close  the  flumes  with  plank  which  can 
be  easily  removed  if  necessary  during  high  water,  so  that  the  flumes  can  be  used  as 
sluice  ways.  The  upper  course  of  timber  of  the  crib  connecting  the  right  abutment 
of  the  United  States  dam  with  the  abutment  of  the  old  dam,  being  badly  decayed, 
was  torn  oil'  and  a  course  of  new  timber  put  in  place. 

Little  Kaukauna  Lock, — No  repairs  required. 

Little  Kaukauna  Dam, — Dredge  No.  3  was  employed  to  remove  a  portion  of  the  old 
spar  dam  so  that  scow  loads  of  dredged  material  could  be  taken  to  the  rear  of  the 
pile  dam  and  dumped  where  needed  for  repairs  of  the  backing.  Five  thousand  and 
sixty-four  cubic  yards  of  clay  and  gravel  were  placed  as  backing  to  the  dam,  4,853 
yards  of  which  was  a  part  of  that  dredged  from  below  Kapide  Croche  Lock  for  the 
purpose  of  widening  and  deepening  the  channel  between  the  lock  and  Wrightstown 
bridge,  and  the  remainder,  211  yards,  was  wheeled  from  the  bank  of  the  river  to  a 
point  near  the  right  abutment,  not  accessible  to  scows. 

liapi^e  Croche  Lock. — No  repairs  needed 

Bapide  Croche  Dam. — This  dam  is  of  crib  work,  filled  with  stone;  it  is  about  11 
feet  high  and  the  width  at  the  base  is  but*14  feet.  Since  it  was  constructed  (in  1876) 
it  has  gradually  moved  downstream,  and  in  order  to  prevent  further  movement  an 
apron  of  cribwork  10  feet  in  width  and  7  feet  in  height  was  built  and  sunk  in 
front  of  the  dam  and  filled  with  stone.  Then  that  part  of  the  dam  in  front  of  the 
crest  (about  6  feet  in  width)  and  the  new  crib  work  were  covered  with  3-inch  plank 
laid  three-fourths  of  an  inch  apart  and  with  downstream  slope  of  3  inches  to  1  foot. 
The  left  abutment  was  extended  downstream  24  feet  by  crib  work  filled  with  stone. 
Before  sinking  the  crib  work,  all  bowlders,  loose  rock,"  etc.,  were  removed  from  the 
rock  bed  of  the  river  upon  wnich  the  cribs  rest.  Two  hundred  cubic  feet  of  large 
stone  and  19  cords  of  rubble  stone  were  placed  to  riprap  the  bank  of  the  river  for  a 
distance  of  70  feet  below  and  75  feet  above  the  right  abutment.  The  stone  used  to 
fill  the  new  apron  and  the  crib  extension  of  the  left  abutment  is  a  part  of  that 
dredged  from  the  channel  at  Grignon  Rapidb  and  was  transported  to  the  dam  by  tug- 
boat General  Warren ,  and  that  used  to  riprap  the  right  bank  of  the  river  was  brought 
from  Kaukauna  quarry  by  the  same  boat. 

Canal  banks  atliapidc  Croche. — Eleven  thousand  five  hundred  and  eighty  cubic  feet 
of  large  stone  were  placed  to  riprap  the  river  slope  of  the  canal  bank  for  &  distance 
of  240  feet  above  the  head  of  the  lock,  completing  the  protection  of  the  bank  where 
exposed  to  the  current  of  the  river.  The  stone  used  for  this  work  was  brought  from 
the  quarry  at  Kaukauna  by  tugboat  Genei-al  Warren. 

Kaukauna  Fifth  Lock. — Sand  and  mud  that  had  washed  into  the  upper  gate  recess, 
which  prevented  the  opening  of  the  gates,  was  removed  by  means  of  a  hand  dredge. 

Lock  house  at  Kaukauna  Fifth  Jjock. — An  addition  15  by  20  feet  was  built  to  the  lock 
house  for  use  as  a  kitchen  and  wood  shed. 

Kaukauna  Fourth  Lock. — Slight  repairs  were  made  to  the  chains  of  the  platform 
valves. 

Kaukauna  Third  Lock. — Slight  repairs  were  made  to  the  hangings  of  all  the  gates 
and  the  chains  of  the  platform  valves. 

Faukauna  Second  Lock, — No  repairs  needed. 

Kaukauna  First  Lock, — A  now  goose  neck  was  made  for  one  of  the  suspension  rods 
of  one  of  the  lower  gates,  and  the  gate  spars  strengthened  by  fastening  oak  strips 
on  under  side. 

Kaukauna  warehouse, — The  tin  covering  of  the  roof  was  painted  two  coats  of 
mineral  paint. 
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Kaulcauna  Dam. —The  cribs  at  the  ends  of  the  70- foot  needle  sluiceway  were 
entirely  rebuilt  and  lilled  with  stone.  Twenty -three  broken  trestles,  supporting 
the  footwalk  leading  frou\  the  left  abutment  to  sluiceway,  were  replaced  by  new 
trestles. 

Guard  gates  at  head  of  Kaukauna  Canal. — No  repairs  required. 

Combined  Looks  at  Little  Chute. — Slight  repairs  were  made  to  the  valve  gearing  in 
the  middle  platform. 

Little  Chute  Second  Lock. — (Right  lower  wing  wall.)  The  fender  timbers  along  the 
face  of  the  wall,  which  had  become  badly  decayed,  were  replaced  by  8,560  feet, 
B.  M.^  of  pine  timber,  and  a  new  plank  walk  was  laid  along  the  top  of  the  wall  for 
a  distance  of  about  100  feet  below  the  lock. 

Building  new  lock  gates. — The  old  gates  were  removed  and  four  new  solid  timber 
gates  made  and  hung  in  place.  The  gate  hangings  were  all  repaired,  new  hand 
rails  made  and  placed,  and  the  capstan  platforms  weie  leveled  up  and  put  in  good 
repair. 

Little  Chute  First  Lock. — This  lock  was  put  in  thorough  repair  during  the  winter 
of  1893-'94.  The  old  timber  and  plank  facing  of  inner  face  of  lock  walls  was 
entirely  torn  olf ;  new  middle  girts  and  posts  of  oak  were  framed  and  secured  to 
walls,  and  the  framework  covered  with  two  thicknesses  of  2-iuch  plank ;  the  lower 
hollow  quoins  were  replaced  by  new  ones;  the  old  capstan  platforms  were  torn 
down,  and  four  new  ones  built  in  ])lace. 

Little  Chute  Dam. — No  repairs  made. 

Canal  hanks  at  Little  Chute. — No  repairs  made. 

Cedars  Lock  and  Dam. — No  repairs  required. 

Lock  house  at  Cedars  Lock. — The  lock  bouse  was  painted  two  coats  inside  and  out. 

Appleton  Fourth  Lock. — One  new  gate  spar  was  made  and  attached  to  the  gate. 

Appleton  Lower  Dam. — The  truss  beams  supporting  the  gates,  the  winch  house, 
winch  track,  arms  of  gates,  and  hand  rail  of  footwalk  over  the  sluiceways  were 
painted  one  coat. 

Appleton  Third  Lock. — New  fender  planks  were  placed  on  lower  right  gate,  and 
1,908  feet,  B.  M.,  pine  timber  were  framed  and  bolted  in  place  to  repair  the  coping 
of  lower  right  wing  wall. 

Appleton  Second  Lock. .—FendeT  planks  were  framed  and  placed  on  upper  gates. 

Appleton  First  Lock. — The  old  gates  were  removed  and  four  new  solid  timber  gates 
made  and  hung  in  place.  New  hand  rails  were  put  on  the  new  gates,  and  a  new  gate 
spar  for  upper  right  gate  was  made,  and  a  spar  for  lower  left  gate  repaired. 

Appleton  Upper  Dam. — The  old  winch  house,  winch  track,  and  footwalk  over  the 
slaicoways  were  entirely  rebuilt  and  paiuted  two  coats,  and  the  old  arms  of  gates 
and  the  tru8se<l  beams  supporting  the  gates  were  painted  one  coat. 

Menasha  Lock. — A  broken  valve  rod  on  the  lower  left  hand  gate  was  taken  off, 
mended,  and  replaced. 

Menasha  Dam. — Nothing  done  to  this  dam. 

Canal  banks  at  Menasha. — (See  Dredging  Lower  Fox  River.) 

Eureka  Xooik.— No  repairs  required. 

Eureka  Dam. — Sink  holes  in  the  backing  of  the  dam  were  lilled  with  45  cubio 
yards  of  gravel,  transported  from  a  dredge  bank  at  Sacramento  by  the  steamer  Fox, 

Berlin  Lock. — No  repairs  made. 

Lock  house  at  Berlin  Lock. — The  roof  was  reshin^led;  200  linear  feet  of  decayed 
crown  molding  of  cornice  replaced  by  new  material;  the  eaves  troughs  and  con- 
ductor pipes  were  put  in  good  repair  and  painted,  and  slight  repairs  made  to  the 
outside  cellar  door  and  frame.  The  walls  and  ceiling  of  the  kitcnen,  dining  room 
and  one  bedroom  were  papered,  and  the  kitchen  floor  painted  one  coat. 

fFhite  River  Lock  and  Dam. — No  repairs  were  made  during  the  year. 

Princeton  Lock  and  Dam. — ^No  repairs  made. 

Lock  house  at  Princeton  Lock. — Tne  roof  was  reshingled;  the  hips  of  the  roof  were 
covered  with  new  tin  shingles;  the  valleys  lined  with  new  tin,  and  the  eaves  troughs 
painted  one  coat. 

Grand  Hirer  Lock  and  Dam. — No  repairs  needed. 

Lock  house  at  Grand  River  Lock. — No  repairs  required. 

Moniello  Lock  and  Dam. — No  repairs  done. 

Montello  Levee. — No  repairs  required. 

Governor  Bend  Lock  and  Dam. — No  repairs  needed. 

Fort  Winnebago  Lock. — No  repairs  required. 

Portage  CanaX. — No  repairs  made. 

Portage  Levee. — ^No  repairs  made  during  the  year. 

DREDGING  XTPPER  FOX   KIVER. 

Dredge  No.  5  completed  the  work  of  dredging  mud  and  sand  f^om  bars  in  the  river 
between  Grand  River  Lock  and  the  head  of  Lake  Apuckawa  on  July  5,  1893,  remov- 
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ing  964  cnbio  yards  of  material.  She  was  then  towed  by  tugboat  Fox  to  the  foot  of 
Port  Winnebago  Lock,  where  she  removed  187  cubic  yards  of  sand  from  the  turning 
place  for  boats.  The  dredge  then  proceeded  to  the  head  of  Portage  Canal  for  the 
purpose  of  removing  small  bars  between  the  head  of  the  canal  and  Wisconsin  street 
oridge  at  Portage.  One  thousand  one  hundred  and  seventy  cubic  yards  of  mud  and 
Baud  were  taken  out  of  the  canal,  421  cubic  yards  of  which  were  loaded  on  flat  scows 
for  use  in  backin«?  the  walls  of  the  Portage  Lock,  and  the  remainder  (749  yards)  was 
placed  on  the  right  bank  of  the  canal.  The  dredge  then  went  to  a  point  200  feet 
below  Fort  Winnebago  Lock  and  removed  2,211  cubic  yards  of  sand  from  the  bar  at 
that  place,  585  jrards  of  which  were  placed  on  fiat  scows,  taken  to  Portage  Lock,  and 
placed  for  backing  the  walls.  The  removal  of  this  bar  was  completed  on  July  31, 
1893,  and  the  dredge  was  then  towed  by  tugboat  Fox  to  foot  of  Princeton  Lock,  and 
commenced  the  removal  of  all  bars  in  the  river  between  that  point  and  section  post 
52,  completing  the  work  on  August  23,  1893.  From  the  bars  below  the  lock  the 
dredge  removed  1,632  cubic  yards  of  sand,  and  7,847  cubic  yards  from  bars  between 
section  posts  51  and  52.  The  dredge  was  then  towed  to  Berlin,  August  24,  to  exca- 
vate the  pit  for  the  new  dam.  Dredge  No.  7,  loaned  to  the  ci*:y  of  Oshkosh  July  9, 
1892,  by  authoritv  of  the  Secretary  of  War,  was  returned  to  Eureka  Lock  on  the 
19th  of  August,  lo93,  and  commenced  the  work  of  removing  bars  in  the  river  between 
the  foot  of  the  lock  and  section  post  24.  Twenty -nine  thousand  seven  hundred  and 
ninety-seven  cubic  yards  were  removed,  1,216  yards  of  which  had  to  be  rehandled  in 
order  to  place  it  at  a  safe  distance  from  the  channel  of  the  river.  The  removal  of 
bars  necessary  to  be  done  for  the  season  having  been  completed,  dredging  was  sus- 
pended on  October  14,  1893,  and  the  dredge  towed  to  Eureka  Lock  by  tugboat  Fox, 
where  she  was  laid  up  for  the  winter  and  placed  in  charge  of  the  lock  tender. 
Dredging  was  resumed  on  May  11,  1894,  at  the  point  where  work  was  suspended  last 
season,  at  a  point  between  section  posts  23  and  24.  Eleven  thousand  nine  hundred 
cubic  yards  of  sand  and  clay  were  removed  from  bars  in  the  river,  3,237  yards  of 
which  were  rehandled  and  deposited  on  the  right  bank  of  the  river,  and  6,&9  yards 
were  dumped  in  the  river  at  the  side  of  the  channel  and  will  have  to  be  rehandled 
in  order  to  place  it  on  the  river  bank.  Dredge  No.  4  having  completed  the  work  at 
Menasha,  iu  connection  with  canal  banks  at  Rapide  Croche  (loading  large  pieces  of 
stone  on  scows,  to  be  used  as  riprap  for  the  canal  bimks)  on  the  20th  of  August,  1893, 
was  towed  as  far  as  Omro  by  the  tugboat  General  Warreny  then  by  tugboat  Fox  to  a 
short  distance  above  Eureka  Lock,  and  on  August  23, 1893,  began  the  work  of  remov- 
ing bars  in  the  river  between  that  point  and  section  post  32  (near  Berlin).  From 
between  the  lock  and  section  post  28,  4,252  cubic  yards  of  sand  were  removed : 
between  section  posts  28  and  29,  2,164  yards;  between  section  posts  29  and  30,  2,266 
yards;  between  section  posts  30  and  31,  2,890  yards,  and  between  section  posts  31 
and  32,  1,250  cubic  yards,  making  a  total  of  12,822  cubic  yards  of  material  excavated. 
Two  thousand  four  hundred  cubic  yards  of  this  material  had  to  be  rehandled  in 
order  to  place  it  where  it  would  not  run  back  into  the  channel.  The  removal  of  all 
bars  between  Eureka  Lock  and  Berlin  was  completed  on  September  22,  1893,  and  on 
September  23,  the  dredge  went  to  Berlin  to  be  laid  up  for  the  winter. 

DREDGINO  LOWER   FOX   RIVER. 

Dredge  No.  4  completed  the  dredging  of  the  channel  of  Fox  River  below  De  Pere 
on  July  1,  1893.  She  was  then  towed  to  Menasha,  by  tugboat  General  fFarren^  for 
the  purpose  of  cleaning  the  channel  of  the  river  from  the  lower  end  of  to  a  point 
4,000  feet  below  the  lock.  The  dredge  arrived  at  Menasha  on  July  5,  but  did  not 
commence  dredging  until  the  7th,  as  some  slight  repairs  had  to  be  made  to  the 
machinery  and  the  long  spuds  changed  for  a  set  of  shorter  ones.  Five  thousand  two 
hundred  and  thirty-three  cubic  yards  of  material  were  removed  from  the  channel 
below  the  lock,  2,083  yards  of  which  were  dumped  on  the  dredge  bank  at  the  left  side 
of  the  channel,  and  1,800  yards  were  placed  in  dumpKcows,  towed  to  the  basin  above 
the  lock  by  tugboat  General  Warren^  and  dumped  for  use  in  repairs  of  the  banks 
around  the  basin,  and  1,350  yards  were  dumped  in  deep  water  in  Little  Lake  Buttes 
des  Morts.  The  dredge  then  moved  into  tlie  basin  above  the  lock  and  removed 
about  25  cubic  yards  of  stone  from  the  canal  banks,  and  placed  4,669  cubic  yards  of 
dredged  material  to  widen  and  raise  the  banks  around  the  basin.  Of  the  luaterial 
placed  on  the  banks,  all  but  1,800  cubic  yards  were  dumped  into  the  basin  some  years 
agfo  for  the  purpose  of  strengthening  the  banks,  but  had  never  been  placed  on  them. 
This  material,  together  with  that  brought  from  the  channel  below  the  lock,  has 
increased  the  height  of  the  banks  around  the  basin  an  average  of  about  12  inches, 
while  the  width  of  the  banks  has  been  increased  about  10  feet.  This  work  was  com- 
pleted on  August  13,  1893,  and  the  dredge  wis  employed  until  August  ^at  work  in 
connection  with  repairs  of  canal  banks  at  Rapide  Croche  (loading  large  pieces  of 
stone  from  canal  banks  at  Menasha  on  to  scows  for  use  in  riprapping  the  river 
slope  of  the  canal  banks);  after  which  she  was  towed  to  the  Upper  Fox. 
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REPAIRS  OF  BOATS  AND  DREDGES. 

Quarter  boat  No.  J. — The  cabin  was  removed  from  the  old  to  a  new  hall  and  towed 
from  Kaakanna  to  Berlin  Lock.  Thirty-seven  broken  lights  of  glass  in  the  cabin 
windows  were  replaced  by  new  glass. 

Pile-driver. — New  platform  sills,  leaders  and  ladder  were  made,  bolted  together, 
placed  on  a  scow,  and  a  spud  made  and  fitted  to  scow.  The  boiler  was  loaded  on  a 
scow  at  Berlin  and  the  scow  towed  to  Oshkosh  by  tngboat  Fox,  and  the  boiler 
repaired  by  putting  in  32  new  flues.    The  boiler  was  then  returned  to  Berlin. 

Eighty-foot  flat  scowh. — The  two  80-foot  flat  scows  were  towed  to  Oshkosh  in  May 
18^,  hauled  out,  aud  blocked  up  for  repairs.  The  old  sides,  deck,  and  deck  beams 
were  removed  and  replaced  by  new  material,  and  the  decks,  sides,  bottoms,  and  ends 
recalked,  completing  the  repairs  on  July  22, 1893. 

Steam  tug  Fox. — A  new  gas-pipe  rudderpost  was  made  and  the  blade  aud  irons 
fitted  to  same,  and  the  rudder  secured  in  place;  the  piston  rods  of  the  main  engines 
Trere  straightened  and  trued  up ;  the  throttle  valve  put  in  good  repair  and  changed 
so  as  to  work  the  reverse  way  from  what  it  originally  did ;  4  sight-feed  oil  cups 
were  fltted  and  placed  so  as  to  oil  the  slides  of  the  engines;  4  l^-inch  holes  were 
drilled  into  the  firebox  part  of  boiler,  to  facilitate  the  cleaning  of  the  boiler,  and 
brass  plugs  were  fitted  to  the  holes ;  new  brass  followers  were  made  and  fitted  to 
the  steam  pump;  new  shelves  were  put  in  upper  dining  room  and  two  staterooms; 
a  small  side  table  made  for  the  dining  room,  and  a  small  cupboard  was  made  for  the 
kitchen;  the  pilot  house  was  painted  one  coat  inside  and  out,  and  the  lower  cabin 
one  coat  outside ;  the  walls  of  the  dining  room  and  the  floors  of  kitchen  and  dining 
room  of  lower  cabin,  the  deck  and  engine  rooms  and  hull,  were  painted  one  coat;  the 
steam  pipes  and  machinery  parinted,  aud  the  name  painted  on  the  front  and  both 
sides  of  the  pilot  house  and  on  the  sides  of  the  wheelhouses.  The  repairs  were 
completed  and  the  boat  put  in  commission  on  April  14,  1894. 

Steam  tug  Boscohel. — Two  new  bridge  trees  were  made  and  secured  in  place ;  new 
fender  strakes  bolted  on  outer  edge  of  guards;  two  wheel  beams  spliced;  both  pad- 
dle wheels  were  repaired ;  the  lower  ends  of  27  studs  of  wheelhonse,  which  were 
badly  decayed,  were  spliced  with  new  material,  and  the  sliding  and  bulkheads  of 
wheelhouses  repaired ;  3  new  stay  braces  were  made  and  put  on  crown  sheet  of 
boiler  to  replace  broken  ones ;  the  outside  of  boiler  was  tnoroughl^  cleaned  and 
re-c^)vered  «7ith  asbestos;  a  new  core  wheel,  core-wheel  shaft  and  pinion  were  made 
and  put  in  place;  the  old  paddle-wheel  shaft  taken  out  and  turned  off  for  a  new 
coapling;  a  new  spool  put  on  shaft,  and  the  shaft  replaced  and  lined  up.  The 
repairs  were  completed  and  the  boat  put  in  commission  on  June  2,  1894. 

Steam  tug  General  G.  K.  Warren. — The  boat  was  laid  up  for  a  few  days  in  July,  1893, 
for  repairs,  and  the  crank  shaft  and  boxes  for  same  were  taken  out,  repaired,  and 
replaced,  and  a  new  oil  cup  provided  for  oiling  the  shaft.  The  machinery  was  put 
together  and  the  boat  put  in  commission  for  the  season  of  1894  on  May  1,  and  the 
boat  run  to  Oshkosh  to  nave  repairs  made  that  could  not  be  done  properly  at  ^ple* 
ton.  The  stem  bearing  was  raised  up  so  as  to  bring  the  propeller  shaft  in  line;  the 
reversing  lever  and  links  of  the  eneine  were  taken  off,  the  link  planed  true,  and  a 
steel  plate  fitted  to  the  side  of  link  block ;  the  reversing  lever  was  straightened  and 
secured  in  place  by  a  new  steel  pin ;  the  inside  of  the  engine  cylinder  was  smoothed 
to  a  true  diameter;  holes  in  the  coal  bunkers  were  patched  with  boiler  plate;  parts 
of  the  machinery  painted,  and  the  side  seams  of  huU^  above  water,  were  recalked, 
completing  the  repairs. 

Dredge  No.  2. — The  dredge  was  towed  by  the  tugboat  General  Warren  from  Cedars 
Lock  to  Appleton  8econd  Lock,  for  repairs,  on  May  1, 1894.  The  dipper  was  shipped 
to  Chicago,  and  the  3  dipper  teeth  repointed  with  new  steel;  new  boxes  for  dipper- 
handle  shaft  were  put  on  crane,  and  a  new  cap  made  for  the  box  at  the  upper  end  of 
the  crane  mast;  new  diagonal  braces  were  placed  in  crane;  the  turntable  put  in  good 
repair;  boxes  of  the  endless  chain  shaft  on  mast  of  turntable  were  rebabbitted ;  the 
machinery  was  cleaned;  hoisting  and  swinging  engines  connected;  steam  and  water 
pipes  repacked  aud  connected;  the  boiler  washed  out;  hand  and  manhole  plates  of 
boiler  repacked;  a  new  pop  safety  valve  put  on  boiler;  the  heater  pipes  connected, 
and  a  water  catcher  placed  under  the  heater.  The  repairs  were  completed  and  the 
dredge  put  in  commission  May  11, 1894. 

Dredge  No.  S. — The  dipper  door  was  sent  to  Chicago  for  repairs.  A  new  steel  bot- 
tom was  put  on  framework  of  door  and  slight  repairs  made  to  the  doorlatch,  etc. 
The  dipper  handle  was  taken  down  find  the  top  edge  dressed  to  a  fair  snrface  and 
^placed.  The  throttle  valve  of  the  swinging  engines  was  taken  to  a  machine  shop 
sud  put  in  good  repair;  the  steam  and  water  pipes  were  connected;  hand  and  man- 
bole  plates  of  boiler  and  stuffing  box  of  engines  repacked;  bleeder  pipes  and  valves 
changed,  and  portions  of  the  machinerv  painted.  The  skiff  and  wood  scow  belong- 
ing to  the  dredge  were  hauled  out  and  slight  repairs  made  to  same.  The  repairs 
Were  completed  and  the  dredge  placed  in  commission  on  May  3, 1894. 
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Dredge  Xo.  4. — The  starboard  end  of  hoistiug-dnua  shaft  was  provided  with  a  new 
brass  box ;  new  steel  thrust  collars  and  new  brass  bnshings  were  put  in  end  of  drum, 
and  oil  cups  placed  to  oil  the  thrust  collars;  the  old  blocks  in  the  friction  clntch  of 
hoisting  drum  were  taken  out  and  replaced  by  new  ones  of  hard  maple.  A  new 
w^rist  pm  was  made  for  one  of  the  hoisting  engines  and  the  boxes  of  the  crank  shaft 
rebabbitted.  Hog  rods  were  put  on  the  outside  face  of  the  lower  arm  of  the  crane^ 
to  prevent  the  springing  of  the  arm  sidewise.  The  machinery  was  cleaned,  put 
together,  and  steam-pipe  connections  made,  completing  the  repairs.  The  dredge  was 
put  in  commission  May  16,  1894. 

'Dredge  Xo,  5. — The  clam-shell  dipper  was  sent  to  Chicago  for  repairs.  New  lijis 
were  made  and  rivetted  to  dipper;  the  four  arm  lugs  were  rerivetted ;  new  steel 
bushings  were  put  in  throughout,  and  the  dipper  returned  to  Berlin.  New  sheaves 
for  closing  chains  of  dipper  to  run  on  were  jmt  in  place;  new  sheaves  were  made 
and  placed  for  hoisting  and  swinging  chains;  the  old  blocks  in  friction  clutch  of 
hoisting  drum  were  replaced  with  a  new  set  of  hard  maple  ones;  new  boxes  were 
provided  for  hoisting  and  swinging  drum  shafts;  the  deck  pump  was  connected  with 
the  boiler;  the  machinery  was  cleaned  and  put  together,  completing  the  repairs,  and 
the  dredge  put  in  commission  on  May  4, 1894. 

Dredge  Xo.  7. — A  new  lip  and  four  new  steel  teeth  werelitted  and  rivetted  to  dipper; 
four  steel  pine  were  made  to  connect  dipper  handle  to  dipper,  and  two  new  oil  cups, 
for  oiling  thrust  collars  on  end  of  drum,  were  put  in  place.  The  machinery  was 
cleaned  and  put  together,  completing  the  repairs,  with  the  exception  of  putting  new 
hard  maple  blocks  m  the  friction  clutch  of  the  hoisting  drum  and  a  new  hawser  pipe 
for  the  backing  chain.  The  dredge  was  put  in  commission  on  May  11,  1894.  After 
the  dredge  was  put  in  commission,  1,170  linear  feet  of  open  seams  in  the  deck,  ends, 
and  sides  of  hull  were  recalked  with  one  thread.  The  calking  was  done  in  the 
morning  before  the  dredge  commenced  work  for  the  day  and  in  the  evening  after 
she  had  quit  work,  so  as  not  to  delay  the  dredging. 

MISCELLANEOUS. 

The  tugboat  Fox  wafl  employed  in  towing  dredges  on  the  Upper  Fox  from  place 
to  place,  m  supplying  them  with  fuel,  in  towing  scows  with  materials  for  repairs  of 
locKS  and  dams,  and  on  inspection  trips. 

The  tugboats  General  G.  K,  Warren  and  Boscohel  towed  dump  .  scows  for  dredges 
Nos.  2,  3,  and  4  for  the  channels  at  Grignon  Rapids  and  below  Combined  and  Rapide 
Crocho  Locks,  scow  loads  of  materials  for  repairs  of  locks,  dams,  and  canal  banks, 
and  on  inspection  trips. 

CONTINGENCIES. 

The  Cook  block,  in  which  the  Engineer  Office  at  Oshkosh  was  located,  was  burned 
early  in  the  morning  of  December  1,  1893,  and  nearly  all  the  property  in  the  office 
destroyed.  By  courtesy  of  the  postmaster,  rooms  for  temporary  use  were  obtained 
in  the  Government  building  at  Oshkosh,  and  upon  application  to  the  Department 
permission  of  the  Secretary  of  the  Treasury  was  obtained  to  occupy  the  rooms  uutil 
such  time  as  they  would  be  needed  for  the  next  session  of  the  U.  S.  court.  The 
rooms  were  occupied  until  May  14,  1894,  when  a  room  in  the  Cook  block  was  made 
ready,  new  furniture  was  purchased  and  moved  in,  and  office  quarters  taken  up  on 
that  date. 

Very  respectfully,  your  obedient  servant, 

Samuel  Whitney, 
AsHsiant  Engineer, 
Maj.  James  F.  Gregory, 

Corps  of  Engineersj  U,  S,  A. 
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OPERATING  AND   CARK   OP  CANALS  AND   OTHER   WORKS   OF  NAVIGATION,   APPLIED  TO 
FOX  RIVER,  WISCONSIN  (SECTION  4  OF   RIVKR  AND  HARBOR  ACT  OF  JULY  5,  1884). 

Detailed  statement  of  expenditures  for  fjical  year  ending  June  SO,  1894,  foith  itemized  state- 
ment  of  expennea  attached,  as  required  by  the  above  act  of  July  6, 1884, 


Character  of  work,  otc. 


Repairs  of  De  Pere  Lock. 
Do 


Repairs  of  1>©  Pero  Dam 
Do 


RepairHof  Littlo  Kankaima  Lock. 
Do 


Repairs  of  Little  Kaukaiuia  Dam. 
Do 


Repairs  of  Rapide  Croche  Dam 
Do 


Item  of  expense. 

Amoant. 

Total. 

Materials 

$66.97 
100.75 

. 

Labor 

$167.72 

Materials 

336.29 
580.12 

Labor  aiul  tranfi>ortation 

916.  41 

Materials 

15.86 
6.00 

Labor 

21.86 

Materials 

271.99 
662.95 

Labor  and  trantiDortatioii 

934. 94 

Materials 

Labor  and  transportation. 


Repairs  of  canal  banks,  Rapide  Croche 

Repairs  of  Kankauna,  Fift\\  Lock 

Repairs  of  lock  house  at  ELaakauna,  Fifth 
Lock. 

Do 


Labor.... 

do... 

Materials 


Labor. 


Repairs  of  Kankauna.  Fourth  Lock 

Repairs  of  Kaukauna,  Third  Lock  . . 

Do 


Repairs  of  Kaukauna,  Second  Lock 
Do 


Repairs  of  lock  house  at  Kaukauna,  Second 
Lock. 

Repairs  of  Kaukauna,  First  Lock 

Do 


Repairs  of  warehouse  at  Kaukauna,  First 
Lock. 

Repairs  of  Kaukauna  Dam 

Do 


Repairs  of  Little  Chute  Canal,  Third  Level. 

Repairs  of  Little  Chute,  Second  Lock 

Do 


Repairs  of  Little  Chute,  First  Lock. 
Do 


Repairs  of  lock  house  at  Cedars  Lock. 

Repairs  of  Appleton,  Fourth  Lock 

Do 


Repairs  of  lock  house  at  Appleton,  Fourth 
Lock. 

Repairs  of  Appleton,  Thinl  Lock 

Do 


Repairs  of  Appleton,  Second  Lock. 
I>o 


Repairs  ot  Appleton,  First  Lock. 
Do 


Repairs  of  Appleton,  Lower  Dam 

Repairs  of  Appleton,  Upper  Dam. 

Do 


do.. 

Materials 
Labor.... 


Materials 
Labor...., 


Pump  for  well , 


Materials 
Labor 


Materials 


do 


Labor  and  transportation. 


LalK)r 

Materials 

Labor  and  transportation . 


Materials 

Labor  and  transportation. 


Materials 

do.. 

Labor.... 


Materials. 


do 

Labor.. 


Materials 
Labor 


Materials 

Labor  and  transportation. 


Materials 

do  .. 

Labor 


Repairs  of  Meiiasha  Look . 

Repairs  of  Eureka  Dam . . . 

Do , 


Repairs  of  lock  house  at  Berlin  Lock. 
Do 


Repairs  oi  lock  house  at  Princeton  Lock 
Do 


Materials 

do.. 

Labor 


Materials 
Labor 


Materials 
Labor.... 


2. 761. 55 
2, 090. 40 


756.53 

15.25 

142. 16 

69.92 


I 


3.00 
9. 85 
2.50 


2.94 
2.83 


5.50 

18.00 
15.75 


19.53 

34.01 
209.62 


209.65 
711. 35 
849.97 


1. 144. 92 
1, 225. 38 


14.75 
L86 
3.00 


4.47 

10.99 
34.00 


13.67 
8.62 


400.09 
437. 81 


88.70 

107.15 

83.42 


2.55 

9.40 

31.81 


67.00 
42.00 


4, 852.  04 

756.53 

15.25 


212. 08 
3.00 


12  35 


5.27 
5.50 


33.75 
19.63 


243.63 
200.65 

1, 561. 32 


2,370.30 
14.75 


4.86 
4.47 


44.99 
22.29 


837.90 
38.70 


190.57 
2.55 


4L21 

109.00 

98.64 
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OPERATING  AXD   CARK   OF   CAXALS,  KTC. —continued. 

Detailed  statement  of  expenditures  for  fiscal  year  ending  June  SO,  1S94,  etc. — Cozxtiuued. 


Character  of  work,  etc. 


Genera,  repairs  of  looks,  dams,  and  canal 
banks. 

Dredging  bars.  Lower  Fox 

Do 


Dredging  bars.  Upper  Fox 


"^' 


Kepairs  of  boats  and  dredges 
Do 


Do  . 
Do  .. 
Do  . 
Do  . 
Do  . 
Do  . 
Do  .. 
Do  .. 
Do  . 

Do-. 


Repairs  of  barge  Princeton 

Repairs  of  80- foot  Hat  scow  No.  1. 
Maintenance  of  navigation 

Do 

Do 


Item  of  expense. 


Amount. 


Labor. 


Fuel,  sapplies,  etc. 
Labor 


Fuel,  supplies,  etc. 
Labor 


9200.00 

418.11 
955.23 


1, 27Su  3i 
3,262  25 


Rent  of  boat  yard  at  Osbkosh  . . . 

Repairs  of  dredge  No.  2 

Repairsuf  dredgeNo.  3 

Repairs  of  dredge  No.  4 

Repairs  of  dredge  No.  5 

Repairs  of  drodge  No.  7 

Repairs  of  steamer  Fox 

Repairs  of  steamer  Gen.  Warren 

Repairs  of  steamer  Boscobei 

Repairs  of  pi  le-driver 

Bepairs  of  80- foot  flat  soows  Nos. 

1  and  2. 
Repairs  of  quarter  boat  No.  1 


Labor 

do 

Lock-tenders'  services.. 
Gauge-keepers'  services 
Superintendence 


100.00 
630.20 
136  96 
25i  24 
660.  24 
470  55 
326  15 
17R  28 
716  04 
290.51 
514  10 

54.37 


69.37 

349.  51 

6,899.08 

160.00 

173.  75 


Care  of  works  and  property. 

Do...- 

Do 

Do    

Contingencies 


Do 
Do 
Do 
Do 

Do 
Do 


Total. 


Watchmen,  labor  and  transporta- 
tion. 

Traveling  expenses  of  assistant 
engineers,  overaeers.  etc. 

Rent  of  storehouse  and  lock 
house,  Appleton,  Wis. 

Repairs  of  tools  and  machinery  . . 

Salaries  of  assistant  engineers, 

clerks,  etc. 
Rent  of  office  at  Oshkosh,  Wis  . . . 

Stationery 

Mileage  of  officers 

Drawing  instruments  for  office  at 

Oshkosh,  Wis. 

Blue-prints 

Telegrams 


I.a79.48 
230  51 
135  00 
151.58 


2,809.00 

209. 97 

200.91 

132.  96 

64.37 

49.77 
2.45 


Total 


$200.00 

1  373  34 
4.537.58 


4.236  64 

59.37 

349. 51 


7,233.73 


1, 696. 57 


3,520.43 


86, 958. 24 


Itemized  statement  of  expenses  made  from  appropriation  for  operating  and  care  of  canals 
and  other  tporks  of  navigation,  indefinite,  act  of  July  S,  1884,  applied  to  Fox  Biver, 
Wisconsin. 


Date. 


1893. 
July 


No.  of 
vouchor. 


3 

1 

3 

2 

5 

8 

14 

4 

31 

5 

31 

6 

31 

7 

31 

8 

31 

9 

31 

10 

81 

U 

31 

12 

31 

13 

31 

14 

31 

15 

31 

16 

Dl 

17 

31 

18 

To  whom  paid. 


Samuel  Whitney  . . . 

C.  A.  Peck 

Hired  men 

Swain  &  Tate  Co  ... 

Fred.  J.  An§:or 

John  M .  Paieo 

Alexander  Suns 

John  Bactcu 

George  T.  Allanson. 

George  Gifford 

Gabriel  Wick 

John  A .  Banker  . . . . 

Gottlieb  JahnKe 

Jerry  Parkinson 

John  Lewis 

Richard  E.  Rice 

James  Clear 

M.  H.  Neumann 


For  what  paid. 


Traveling  expenses 

Sheets,  etc 

Services,  June,  1893 

Rnles  for  lock-tenders,  etc  . . 

Services  

do 


.do 

.do 

.do 

.do 

.do 

.do 

.do 

.do 

.do 

.do 

.do. 

.do 


Amount 


$9.24 
21.20 
1, 517. 52 
6.50 
55.00 
35.00 
85.00 
25.00 
HO.  00 
25.00 
25.00 
25.00 
25.00 
25.0) 
2.5.00 
25.00 
80.00 
10.00 
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liemUed  statement  of  expenses  made  from  appropriation  for  operating  and  care  of  canals 

and  other  works  of  navigaiianf  etc.— -Coutinned. 


I>ate. 


1803. 
Aug.   4 

7 

7 

7 

7 

7 

7 

7 

7 

7 

7 

7 

7 

7 

7 

7 

7 

8 

8 

8 

25 

31 

31 

31 

31 

31 

81 

31 

31 

31 

31 

31 

31 

31 

31 

31 

31 

31 

31 

31 

31 

31 

31 

31 

81 

31 

31 

31 

31 

Sept.  2 
*^  2 
2 
4 
5 
7 
3U 
30 
30 
30 
30 
30 
30 
80 
80 
30 
80 
SO 
80 
80 
80 
80 
30 
80 
30 
30 
80 
30 
80 
80 


No.  of 
voucher. 


To  whom  paid. 


1 

2 

3 

4 

5 

6 

7 

8 

0 
10 
11 
12 
13 
U 
15 
16 
17 
18 
19 
20 
21 
22 
23 
24 
25 
26 
27 
28 
29 
30 
31 
32 
33 
34 
35 
36 
37 
38 
39 
40 
41 
42 
43 
44 
45 
46 
47 
48 
49 

1 

2 

3 

4 

6 

6 

7 

8 

9 
10 
11 
12 
13 
14 
15 
16 
17 
18 
19 
20 
21 
22 
23 
24 
25 
26 
27 
28 
29 
80  I 


Swain  &  Tate  Co 

Hired  men 

Henry  A.Foster .. 

Appleton  Machine  Co 

>ToDn  Tracy 

J.  C.  Eoelflch 

Jan.  G>illinfrham ''  Son 

Hav  Hardware  Co 

J.  A.  Barnett 

Cool ee  Lumber  Co 

Stroud  &,  Thompson 

H.  Stedman 

Priest  &,  Garrow 

Stephen  Vedder 

E.  w.Moran 

A.  W.  PrioBt 

Gerry  Lumber  Co 

Samuel  Whitney 

do 

Elwin  Banter 

Martin  Conner 

A.  Koes  Houston 

John  M  Paiee 

Alexander  Sims 

John  Baeten 

George  T.  Allanson 

Georf^e  Gifford 

Gabriel  Wick 

John  A.  Banker 

Gottlieb  Jahnke 

Jerry  Parkinson 

John  Lewis 

Richard  E.  Kice 

James  Clear 

M  H.Neumann 

Rather  Sc  Schaeuble 

Butler  Bros 

Appleton  Machine  Co 

J.  C.  Koelsrh 

Battis  Bros 

Orville  Beach 

Conlee  Lumber  Co 

John  W.  Slater 

H .  Miner 

C.  A.  Peck 

H.  Stedman 

Peter  LittlecliUd 

Swain  J^  Tato  Co 

Samuel  Whitney 

F.  Hurlbut 

Bl win  Bauter 

Samuel  Whitney 

Jones  Sc  Laughuns,  Limited. 

Hired  men 

Henry  Soper 

Fred.  J.  Anger 

Samuel  Whitney 

E.  O.  Hoffmann 

John  M.Paige 

Alexander  Sims 

John  Baeten 

George  T.  AUanson 

George  Gifford 

(;abrTel  Wick 

John  A.  Banker 

Gottlieb  Jahnke 

Jerry  Parkinson 

John  Lewis 

Richard  E.Rice 

Jaiues  Clear 

M.  H.  Neumann 

Rather  &  Schaeuble 

Botler  Brtw 

Schlafer,  Barrett  Sc  Teach  . . . 

Appleton  Machine  Co 

A.  L.  Smith 

J.  A.  Barnes 

D.  P.  Sonfonl 

Stroud  6l  Thompson 


For  what  paid. 


Books  ■.■•••••••..• 

SorYices,  J  uly,  1893 
Oil 


Nuts,  etc 
Wood.... 


Soap. eto  

Lumber,  eto 

Iron,  etc 

Iron  shims,  etc 

Lumber 

Oakum,  eto 

Coal 

Wood 

Depositing  dredged  material 

Soap,  eto 

Coal 

Lumber 

Services  

Traveling  expenses 

do 

Services 

do 


.do 

.do 

.do 

.do 

do 

.do 

do 

.do 

do 

do 

do 

.do 

do 


Cauthook  handles,  etc. 

Pump,  etc 

DriftDolts,  etc 

Oil 


Steel,  etc 

Rent  of  land 

Lumber 

White  lead,  eto 

Wall  paper,  eto 

Tin,  etc 

Shingles,  etc 

Depositing  dredged  material 

Paper 

Services  

Wood 

Traveling  expenses 

do 

Drift  bolts,  etc 

Services,  August,  1893 

Services  

do 

do 

do 

do 

do 

do 

do 

do 

do 

do 

do 

do 

do 

do 

do 

do 

Brooms,  etc 

Rope 

Galvanized  iron  pump,  etc.. 

Iron  spar  rollers,  eto 

Hire  of  house 

Iron,  eto 

Oil 

Cotton  waste,  eto 


Amount 


$23.00 

1,927.16 

1.00 

27.69 

245.37 

10.63 

15.22 

15.68 

17.80 

81.20 

53.08 

114. 41 

864.80 

7.00 

6.51 

103.  U6 

2.94 

200.00 

17.58 

3.77 

8.25 

200.00 

85.00 

35.00 

25.00 

30.00 

25.00 

25.00 

25.00 

25.00 

25.00 

25.00 

25.00 

30.00 

10.00 

3.40 

7.00 

14.36 

1.25 

5.98 

25.00 

1,490.37 

3.20 

0.82 

26.10 

101.85 

9.10 

5.25 

200.00 

56.00 

6.49 

20.62 

274. 18 

2,501.88 

15.00 

55.00 

200.00 

150.00 

35.00 

35.00 

25.00 

30.00 

25.00 

25.00 

25.00 

25.00 

25.00 

25.00 

25.00 

80.00 

lU.OO 

1.90 

11.76 

9.54 

24.02 

45.00 

4.00 

4.64 

U.99 
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Itemized  siaiement  of  expenses  made  from  appropriation  for  operating  and  care  of  canals 

and  other  works  of  navigationy  eto. — Continued. 


Bate. 


'  No.  of 
voucher. 


To  vrboni  jiaid. 


Dec. 


1893. 
Sept.  30 
30 
30 
30 
30 
30 

no 

Oct.   3 

4 
6 
17 
24 
Nor.  3 
8 
3 
3 
3 
2 
3 
3 
3 
3 
3 
3 
3 
3 
3 
3 
3 
3 
3 
3 
3 
3 
3 
3 
3 
4 

28 
30 
30 
30 
30 
30 
30 
30 
30 
30 
30 
30 
30 
30 
30 
36 
30 
30 
30 
30 
30 
30 
30 
30 
30  : 

li 

6  I 

7 

7! 

9 

13  1 
16 
28  I 
30 
30 
30  I 
30 
30  I 


31 

32 

33 

34 

35 

36 

37 

1 

2 

3 

4 

5 

6 

1 

2 

3 

4 

6 

6 

7 

8 

9 

10 

11 

12 

13 

14 

15 

16 

17 

18 

19 

20 

21 

22 

23 

24 

25 

26 

27 

28 

29 

30 

31 

3M 

33 

34 

35 

36 

37 

38 

39 

40 

41 

42 

43 

44 

45 

46 

47 

48 

49 

50 

51 

1 
«? 

3 

4 

5 

0 

7 

8 

9 

10 

11 

12 

13 

14 


For  what  paid. 


Ossian  Cook 

Conleo  Lumber  Co 

Thos.  E.  Decker 

Niela  Johnson 

do 

C.  A.  Peck 

II .  Stddraan 

A.  W.  Priest 

Fairbanks  &  Laehn 

Hired  men |  Services.  September,  1893  . 


Rent  of  office 

Lumber 

do 

Globe  valves,  etc. 

Injector,  etc 

Packing,  etc 

Coal,eto 

Coal 

Patch  bolts 


Stationery 

Services  

Heading  vouchers. 
Services 


Des  Forges  &  Co. 
William  Carrington 
Swain  (kTaitCo... 
Sainaol  Whitney  ... 

John  M.  Paige,  r ' do 

Alexander  Sims ' . . .  J . .  do 

John  Baeten ! do 

George  T.  Allauson ' do 

George  Gifford I do 

Gabriel  Wick ' do 

John  A  Banker ' do 

Gottlieb  Jahnke do 

Jerry  Pat  k inson j do 

John  Lewis do 

Kichard  E.  Rice I do 

James  Clear ' do 

M.  H.  Neumann ' do 

Hired  men Services,  October,  1893 

Butler  Bros '  Iron.eto 

Appleton  Machine  Co 

H.A.Foster 

Gerry  Lumber  Co 

J.  F.  Josly  n 

George  Rounds 

C.A.Peck 


Steel  bolt,  etc 

Lead,  etc 

Lumber,  etc 

Iron,  etc 

Depositing  dredged  material 

Glass,  etc 

Lumber,  etc 


Hiram  Stedraan 

Niels  Johnson i  Pipe,  etc 

Priest  <k  Gorrow Wood 

Hired  men Services,  October,  1893 

Fred.  J.  Anger Services 

Samuel  Whitney ■ do 

John  M.  PaiU^ ' do 

Alexander  Sims [ do 

John  Baeten | do 

George  T .  Allanson do 


George  Gifford do 

Gabriel  Wick do 

John  A.  Banker do 

Gottlieb  Jahnke i do 

Jerry  Parkinson ! do 

John  Lewis do 

Richard  £.  Rice ' do 

James  Clear do 

M.  H.  Neumann ' do 

G.  G.  Pratsch ,  Boat  spikes 

Dc  Pere  Lumber  and  Fuel  Co I  Lumber... 

Thos.  Jackson Dri ft  bolts,  etxj   .. 

Charles  W.  Day |  Lumber 

Butler  Bros...*. ,  Oil.  etc 

Gerrv  Lumber  Co j  Lumber 

Appleton  Machine  Co '  Iron  castings,  etc 


Amount. 


Orville  Beach 
C.A.Peck.. 
John  Jansen 

Samuel  Whitney I  Traveling  expenses. 

Charles  M.  Cole ' do 


Rent  of  land . 
Tins.  etc. 
Luraoer. , 


Services,  November,  1893 
Traveling  expenses 


Hired  men 
F.  E.  Cpldwell 

Des  Forges  &  Co j  Stationery 

Western  Union  Telegraph  Co •  Telegrams 

Swam  6c  Tate  Co i  Time  reports 

Maj.  James  F.  (»reg«iry Milea.ge 

M.  J.  Sohmi tt  &  Co  . .' |  Blue  prints 

Thos.  Jackson «  Driftbolts 

De  Pere  Lumber  and  Fuel  Co Lumber 

Butler  Bros Galvanized  iron  pump 

J.  A.  Barnes |  Iron  eastings,  etc 

Stroud  &  Thompson i  Camel-hair  orush 


$66.00 
668.38 

3.00 

5.09 
57. 60 
12.80 
68.98 
420.65 
11.72 
2, 760  00 
24.00 
19.50 

3.50 
200.00 
35.00 
35.00 
25.00 
30.00 
25.00 
2J.00 
25.00 
25.00 
25.00 
25.00 
25.00 
30.00 
10.00 
228.15 
66.10 

1.55 

14.75 

120.  :u 

2.55 
17  23 

3.98 

10.93 

187.68 

1. 557. 29 

36.67 

200.00 

35.00 

35.00 

25.00 

30.00 

23.00 

25.00 

25.00 

25.00 

25.00 

25.00 

25.00 

30.00 

10.00 

11,50 

92.77 

26.89 

71.91 

8.U5 

4.47 

5.56 

25.00 

17.59 

17.25 

17.03 

11.21 

942.36 

6.55 

22.60 

2.45 

9.50 

12.80 

30.75 

17.25 

181.04 

4.50 

.75 

.83 
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Itemieed  statement  of  expenses  made  from  appropriation  for  operating  and  care  of  canals 

and  other  works  of  navigation f  etc, — Continued. 


Date. 


1803. 
Dec.  30 
30 
31 
31 
31 
31 
31 
31 
31 
31 
31 
'  31 
31 
31 
31 
31 
31 

1894. 


Jan. 


Feb. 


Mar. 


3 

4 

4 

4 

4 

4 

4 

6 

15 

24 

31 

31 

31 

31 

31 

3! 

31 

31 

31 

31 

81 

31 

31 

31 

3 

3 

b 

7 

7 

14 

14 

16 

24 

26 

28 

28 

28 

28 

28 

28 

28 

28 

28 

28 

28 

28 

28 

28 

28 

28 

28 

28 

2 

2 

2 

3 

3 

6 

5 

5 


Xo.  of 
voucher. 


Tu  \Thom  paid. 


For  what  paid. 


Amount. 


I 


15 
16 
17 
18 
19 
20 
21 
22 
23 
24 
25 
26 
27 
23 
29 
30 
31 

1 

2 

3 

4 

5 

6 

7 

8 

0 

10 

11 

12 

13 

14 

15 

16 

17 

18 

19 

20 

21 

22 

23 

24 

1 

2 

3 

4 

5 

6 

7 

8 

9 

10 

11 

12 

13 

14 

15 

16 

17 

18 

19 

20 

21 

22 

23 

24 

25 

26 

27 

28 

1 

2 

3 

4 

5 

6 

7 

8 


Hay  Hanlwaro  Co 

Osfiian  Cook 

A.  Ko88  Houston 

Helen  P .  Gilinan 

Samuel  Whitney | do 

John  M.  Paiffo ■ do 

Alexander  Sims ' do 

John  Barten I do 


Fire  Bcreens . 
Kent  of  office 

Services  

do 


Geor;;e  T.  AUanaon. 

George  Giflord 

Gabriel  Wick 

John  A.  Banker  — 
Gottlieb  Jahnke  — 

Jerry  I'arkinson 

John  Leivis 

Kichard  K.  Rice  — 
Jamed  Clear 


Hired  men 

F.E.Caldwell 

Charles  Wheatou 

A.  L.  Smith 

Eueene  Dletzgen  Co 

BaiTcer  Typewriter  and  Stationery  Co.. . 

lies  Forges  &  Co 

Charles  il.  Cole 

MiO- JftDicA  F«  Gregory 

Eugene  Dietzgen  Co 

Helen  P.  (rilmaii ■ 

Samuel  Whitney 

John  M  Pai^e 

Alexander  Sims 

John  Baeten 

John  T.  Allanson ■ 

George  G  ifford 

Gabriel  Wick 

John  A.  Banker ! do 

Gottlieb  Jahnke * do 

Jerry  Parkinson •*'•-, do 

John  Lewis do 

Kichard  E.Sice I do 

Jamea  Clear I do 


do 
.do 
do 
do 
.do 
.do- 
.do 
.do 
.do 


Services,  December,  1893. . 

Traveling  expenses 

Plastering,  etc 

H ire  of  house 

Tracing  cloth 

Kepairs  of  typewriter,  etc 

Stationery 

Traveling  ex penses 

Mileage 

Instruments,  etc 

Services  

do 


do 
do 
do 
do 
do 
do 


F.  E.  Caldwell Traveling  expenses. 

Elwin  Banter do 


Services,  January,  1804. 

Traveling  expenses 

do 


Hired  men 

Charles  M.  Cole 

L.  M.  Mann 

A.  Ross  Houston ' do 

Swain  &  Tate  Co i  Transmittals 

Lieut.  C.  H.  McKinstry Mileage 

H.  H.  West  Co I  Book,  etc 

Lieut.  C.  H.  McKinstry '  Mileage 

Butler  Bros |  Kails,  etc 

John  M.  Hum ,  Waste  baskets,  etc  ... 

Orvillo  Beach Rent  of  land 

C.  A.  Peck I  Galvanized  iron  pump 

Helen  P.  Gilman Services 

Samuel  Whitney \ do 

John  M.  Paige «. do 

Alexander  Sims do 

John  Baeten do 

George  T.  Allanson do 

George  Gifford ! do 

Gabriel  Wick ! do 

John  A.  Banker ' do 

Gottlieb  Jahnke i do 

Jerry  Parkinson ' do 

John  Lewis do 

Richard  E.Rice ' do 

James  Clear ' do 

Eugene  Dietzgen  Co I  Drawing  paper 

J.  V.  Beyer Labor 

F.  E.  Caldwell :  Travelingexpenses. . . 

Hired  men 

Elwin  Banter 

Applcton  Machine  Co 

Charles  W.  Day 

do 


Services/ February,  1894. 

Traveling  expenses 

Anchor  bolts,  etc 

Oak  lumber 

Pine  lumber 


$1.25 
44.00 

200.00 
20.00 

200.00 
35.00 
35.00 
25.00 
30.00 
25.00 
25.00 
25.00 
25.00 
25.00 
25.00 
25.00 
30.00 

566.50 

1.82 

16.80 

45.00 

8.28 

52.75 

36.00 

10.67 

19.52 

64.37 

40.00 

200.00 

35.00 

85.00 

25.00 

30.00 

25.00 

25.00 

25.00 

25.00 

25.00 

25.00 

25.00 

30.00 

16.40 

2.45 

580.73 

15.00 

10.82 

7.34 

3.00 

17.44 

9.25 

17.12 

3.30 

2.40 

25.  CO 

3.75 

40.00 

200.00 

85.00 

35.00 

25.00 

80.00 

25.00 

25.00 

25.00 

25.00 

25.00 

25.00 

25.00 

30.00 

7.97 

5.00 

5.06 

947.37 

8.11 

47.79 

706.02 

616.99 
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Itemized  statement  of  expenses  made  from  appropriation  for  operating  and  care  of  oanaU 

and  other  works  of  navigation ^  e<o.— -Continned. 


Bate. 


I   No.  of 
voucher. 


Apr. 


1894. 
Mar.  5 
12 
14 
16 
23 
21 
30 
31 
31 
31 
31 
31 
31 
31 
31 
31 
31 
81 
31 
31 
31 
31 
31 
31 
4 
4 
4 
4 
7 
7 
11 
23 
25 
30 
30 
30 
30 
30 
30 
30 
30 
30 
30 
30 
30 
80 
30 
30 
30 
80 
30 
30 
30 
30 
30 
30 
80 
30 
2 
2 
7 
14 
14 
14 
21 
21 
31 
31 
31 
31 
81 
31 
31 
31 
31 
31 
31 
31 


May 


9 

10 

11 

12 

13 

14 

15 

16 

17 

18 

19 

20 

21 

22 

23 

24 

25 

26 

27 

28 

29 

30 

81 

32 

1 

2 

3 

4 

5 

6 

7 

8 

9 

10 

11 

12 

13 

14 

15 

16 

17 

18 

19 

20 

21 

22 

23 

24 

25 

26 

27 

28 

29 

30 

81 

32 

33 

34 

1 

2 

3 

4 

5 

6 

7 

8 

9 

10 

11 

12 

13 

14 

15 

16 

17 

18 

19 

20 


To  whom  paid. 


For  what  paid. 


Charles  W .  Day 

Swain  &.  Tato'Co 

do 

Lieut.  C.  H.  McKinatry 

M^.  Jame»  F.  Gregory 

Wyckoif,  Seaman  s  &.  Jieuedict. 

Swain  &Tate  Co 

Helen  P.  Gilmau 

Samuel  Whitney 

John  M.  Pai^e 

Alexander  Suns 

John  Ba<>ten 


Pine  lumber 

Beports  of  oiR*ratlons,  etc. 

Transmittals  of  checks 

Mileaee 

& 

Paptir,  ete 

Ketums  of  navigation,  etc. 
Services 


do 

.do 

do 

do 

.do' 


Georgo  T.  Allanson 

Georce  Oiftord ' do 

Gabriol  Wick ' do 

John  A.  Banker I do 

Gottlieb  Jahnke do 

Jerry  Parkinson I do 

John  Lewis | do 

Richard  E.  Hire ' do 

James  Clear [ do 

John  Jansen '  Hemhn^k  lumber. 


Appleton  Machine  Co 

McKenxie  &.  Crawford 

Hired  men 

A.  L.  Smith 

Klwin  Banter 

F.E.  Caldwell 

Jones  &  Laughlins,  Limited. 

Charles  M.  Colo 

Lient.  C.  H.  McKinstry 

Herman  Vosa 

Helen  P.  Gilman 

Samuel  Whitney 

John  M.  Paige 

Alexander  Sims 

John  Baeten . 

George  T.  Allanson 

George  Gifford 

Gabriel  Wick 

John  A.  Banker 

(vott lieb  Jahnke 

Jerry  Parkinson 

John  Lewis 

Rie.hard  E.  Rice 

James  Clear *. 

John  Jansen 

Schlafer  Barrett  &  Tesch  . . . 

Ramsay  &,  Jones 

Appleton  Machine  Co 

Manser  &  Bonner 

A.  Sanford  Logging  Tool  Co. 

Stroud  &■  Thompson 

John  F.W.  Decker 

McKenzie  &.  Crawford 

Hay  Hardware  Co 

Battis  Bros 

Hired  men 

Excelsior  Iron  Works 

Jones  St,  Langhlins,  Limited  . 

M.  J.  Schmitt  &  Co 

L.  M.  Mann 

Swain  &  Tate  Co 

Lieut.  C  H.  McKinstry 

L.  M.  Mann 

Fred.  J.  Anger 

Samuel  Whitney 

John  M.  Paige 

Alexander  Bims 

John  Baeten 

G<H>rge  T.  Allanson 

George  G  i  fford 

Gabriel  Wick 

John  A.  Banker 

Gottlieb  Jahnke 

Jerry  Parkinson 

John  Lewis 


Set  screws,  etc 

Coal 

Services,  March,  1804 

Hir^of  house 

Traveling  expenses  . 

do 

Bolts,  etc 

Traveling  expenses. . 

Mileage 

(fe 

Binding  records,  etc . 

Services  

do 

do 

do 

do 

do 

do 

do 

do 

do 

do 

do 

do 

do : 

Oak  lumber 

Nails,  etc 

Pine  lumber 

Iron,  etc 

Oak  lumber,  etc 

Pike  poles,  etc 

White  lead,  etc 

Slop  jars,  etc 

Coal,  etc 

Rope,  etc 

Flues,  etc 

Services,  April,  1894  - 

Steel,  etc 

Chain 

Blueprints,  etc 

Traveling  expenses . . 
Heading  vouchers... 

Mileage 

Traveling  expenses. . 
Services 


.do 
.do 
.do 
.do 
.do 
.do 
.do 
.do 
.do 
do 
.do 


Amount. 


$591.46 

39.50 

4.26 

13.44 

12.80 

10.15 

6.75 

40.00 

200.00 

35.00 

35.00 

25.01) 

30.00 

25.00 

25.00 

25.00 

25.00 

25.00 

25.00 

25.00 

30.00 

22.32 

8.84 

8.00 

1,2SL90 

45  00 

2.46 

L57 

231.64 

12.07 

14.24 

12.80 

1.53 

40.00 

200.00 

35.00 

35.00 

25.00 

30.00 

25.00 

25.00 

25. 00 

25.00 

25.00 

25.00 

25.00 

30.00 

3.84 

1.91 

8.94 

11.09 

16.09 

6.90 

8.32 

17.06 

20.95 

29.39 

56.73 

1,758.88 

141.30 

98.92 

19.02 

9.86 

4.00 

12.80 

21.95 

55.00 

200.00 

85.00 

85.00 

25.00 

80.00 

25.00 

25.00 

25.00 

25.00 

25.00 

25.00 
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Itemized  statement  of  expenses  made  from  appropriation  for  op^erating  and  care  of  canals 

and  other  works  of  navtgatUmf  etc. — Continued. 


Bate. 


No.  of 
voucher. 


1894. 
May  31 

31 
31 
31 
bl 
31 
31 
31 
31 
31 
31 
31 
31 
31 
31 
31 
81 
81 
31 
31 
31 
31 
81 
31 
81 
31 
31 
31 
31 
31 

Jime  ^ 

7 
7 
7 
7 
7 
8 

12 
28 
28 
28 
28 
28 
28 
28 
28 
28 
28 
28 
28 
28 
28 
29 
29 
29 
30 
30 
30 
80 
30 
30 
30 
30 
30 
30 
30 
30 
80 
30 
80 


21 
22 
23 
24 
25 
26 
27 
28 
29 
30 
31 
32 
33 
34 
33 
36 
37 
38 
39 
40 
41 
42 
43 
44 
45 
46 
47 
48 
49 
50 
1 
2 
3 
4 
5 
6 
7 
8 
9 
10 
II 
12 
13 
14 
15 
16 
17 
18 
19 
20 
21 
22 
23 
24 
25 
28 
27 
28 
29 
30 
31 
82 
33 

35 
36 
87 
38 
89 
40 


To  whom  paid. 


For  wl^t  paid. 


Richard  E.  nice 

Janiea  Clear 

John  Jansen 

Schlafer,  Barrett  &  Teach 

Appleton  Maciilne  Co 

do 

Fairbankfl  &,  Swallow 

Gerry  X*uinber  Co 

Williamsoii  &,  Libbey  Lnmber  Co 

E.G.Tulledge 

JohnF.  W.fieclcer 

Hay  Hardware  Co 

do 

H.C.  JohnHon  &  Son 

Strond  &  Thompson 

McKensie  &  Crawford 

The  Soper  Furniture  Co 

J.  A.  Barnes 

BattiaBroa 

Orville  Beach 

D.  P.Sandford 

Robert  Brand  &  Sons 

C.  A.  Peck 

Hiram  Stodman 

Chaa.  S.  Morris 

J.  W.  Slater 

Niels  Johnson 

do 

do 

John  Feathers  tone's  Sons 

Hired  men 

Samuel  Whitney 

£1  wi  n  Banter 

Jones  &,  Laughlins,  Limited 

Niels  Johnson 

Harry  Loy 

SamSterii 

Swain  &,  Tate  Co 

Thos.  Jackson 

Charles  W.  Day 

Soliiafer.  Barrett  &  Tesch 

U.  A.  Foster 

Appleton  Machine  Co 

Stroud  &  Thompson 

McKonzie  &  Crawford 

Hay  Hardware  Co 

Sam  Stern 

S.E.McPartlin A... 

CKTirnann 

John  Andre  Co 

Chas.  S.  Morris 

Priest  &  Gorrow 

BattisBros 

C.  A.  Peck 

Niels  Johnson 

Fred.  J.  Anger 

Samuel  Whitney 

John  M.  Pai^e 

Alexander  Sims 

John  Baeten 

George  T.  Allansoo 

George  G Ifford 

Gabriel  Wick 

John  A.  Banker 

Gottlieb  Jahnke 

Jerry  Parkinson 

John  Lewis 

Richard  E.  Rice 

James  Clear 

Wm.  Peterman  &  Sons 


Total. 


Services  

do 

Lumber 

Painty  oil,  etc 

Spar  rollers,  etc 

Valves,  iron,  etc 

Chain,  etc 

Lumber 

do 

Window  shades 

Cuspidors,  etc 

Floor  brush,  etc 

Rope,  etc 

Window  awnings 

Cotton  waste,  etc    

Coal 

Chairs,  etc 

Steel,  etc 

Sheet  steel,  etc 

Rentof  land 

Oil  and  grease 

Office  desks,  etc 

Oil,  iron,  etc 

Coal 

do 

Boiled  linseed  oil 

Lubricators,  etc 

Friction  blocks,  etc 

Bushings,  etc 

Steel,  etc 

Services,  May.  1894 

Traveling  expenses 

do 

Chain 

Injector,  etc 

Services  

Rent  of  office 

Report  of  operations,  etc. . . . 

Key  bolts,  etc 

Lumber 

Nails 

l*aint,  oil,  etc 

Iron  core  wheel,  etc 

Oakum,  etc 

Coal 

Rope 

Rent  of  office 

(>)verin^  boiler,  etc 

Depasitingdredged  material 

Bed  springs 

Coal 

Wood 

Steel  plate,  etc 

Lye,  iron,  etc 

Iron  castings,  etc 

Services 

do 


Amount. 


do 

do 

do 

do 

do 

do 

do 

do 

do 

do 

do 

do 

Chisels,  eto. 


$25.00 

30.00 

10.05 

12.06 

29.69 

113.07 

60.35 

69.65 

2.00 

3.00 

5.02 

5.53 

22.69 

'     9.00 

10.94 

16.47 

17.50 

19.20 

23.25 

25.00 

37.74 

75.85 

10.44 

17.43 

19.87 

22.47 

60.63 

108.03 

271.02 

212.83 

1, 298. 83 

4.21 

7.33 

72.93 

170.88 

3.00 

22.33 

15.00 

1.00 

127.80 

3.07 

44.25 

370.  21 

6.40 

12.18 

17.73 

20.84 

64.17 

6.13 

6.00 

12.02 

265.69 

13.44 

20.95 

85.03 

55.00 

200.00 

35.00 

35.00 

25.00 

30.00 

25.  OC 

25. 00 

25.00 

25.00 

25.00 

25.  UO 

25.00 

80.00 

3.30 

36,958.24 
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J  J  24. 

REMOVING  SUNKEN  VESSELS  OR  CRAFT  OBSTRUCTING  OR  ENDANGER- 
ING NAVIGATION. 

Under  date  of  November  17, 1893,  a  communication  from  the  board 
of  public  works  of  liacine,  Wis.,  was  received  requesting  the  removal, 
under  tlie  provisions  of  sectioii  8  of  river  and  harbor  act  of  September 
19,  1890,  of  two  sunken  vessels,  which  were  alleged  to  be  obstructions 
to  navigation  in  the  Root  River  at  that  place. 

Upon  investigation  it  was  found  that  one  of  the  vessels — schooner  G, 
Barber — was  alioat  and  should  be  removed  by  the  city  authorities. 

The  other  vessel — schooner  Mount  Vernon — was  found  sunken  in  the 
river  near  the  head  of  navigation,  above  Meade  street,  with  her  rail 
just  above  water.  It  was  an  obstruction  to  navigation,  and  its  removal 
by  the  United  States  under  section  8  of  river  and  harbor  act  of  Sep- 
tember 19, 1890,  was  recommended.  The  recommendation  was  approved 
by  the  Chief  of  Engineers,  and  under  date  of  December  11, 1893,  an 
allotment  was  made  of  83 .!0  from  the  permanent  indefinite  appropria- 
tion for  removing  sunken  vessels  or  craft  obstructing  or  endangering 
navigation,  act  of  June  14, 1880,  to  pay  the  expenses  of  said  work. 

After  advertisement  for  proposals  a  contract  was  entered  into  with 
Mr.  Harris  W.  Baker,  of  Detroit,  Mich.,  for  doing  this  work  at  a  cost 
of  8199.  Under  this  contract  the  wreck  was  floated  and  hauled  out 
on  the  bank  of  the  river  on  March  5, 1894.  After  its  removal  authority 
was  requested  to  sell  it  at  public  auction,  which  was  given  by  the 
Chief  of  Engineers,  and  on  April  5,  1894,  after  due  advertisement  by 
posters  and  circular  letters,  it  was  sold  to  the  highest  bidder.  The  net 
proceeds  of  the  sale,  815.32,  was  covered  into  the  Treasury  to  the 
credit  of  the  appropriation  for  ''removing  sunken  vessels  or  craft 
obstructing  or  endangering  navigation,  indefinite." 

The  total  amount  expended  during  the  year  upon  removal  of  wrecks 
is  8210.54. 


Abatractof  proposals  for  removal  oftcreck  of  schooner  Mount  Vernon  from  Root  Biver  at 
Radney  Wis.f  received  in  response  to  advertisement  dated  January  23, 1894,  and  opened 
February  26, 1894,  by  Maj,  James  F,  Gregory,  Corps  of  Engineers, 


No.  Name  and  resilience  of  bidder. 

1  Edward  GlUeu,  Racino,  Wis 

2  SamnelO.  Olxon,  Rnciiie,  Wis 

3  Harria  W.  Baker.  Detroit,Mich 


Prioe. 


$199 
210 
199 


Anioniit  allotted  for  this  work,  $300. 

With  the  approval  of  the  Chief  of  Engineers,  a  contract  was  entered  into  March 
5, 1894,  with  Harris  W.  Baker  for  tliis  work. 


J  J  25. 

establishment  of  harbor  lines  in  oconto  harbor,  wisconsin. 

United  States  Engineer  Office, 

Mihcaukeej  lVt«.,  September  14^  1893, 

GENERAL;  Kesi)ectfnlly  refeiTinfj   to  letter,  office  of  the  Chief  of 
Engineers,  June  20,  1S1)3,  establishing  certain  harbor  lines  at  Oconto 
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Harbor,  *  Wisconsin,  I  have  the  honor  to  report  that  in  laying  down 
the  lines  upon  the  ground  (after  an  accurate  survey)  it  is  found  that 
lines  slightly  divergent  from  the  approved  lines  approximate  more 
nearly  to  the  natural  river  bank  and  are  in  every  way  better.  I  inclose 
a  tracing  t  on  which  is  shown  in  blue  the  lines  as  approved  and  in  red 
the  better  lines.  The  stations  marked  in  red,  A,  B,  0,  and  D,  are 
marked  by  driven  gas  pipes  two  inches  in  diameter,  which  are  sur- 
rounded by  piles  of  stones. 

I  have  therefore  to  recommend  that  harbor  lines  be  established  as 
shown  in  red  upon  this  tracing. 

The  description  is  as  follows: 

(The  general  course  of  the  south  harbor  pier  is  N.  54^  21'  30"  E.,  or 
S,  540  21'  30"  W.) 

Commencing  at  a  point  (A)  which  is  on  the  shore  of  Green  Bay  and 
upon  a  line  which  is  parallel  to  and  250  feet  from  the  channel  face  of 
the  south  harbor  pier,  tlience  S.  54°  21'  30"  W.  1,516  feet  to  the  inter- 
section of  the  north  bank  of  Oconto  Kiver  (B),  thence  S.  76^  44'  W. 
753  feet  (C),  thence  S.  52°  37'  20"  W.  3,243  feet  (D),  thence  up  the 
Oconto  River  on  the  same  course  1,000  feet  to  a  point  opposite  the 
southeast  comer  of  ISpies's  mill. 

Very  respectfully,  your  obedient  servant, 

James  F.  Gregory, 

Major  of  Engineers. 

Brig.  Gen.  Thomas  L.  Casey, 

Chief  of  Engineers^  U.  8.  A, 

(Through  Col.  O.  M.  Poe,  Corps  of  Engineers,  Division  Engineer, 
Northwest  Division.) 

[First  indorsement.] 

U.  S.  Engineer  Office, 
Detroit,  Mich,^  September  19, 1893, 

Respectfully  forwarded  to  the  office  of  the  Chief  of  Engineer^, 
approved  and  recommended. 

O.  M.  Poe, 
Colonel^  Corps  of  Engineers,  etc., 
Division  Engineer,  Northwest  DiviMon. 

[Second  indorsement.] 

Office  Chief  of  Engineers, 

U.  S.  Army, 
September  23,  1893. 

Respectfully  returned  to  Maj.  Gregory,  with  request  for  further  infor- 
mation in  explanation  of  his  reasons  for  recommending  the  extension 
of  the  proposed  new  harbor  line  beyond  the  point  marked  "D''  on  the 
course  indicated. 

The  lines  now  proposed  would  seem  to  unnecessarily  reduce  the  width 
of  the  river  above  the  point  marked  "D.'' 
To  be  returned  through  the  Division  Engmeer. 

Tho«.  Lincoln  Casey, 
Brig.  Gen.,  Chief  of  Engineers. 

*  For  harbor  lines  in  Oconto  Harbor,  established  June  23,  1893,  see  Annual  Report 
Chief  of  Engineers,  1893,  p.  2784. 
t  Not  printed. 
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[Third  indorsement] 

U.  S.  ENaiNEER  Office,. 
Milwaukee,  Wis,,  September  25 j  1893. 

Respectfully  returned  to  the  Chief  of  Engineers,  U.  S.  Army,  through 
the  Division  Engineer. 

The  extension  of  the  proposed  harbor  line  beyond  the  point  "  D''  was 
recommended  in  order  to  make  an  easier  curve  should  the  harbor  line 
be  in  future  extended  up  the  river,  and  because  the  river  is  wider  at 
Spies'  Mill  than  at  several  points  below  it.  A  blue  print  is  forwarded, 
in  separate  roll,  on  which  is  shown  the  part  of  the  river  above  Spies' 
Mill  as  far  as  the  bridge  at  Oconto. 

The  harbor  line,  however,  may  very  well  terminate  for  the  present  at 
a  point  300  feet,  instead  of  1,000  feet,  beyond  '*  D"  on  the  course  from  "  C 
to  ^^D/'  a^s  the  proposed  docks  and  slips  are  all  to  be  located  down  the 
river  from  the  point  "D". 

The  inclosure  (tracing)  is  returned. 

James  F.  GBEaoRY, 

Major  of  Engineers. 

[Fourth  indoraemont.] 

U.  S.  Engineer  Office, 
Detroit,  Mieh,,  September  27, 1893, 

Respectfully  forwarded  to  the  office  of  the  Chief  of  Engineers. 

O.  M.  POE, 
Colonel,  Corps  of  Engineers,  etc,, 
Division  Engiiieer,  Northwest  Division, 

[Fifth  indorsement.] 

Office  Chief  of  Engineers, 

U.  S.  Army, 
Septembe^^  29,  1893, 

Respectfully  submitted  to  the  Secretary  of  War. 

Under  date  of  June  23, 1893,  harbor  lines  were  established  by  the  Sec- 
retary of  War  for  Oconto  Harbor,  Wisconsin.  Maj.  James  F.  Gregory, 
Corps  of  Engineers,  the  district  officer,  states  that  in  laying  down  the 
lines  upon  the  ground,  after  an  accurate  survey,  it  was  found  that  lines 
slightly  divergent  from  the  approved  lines  approximate  more  nearly  to 
the  natural  river  bank  and  are  in  every  way  better.  He  accjordingly  sub- 
mits the  accompanying  tracing,  on  which  is  shown  in  blue  the  approved 
lines,  and  in  red  the  better  lines. 

Inviting  attention  to  the  within  report  and  to  the  indorsements 
hereon,  it  is  recommended  that  the  harbor  line«  shown  by  a  full  red 
line  on  the  accompanying  tracing,  and  described  as  follows:  Commenc- 
ing at  the  point  ^*  A,"  which  is  on  the  shore  of  Green  Bay,  and  upon  a 
line  which  is  parallel  to  and  250  feet  from  the  channel  face  of  the  south 
harbor  pier;  thence  S.  54°  21'  30''  W.  1,516  feet  to  the  intersection  of 
the  north  bank  of  Oconto  River  (B);  thence  S.  76o  44'  W.  753  feet  (C); 
thence  S.  52o  37'  20"  W.,  3,234  feet  (D) ;  thence  up  the  Oconto  River,  on 
the  same  course,  300  feet  to  a  point  marked  E,  be  approved,  and  that  the 
Secretary  place  his  approval  both  on  this  paper  and  upon  the  tracing, 

Thos.  Lincoln  Casey, 

Brig,  Gen,,  Chief  of  Engineers, 

[Sixth  IndorBement.] 

War  Department,  October  2, 1893, 
Approved.  Daniel  S.  Lamont, 

Secretary  of  War, 


APPENDIX   K  K. 


IMPKOVEMENT  OF  CHICAGO  AND  CALUMET  HARBORS  AND  ILLINOIS 
RIVER,  ILLINOIS,  AND  CALUMET  RIVER,  ILLINOIS  AND  INDIANA; 
ILLINOIS  AND  MISSISSIPPI  CANAL. 


BEPOBT  OF  CAPT.  W.  L.  MARSHALL,  CORPS  OF  ENGINEERS,  OFFICER 
IN  CHARGE,  FOR  THE  FISCAL  YEAR  ENDING  JUNE  SO,  1894,  WITH 
OTHMR  DOCUMENTS  RELATING  TO  THE  WORKS. 


IMPROVEMENTS. 


1.  Chicago  Harbor,  Illinois. 

2.  Calumet  Harbor,  Illinois. 

3.  Calumet  River,  Illinois  and  Indiana. 

4.  Illinois  River,  Illinois. 


5.  Operating  and  care  of  La  Grange  and 

Kampsville  locks  and  dams,  Illinois 
River. 

6.  Illinois  and  Mississippi  Canal,  Illinois. 


United  States  Engineer  Office, 

Chicago^  III.,  July  20, 1894. 

General:  I  have  the  honor  to  transmit  herewith  annual  reports 
upon  the  works  in  my  charge  for  the  fiscal  year  ending  June  30,  1894. 

•  •••••• 

Very  respectfally,  your  obedient  servant, 

W.  L.  Marshall, 
Captain,  Corps  of  Engineers. 
Brig.  Gen.  Thomas  L.  Casey, 

Chief  of  Engineers,  U.  S.  A. 


K  K  I. 

IMPROVEMENT  OF  CHICAGO  HARBOR,  ILLINOIS. 

The  present  project  was  adopted  in  1870  and  modified  in  1878,  and 
contemplates: 

(a)  The  formation  of  an  outer  harbor  or  basin  by  inclosing  a  portion 
of  Lake  Michigan  just  south  of  and  adjoining  the  entrance  to  the 
river,  for  the  purpose  of  increasing  the  harbor  facilities  of  Chicago  and 
to  give  relief  to  the  overcrowded  river. 

(6)  The  construction  of  an  exterior  breakwater  of  crib  work  filled 
with  stone  outside  the  outer  harbor  and  north  of  the    entrance  to 
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Chicago  River,  in  deep  water,  to  shelter  the  entrance  to  Chicago  Eiver 
(which  constitutes  the  inner  harbor  of  Chicago)  and  the  outer  harbor 
from  northerly  storms,  and  to  form  a  sheltered  area  for  harbor  of  refugo 
at  the  southern  end  of  Lake  Michigan. 

In  addition  to  this  project  the  entrance  to  Chicago  River,  which  ia 
protected  by  piers  built  by  the  United  States,  is  to  be  maintained, 
both  piers  and  channel. 

CONDITION   OF   THE   WORK   JUNE   30,  1894. 

Outer  basin. — This  basin,  lying  south  and  east  of  the  present  mouth 
of  Chicago  River,  covers  abotit  455  acres  in  area.  A  dock  and  wharf 
line  was  established  by  Special  Order,  Corps  of  Engineers,  No.  108, 
August  3,  1871,  and  adopted  and  extended  upon  the  recommendation 
of  a  board  of  engineers,  by  the  Secretary  of  War,  September  22, 1890. 

This  dock  line  is  about  1,300  feet  east  of  the  present  shore  line  and 
nearly  parallel  to  and  2,000  feet  distant  from  the  easterly  breakwater, 
and  extends  throughout  the  harbor  from  north  to  south. 

Between  the  dock  line  and  breakwater  an  area  of  270  acres  is 
included,  which  the  original  project  contemplated  dredging  to  16  feet 
in  depth  where  deficient.  The  area  between  dock  line  and  shore  is 
reserved  for  slips  and  docks. 

A  portion  of  the  area  of  the  outer  basin  seaward  of  the  dock  line  has 
been  dredged  by  the  United  States  to  16  feet  depth.  But  for  several 
years  dredging  has  been  discontinued  because  this  outer  harbor  has 
never  been  utilized  for  the  purposes  for  which  constructed,  on  account 
of  the  litigation  over  riparian  ownership  and  rights  and  titles  to  sub- 
merged lands  in  the  harbor.  This  litigation  is  now  ended  and  the  own- 
ership to  submerged  lands  and  riparian  rights  decided  to  be  practically 
in  the  city  of  Chicago.  The  disposition  of  this  property  has  not  yet 
been  determined,  and  it  is  not  advisable  that  further  expenditures  be 
made  for  dredging  the  basin  to  greater  depth  until  its  ultimate  uses 
become  apparent. 

It  is  now  under  consideration  by  the  city  authorities  to  fill  in  the  area 
shoreward  of  the  dock  line  for  a  public  park.  There  seems  little  reason 
to  expect  that  this  basin  will  ever  be  used  for  commercial  purposes,  or 
for  other  than  anchorage  grounds  for  pleasure  boats  and  Government 
craft. 

To  complete  this  basin  in  accordance  with  the  original  design  to  a 
dex)th  of  16  feet  below  United  States  harbor  datum,  which  is  1  foot 
above  the  low-water  mark  of  1847,  requires  dredging  to  the  amount 
estimated  in  1887  at  267,000  cubic  yards,  which  amount  has  since  that 
date  been  considerably  increased  by  subsequent  deposits  and  drift. 

Should  the  basin  be  utilized  by  the  construction  of  docks  and  piers, 
or  should  the  city  of  Chicago  fill  in  the  area  shoreward  of  the  dock  line 
for  park  purposes  this  material  will  be  needed  for  filling.  In  any  event 
it  is  not  now  advisable  to  expend  money  in  further  dredging. 

The  piers  inclosing  this  basin  have  been  completed  for  years,  and 
have  within  the  past  four  years  been  put  in  first-class  condition,  with 
the  exception  of  503  linear  feet  of  superstructure  over  the  easterly  end 
of  the  southerly  breakwater. 

There  will  be  but  little  demand  for  appropriations  for  maintenance 
of  these  piers  and  breakwaters  for  several  years,  and  the  work  should 
be  restricted  to  temporary  structures  of  wood  and  rubble  stone  until 
the  filial  disposition  of  the  harbor  is  determined. 
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At  the  close  of  the  last  fiscal  year  work  was  in  progress  under  con- 
tract dated  October  28, 1892,  with  the  Wisconsin  Dredge  and  Dock 
Company,  for  rebuilding  superstructure  over  1,225  linear  feet  of  south 
pier  at  entrance  to  Chicago  Biver  and  over  2,500  linear  feet  of  the  east- 
erly and  southerly  breakwater,  outer  basin. 

This  contract  was  completed  during  the  year,  involving  in  all  the 
placing  in  the  work  of  1,031,461  feet,  B.  M.,  pine  timber  and  plank; 
95,969  pounds  drift  bolts^  18,070  pounds  spikes;  103.29  cords  stone; 
56  piles,  648  pounds  chain,  and  576  pounds  screw  bolts.  The  report  of 
Assistant  Liljencrantz  herewith  gives  details  relating  to  this  work. 

Exterior  hreahicater. — This  work  is  situated  1  mile  northeast  of  the 
entrance  to  Chicago  River,  which  it  covers  from  northerly  storms;  it  is 
5,413  feet  in  length. 

The  construction  of  this  breakwater  began  in  1881  and  it  was  com- 
pleted in  1890.  It  is  of  crib  work,  30  feet  in  width,  filled  with  stone. 
All  except  1,200  feet  is  placed  on  the  natural  bottom  in  water  ranging 
from  18  to  32  feet  in  depth.  The  outer  section,  1,200  feet  long,  is  on  a 
stone  foundation.  This  breakwater  answers  the  purpose  for  which  it 
has  been  constructed,  and  its  value  as  forming  a  safe  shelter  to  vessels 
during  northerly  storms,  and  as  a  protection  to  vessels  seeking  entrance 
to  the  inner  harbor  of  Chicago  is  conceded  by  all  parties  engaged  in 
commerce  by  water  at  this  port. 

During  the  last  fiscal  year  no  work  has  been  done  upon  this  break- 
water, but  it  is  now  in  need  of  immediate  attention. 

About  the  18th  of  May,  1894,  a  four  days'  northeast  storm  occurred, 
more  furious  than  has  been  seen  on  Lake  Michigan  in  many  years.  The 
effect  of  the  storm  on  the  superstructure  of  the  exterior  breakwater 
was  disastrous,  not  only  to  the  old  and  rotten  parts,  but  also  to  the 
newer  portion  of  the  work.  Tlie  damage  consisted  in  the  tearing  off 
of  the  decking,  washing  out  of  stone,  and  breaking  away  of  the  inner 
walls  of  the  cribs  at  various  points.  With  the  exception  of  the  damages 
to  the  newer  parts  of  the  work,  if  the  injuries  be  at  once  repaired  before 
much  of  the  stone  be  washed  out,  the  carrying  away  of  the  decking 
and  inner  wall  of  the  superstructure  is  of  slight  consequence,  as  the 
cost  of  new  superstructure  on  the  old  work  will  be  diminished  thereby 
to  the  extent  that  the  superstructure  is  removed  without  cost,  but  the 
exposure  of  the  stone  filling  to  the  attacks  of  the  sea  should  be  remedied 
at  the  earliest  possible  moment.  It  is  estimated  that  $75,000  is  now 
needed  to  repair  this  work.  This  estimate  is  to  be  increased  by  30 
l)er  cent  if  the  work  can  not  be  done  during  the  present  working  season. 

Entrance  to  Chicago  Biver. — No  work  has  been  done  at  this  part  of 
the  harbor  during  the  past  year  beyond  marking  the  position  of  the  old 
light-house,  which  is  to  be  taken  away  and  set  up  in  another  place. 

Its  location  is  an  important  geodetic  point  of  the  survey  of  the  Great 
Lakes  and  has  been  accurately  marked. 

It  has  been  customary  for  the  United  States  to  maintain  by  dredg- 
ing the  channel  between  the  piers  at  the  entrance  to  Chicago  Biver  of 
sufficient  width  and  depth  to  accommodate  the  commerce  by  water  of 
this  port.  The  last  dredging  done  here  was  in  1893,  and  this  channel  is 
still  suflicient  for  the  purpose. 

The  largest  class  of  lake  vessels  can  not  use  the  inner  harbor  of 
Chicago  on  account  of  the  obstructions  by  bridges,  tunnels,  and  docks 
m  Chicago  Biver. 

Full  information  on  this  subject  may  be  found  in  the  Annual  Beport 
of  the  Chief  of  Engineers  for  1893  p.  2974,  et  seq. 
ENG  94 134 
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l>ROPOSED  APPLICATION  OF  THE  PtTNDS  NOW  ON  HAND   AND  THOSE 
REQUIRED  FOE  THE  FISCAL  TEAR  ENDING  JUNE  30,  1896. 

These  funds  are  to  be  applied  to  the  repairs  of  damages  by  storm  to 
the  exterior  breakwater,  to  the  rebuilding  of  superstructure  over  the 
older  parts  of  that  structure,  and  to  the  rebuilding  of  superstructure 
over  500  linear  feet  of  the  southerly  breakwater,  outer  basin. 

Money  statement 

July  1, 1893,  balance  unexpended $62, 780. 59 

J  uiie  30, 1894,  amount  expended  during  fiscal  year 35,  '^1. 17 

July  1, 1894,  balance  unexpended 27, 449. 42 

July  1,1894,  outetanding  liabilities 200.00 

July  1,1894,  balance  available 27,249.42 

{Amount  ( estimated)  required  for  maintenance 100, 000. 00 
Amountthatcanbeproiitablyexpendedin  fiscal  vearendingJuneSO,  1896  100, 000. 00 
Submitted  in  compliance  with  requirements  of  sections  2  of  river  and 
harbor  acts  of  1866  and  1867  and  of  snndry  civil  act  of  March  3,  1893. 


Eicpenditures  fiscal  year  1894, 

Rebuilding  snperstmctnre  southerly  breakwater,  outer  basin : 

Contractors'  estimates $29, 016. 66 

Services  of  inspector 480.00 

Total 29,496.66 

1,154  pounds  tank  steel  plate  in  place,  for  protecting  end  of  southerly 

breakwater '.  103.86 

Services  of  assistant  engineer  and  draftsmen 1, 425. 00 

Services  of  clerks,  messengers,  etc 1,250.  CO 

Services  of  watchmen 1,350.00 

Services  crew  of  steam  launch 937.00 

Services  of  carpenters  and  laborers , .  86.  95 

Fuel  for  steam  launch,  U.  S.  engineer  office,  and  watchmen 22:i.  00 

Repairs,  etc.,  to  United  States  steam  launch 159. 46 

Office  supplies,  stationery,  gas,  etc 73.24 

Miscellaneous : 

Mileage $151.84 

Telephone  service 31.25 

Rent  post-office  drawer 4. 00 

Street^car  tickets 15. 00 

Telegrams 5. 21 

Notary  fees 1. 00 

Oil  for  watchmen's  use 1.20 

209.50 

Making  permanent  mark  at  site  of  old  light-house 16. 50 

35,331.17 


Ah%iraci  of  contracts  fw  improving  Chicago  Harbor ,  Illinois,  in  force  during  the  fiscal  year 

ending  June  SO,  1893. 


Name  and  addreM  of  oontractor. 


WiacoDtln  Dredce  snd  Dock  Co., 
Manitowoc,  Wu.* 


Nature  of  contract. 


Reboildbig  aaperatructure  (3,725 
linear  feet). 


Date. 
Oct.  28,1882 


To  expire*- 


Dec.     1,  1893 


*  Contract  completed  November  16,  1883. 
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rsport  ov  mr.  g.  a.  m.  liljfncrantz,  assistant  enginker. 

Unitkd  States  Enginesr  Office, 

Chicago  J  III.,  June  SO,  1894. 

Captain:  I  have  the  honor  to  snbmit  herewith  a  report  on  operations  in  Chicago 
Harbor^  Illinois,  durine  the  iiscal  year  ending  June  30,  1894. 

At  the  beginning  of  the  year,  July  1, 1893,  tnere  was  one  contract  in  force  for  work 
to  be  done  in  improvexneut  of  this  harbor,  viz,  with  the  Wisconsin  Dredge  and  Dock 
Company^  ot  Manitowoc,  Wis.,  for  rebuilding  the  superstructure  over  the  southerly 
breakwater  2,500  linear  feet,  6  courses  high,  and  over  the  south  pier  1,225  linear  feet, 
4  courses  in  height,  or  in  all  3,725  linear  feet.  The  contract  was  dated  October  28^ 
1892,  and  was  to  expire  on  the  Ist  of  December,  1893. 

Work  under  this  contract  commenced  on  Juue  1,  1893,  and  on  the  30th  of  that 
month,  the  close  of  the  fiscal  year,  superstructure  was  completed  over  the  southerly 
breakwater  for  a  distance  of  6iS5  linear  feet,  295  feet  of  which — including  the  so-called 
angle  erib — was  30  feet  in  width ;  the  balance  was  16  feet  wide.  In  thiib  work  were 
secured  the  following  amounts  of  materials :  179,428  feet,  B.  M. ,  pine  timber  and  20,709 
pounds  of  wrought-iron  drift  bolts,  as  stated  in  last  years  report. 

Work  under  the  contract  was  completed  on  November  10,  1893,  and  the  contract 
closed. 

Vnder  its  terms  there  were  secured  ip  the  work  the  following  materials,  including 
those  mentioned  above  as  having  been  secured  in  place  prior  to  July  1,  1893: 

Pine  timber '. feet,  B.  M..  774,701 

Pine  plank .' do....  256,760 

Wrought-iron  drift  bolts ..pounds..  95,969 

M>ought-iron  spikes do 18,070 

Stone cords. .  103, 29 

Piles,  40  feet  long,  in  clumps 56 

Dredge  chain,  in  clumps pounds..  648 

Screw  bolts,  in  clumps do 676 

The  prices  governing  this  contract  were  unusually  low,  viz : 

Pine  timber  in  the  work per  M  feet,  B.  M. .  $26. 00 

Pine  plank  in  the  work »  do 18. 00 

M^Tonght-iron  drift  bolts per  pound..        .0245 

Wrought-iron  screw  bolts do 04 

Wrought-iron  spikes do 0375 

Wrought-iron  dredge  chain do 12 

Stone per  cord . .      4. 50 

Piles each..     11.00 

The  average  cost  per  linear  foot  of  the  different  portions  of  work  built  under  this 
contract  was  as  follows : 


Clans  of  work. 


For  work  80  feet  wide,  6  feet  high 

For  work  20  feet  wide,  4  feet  high 

For  work  IS  feet  wide,  6  feet  high % 

Clumpe  of  piles,  each 


Timber 
supers. 


$9.05 
5.85 
5.68 


Stone 
filling. 


$4.34 
2.45 
2.27 


6  by  10  inch' 
decking.   | 


$2.83 
1.8« 
1.44 


Total. 


$17. 12 

10.16 

9.39 

89.60 


The  prices  given  are  in  all  cases  for  materials  secured  in  the  work,  and  include,  in 
items  lor  timber  superstructure  and  decking,  the  bolts  and  spikes  used.  Prices  are 
given  separately  for  timber  work,  decking,  etc.,  that  the  figures  might  be  used  for 
mtfking  estimates  and  to  indicate  the  relative  proportions  of  cost  of  the  different 
parts  of  the  work.  To  make  this  comparison  more  usefnl  the  items  representing 
cost  of  stone  were  made  on  the  supposition  that  the  work  was  filled  to  within  6 
inches  ot  the  top,  or  level  with  the  upper  faces  of  the  cross-ties,  though  in  fact  but 
httle  new  stone  was  found  to  be  required. 

A  separate  table  is  submitted  herewith  which  gives  in  detail  the  distribution  of 
materials  in  each  100-foot  section  of  the  work  under  this  contract,  with  the  total 
cost  of  each  such  section,  and  so  forth. 

The  total  cost  of  the  work  was  considerably  less  than  estimated,  on  account  of  (1) 
t2iat  bnt  very  little  new  stone  was  required,  and  (2)  that  on  a  portion  of  the  south- 
erly breakwater  the  lower  courses  of  timber  were  in  much  better  condition  than 
expected  and  not  in  need  of  renewal. 

A  deviation  from  the  usual  mode  of  constructing  ends  of  piers  was,  with  your 
approval,  made  at  the  southwesterly  end  of  the  southerly  breakwater  and  at  the 
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east  end  of  the  sonth  pier.  The  so-oalled  horns,  formed  hy  the  extension  of  the  side 
timbers  beyond  the  end  wall,  were  left  off,  and  the  necessary  connection  between 
end  and  side  walls  was  made,  as  suggested  and  described  in  last  year's  report.  (See 
Part  IV,  p.  2803,  Chief  of  Engineer's  Report  for  1893.) 

The  work  on  the  southerly  breakwater  was  completed  September  26;  that  over  the 
south  pier  on  the  10th  of  November,  when  the  contract  was  closed.  Eight  clumps 
of  piles  were  built  under  the  contract,  viz,  3  at  the  east  end  of  the  south  pier,  3-at 
the  north,  and  2  at  the  southwest  end  of  the  southerly  breakwater. 

As  might  have  been  expected,  the  timbers  in  the  south  pier,  which  was  built  in 
1870,  were  very  much  decayed,  and  more  of  the  work  had  to  bo  removed  than  had 
been  anticipated. 

The  total  cost  of  the  work  done  under  the  contract  was  as  follows : 

Superstructure  over  2,500  linear  feet  of  southerly  breakwater $19, 443. 19 

Superstructure  over  1,225  linear  feet  of  south  pier 7, 711. 27 

Eight  clumps  of  piles 716. 80 

Extra  decking  on  south  pier,  steel  plates,  etc 1, 249. 26 

29, 120. 52 

PRESENT  CONDITION   OF   THE  WORKS. 

The  easterly  and  southerly  breakwaters  and  the  outer  portions  of  the  north  and 
south  piers,  havine  all  lately  been  furnished  with  new  superstructure,  and  the 
greater  portion  with  new  decking,  are  all  in  excellent  condition.  The  inner  portions 
of  the  last-named  piers  are  in  bad  condition,  but  these  being  used,  together  with  the 
adjoining  land,  by  private  parties,  it  has  been  the  policy  of  the  II.  8.  Government 
not  to  expend  any  money  on  their  repairs,  and  no  such  expenditure  is  recommended. 
The  exterior  breakwater,  however,  requires  attention.  Not  only  is  a  portion  of  this 
work  old  and  decayed,  having  been  built  in  1881  and  1882,  and  unfit  for  a  work  of  such 
importance  and  such  exceptional  exposure  to  severe  gales,  but  in  the  most  violent 
of  gales  that  have  occurred  for  many  decades,  on  the  18th  of  May  last,  this  break- 
water sustained  severe  damages  in  various  places  throughout  its  whole  length,  which 
are  of  such  nature  that  if  not  repaired  beiore  very  long  the  damages  will  surely  be 
considerably  increased  in  extent  in  case  of  repeated  stormy  weather.  In  brief,  the 
principal  damage  consist  in  the  general  tearing  oft'  and  removal  of  most  or  the 
heavy  10  by  12  inch  decking,  the  forcing  out  of  large  portions  of  the  southerly  wall  by 
the  overflowing  high  waves,  in  many  places  as  much  as  4  to  6  courses  in  depth,  and 
in  washing  out  of  great  quantities  of  the  stone  filling. 

Based  on  a  personal  inspection  an  estimate  has  been  made  of  the  cost  of  repairing 
this  breakwater,  covering  the  same  with  a  decking  across  its  full  width  and  refilling 
with  stone  wherever  required.  The  estimate  is  made  in  four  different  parts,  as 
follows : 

1.  Entire  renewal  of  the  superstructure  over  the  oldest  (middle  portion)  of  the 
breakwater,  2,200  linear  feet  in  length. 

2.  Repair  of  damages,  where  needed,  to  the  part  west  of  middle  section,  a  distance 
of  800  feet. 

3.  Repairs,  in  part,  to  the  portion  eastward,  which  is  badly  damaged  in  several 

J>]ace8,  even  on  the  part  built  but  five  years  ago,  in  1889.    This  section  is  2,400  feet  in 
ength. 

4.  Decking  over  the  whole  length  and  width  of  the  breakwater. 

1.  Middle  portion,  2,200  linear  feet: 

897,600  feet,  B.  M.,  pine  timber,  at  $28 $25,132.80 

90,000  pounds  drift  bolts,  at  3  cents 2,700.00 

381  cords  of  stone,  at  $6.50 2,476.50 

Total 30,309.30 

2.  Western  portion,  800  linear  feet : 

116,800  feet,  B.  M.,  pine  timber,  at  $28 3,270.40 

12,000  pounds  drift  bolts,  at  3  cents 360.00 

123  cords  of  stone,  at  $6.50 799.50 

Total 4,429.90 

3.  Easterly  portion,  2,400  linear  feet : 

467,200  feet,  B.M.,  pine  timber, at  $28 13,081.60 

47, 000  pounds  drift  bolts,  at  3  cents 1,410.00 

293  cords  of  stone,  at$6.50 1,.904.50 

Total 16,396.10 
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4.  Decking,  5,400  linear  feet : 

818,000  feet,  B.M.,  pine  decking,  at  $18 $14,724.00 

54,000  pounds  Bpike,  at  4  cents.. 2,160.00 


^Km 


Total : 16,884.00 

RECAPITXJLATION. 

1.  Middle  portion $30,309.30 

2.  Westerly  portion.' 4,429.90 

S.  Easterly  portion 16,396.10 

4.  Decking 16,884.00 

68, 019. 30 
Add  10  per  cent  for  contingencies,  etc ,...      6,801.93 

Granct  total 74,821.23 

An  atlas  has  been  prepared,  showing  first  the  location  of  all  the  United  States 
irorks  of  improvement  in  this  district  on  a  map  of  the  State  of  Illinois,  and  farther 
detail  maps  of  each  of  the  separate  works,  together  with  statements  in  tabular  form 
for  Chicago  and  Calumet  harbors  and  Calumet  River  concerning  the  improvements 
of  these  works,  cross  sections  of  the  various  structures  employed,  data  as  to  when, 
where,  and  how  made,  £md  under  whose  direction  as  far  as  has  been  possible  to  ascer- 
tain from  the  reports  of  the  Chief  of  Engineers,  inspectors'  journals,  and  other  avail- 
able sources.  In  connection  with  this  I  have  prepared  a  table,  respectfully  submitted 
herewith,  which  gives  a  comparison  of  the  cost  per  100  linear  feet  of  all  the  different 
structures  used  in  this  harbor,  cross  sections  of  which  are  shown  thereon.  To  make 
the  comparison  practicable,  the  computation  has  been  made  for  the  uniform  height 
of  20^  feet  above  the  lake  bottom,  and  the  estimate  of  cost  has  been  based  on  a  uni- 
form price — one  considered  fair  and  safe  for  estimates — for  each  kind  of  material. 

Percentages  of  the  cost  of  each  of  the  materials,  as  compared  with  cost  of  the 
structure  as  a  whole,  are  also  given.  It  is  expected  that  tnis  table  will  be  found 
useful  in  preparing  approximate  estimates  of  cost  of  proposed  work. 

The  U.  8.  b^ht-house  at  the  month  of  the  river  on  the  north  pier,  which  was  erected 
in  or  about  the  jqat  1866,  is  being  removed  from  here  by  the  U.  S.  Light-House 
Board  to  Twin  River  Point,  Michigan. 

Being  an  old  established  landmark,  and  its  exact  location  accordingly  of  value 
and  interest,  I  have,  in  compliance  with  your  orders,  made  a  minute  survey  of  the 
site  on  which  it  is  located  (originally  a  pierhead  built  in  the  lake  in  1859),  with  the 
keeper's'dwelling,  which  is  to  remain  thereon. 

On  the  sketch  made  from  this  survey  and  submitted  herewith  are  shown  three 
reference  points  (constructed  as  described  below),  in  their  relative  positions  with 
reference  to  the  center  of  the  light-house  tower,  at  which  point  a  similar  mark  will 
be  established. 

Each  of  said  reference  marks  was  made  as  follc^ws  (see  sketch  herewith) : 

A  hole  was  made  in  the  ground  deep  enough  to  place  a  small  board  flat  at  its  bot- 
tom and  with  the  top  surface  thereof  at  mean  low-water  level  of  Lake  Michigan  (1.8 
feet  above  Chicago  city  datum).  Two  sewer  pipes,  of  6  inchesinside  diameter,  were 
then  placed  vertically  one  above  the  other  on  top  of  the  board.  The  natural  grouud 
around  the  bottom  was  packed  down  and  a  ring  of  concrete  (1  part  Portland  cement 
and  2  parts  sand)  was  placed  around  the  bottom  of  the  pipe  to  flx  its  position.  A 
plumb-bob,  made  from  a  quart  bottle  filled  with  wet  sand  and  suspended  by  means 
of  a  copper  wire  through  its  cork  from  a  tripod,  was  so  placed  as  to  pass  through  the 
sewer  pipe  to  the  bottom,  the  wire  forming  an  absolute  plumb  line  inside  thereof. 
To  js\s!ke  sure  of  this  being  so  the  bottom  of  the  bottle  was  surrounded  with  grout 
to  prevent  oscillation.  A  dry  mixture  of  cement  (1  part)  and  fine  sand  (2  parts)  was 
then  carefully  sifted  down  into  the  pipe  until  this  was  nearly  full,  when  water  was 
ponred  over  it  and  allowed  to  pass  through  the  composition. 

When  the  concrete  was  saturated  the  pipe  was  filled  to  top  and  a  ring,  about  3 
feet  in  diameter,  of  the  same  material  formed  around  the  top  of  the  pipe-  A  small 
nipple  of  cement  was  formed  around  the  wire,  to  indicate  its  place.  The  wire  was 
then  cut  off  close  to  the  nipple. 

The  holes  in  the  ^onnd  around  the  points  were  next  filled  up,  the  sand  used  therefor 
being  saturated  with  water  to  pack  well,  and,  after  the  cement  had  set,  observations 
were  made  to  obtain  angles  and  distances  determining  the  relative  positions  of  these 
points  to  the  center  of  the  tower,  etc.,  as  indicated  on  the  sketch. 

The  center  of  the  tower  has  been  indicated  as  ''Point  1,"  and  will  be  marked  by  a 
single  copper  wire  (No.  16).  Point  2  has  a  copper  wire  or  cord  made  of  two  strands 
(of  No.  20  wire).  Nos.  3  and  4  have  respectively  three  and  four  strands  of  wire  of 
the  same  number. 
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There  will  be  no  opportnnity  to  establish  Point  No.  1  until  the  beginning  of  next 
mouth,  after  the  tower  has  been  ramoved. 

A  portion  of  a  wreck  of  one  of  the  vessels  fpnndered  in  the  gale  of  May  18  last  is 
lying  at  a  point  930  feet  south  by  240  feet  west  from  the  southwest  comer  of  the 
sout'herly.  breakwat4)r  and  nearly  in  the  line  taken  by  smaller  vessels  entering  the 
outer  basin  from  the  south.  • 

The  following  maps  and  drawings  are  respectfully  submitted  with  this  report: 

1.  A  general  map  of  the  harbor  and  vicinity. 

2.  A  table  showing  distribution  of  materials  in  the  rebuilding  of  superstructure 
over  the  southerly  breakwater  and  the  south  pier. 

3.  A  table  showine  cross  sections  of  the  dinerent  structures  used  in  the  piers  and 
breakwaters  of  this  harbor,  and  the  comparative  cost  of  the  same. 

4.  Sketch  showing  the  light-house  site. 

5.  Sketch  showing  the  manner  of  constructing  the  reference  points  for  locating 
the  center  of  the  light-house  tower. 

Mr.  Axel  Fahlstrom  acted  in  a  very  satisfactory  manner  as  inspector  at  the  build- 
ing of  the  superstructure. 

I  am,  captain,  very  respectfully,  your  obedient  servant, 

G.  A.  M.  LiLJENCRAXTZ, 

AsHatant  Engineer, 
Capt.  W.  L.  Marshall, 

Corps  of  EngineerBj  V.  8.  A. 


Taible  showing  in  detail  the  distribution  of  materials  in  rebuilding  superstrticturef  Chicago 

Harbor,  189S, 

SOUTHERLY  BUEAKWATER. 


I>etail  sections. 


SUle  timbers. 


Linear 


Number.  Length,  i  ^^^^^ 


1 

2 

3* 

4 

0 

6 

7 

8 

• 

10 

11 

12 

13 

14 

15 

16 

17 

18 

H) 

20 

21 

22 

23 

24 

25 

Total 


Feet. 


100 
100 
95 
100 
100 
100 
100 
100 
100 
100 
100 
100 
100 
100 
100 
100 
100 
100 
100 
100 
100 
100 
100 
100 
100 


1, 300 
1,300 
1.271 
929 
900 
900 
900 
1,000 
800 
800 
800 
800 
900 
815 
800 
800 
800 
800 
800 
800 
800 
800 
800 
8O0 
903 


2. 495     22, 818 


Fe«t, 


15,600 

15,600 

15,252 

11. 148 

10,  800 

10,800 

10,800 

12,000 

9,600 

9,600 

9,600 

9,600 

10.800 

9.780 

9,600 

9,600 

9,600 

9,600 

9.600 

9,600 

9,600 

9,600 

9,600 

9,600 

10, 836 


CroB8-tit»s. 


Blocks. 


No. 


39 
39 
38 
27 
20 
26 
26 
33 
26 
26 
26 
26 
26 
26 
26 
26 
26 
26 
26 
26 
26 
26 
26 
26 
26 


Feet, 
H.  M. 


II 
11 
11 
4 
4 
4 
4 
5 
4 
4 
4 
4, 
4 
4 
4 
4 
4 
4 
4 
4 
4 
4 
4 
4 
4 


700 
700 
490 
820 
160 
160 
160 
280 
160 
160 
160 
160 
160 
160 
160 
160 
160 
160 
160 
160 
160 
160 
160 
160 
160 


No. 

Feet, 
B.M. 

3 

840 

2 

S60 

i     ----- 

2  1    280 

267,816  j  696   127,690 


1,680 


Longitadinals. 


400 
400 
400 
400 
400 
400 
400 
4O0 
400 
400 
400 
400 
400 
400 
400 
400 
400 
400 
400 
400 


Linear 

No.  of 

feet. 

scarf. 

600 

39 

600 

39 

477 

28 

417 

24 

400 

26 

10,494 


26 
26 
26 
26 
26 
26 
26 
26 
26 
26 
26 
26 
26 
26 
26 
26 
26 
26 
26 
26 


Feet, 
B.H. 


6,520 
6,520 
5,143.3 
4,490 
4.346.7 
4,346.7 
4, 346. 7 
4,346.6 
4, 346.  7 
4, 346. 7 
4,  346.  6 
4, 346. 7 
4, 346. 7 
4,346.6 
4, 346. 7 
4,  346. 7 
4,  346. 6 
4, 346. 7 
4. 346. 7 
4,346.6 
4, 346. 7 
4.846.7 
4,346.6 
4,346.7 
4. 346. 7 


676  ,  113,953.4 


^ 


i 


Site  of 
'LIGHT  HOUSE 


"^"^ 


*i-%^ 


t 


r^  }N  THE  NORTH  PIER  IN 

*1G0  HARBOR   ILL. 

reUUions  ofthe*'Wiin€s$ 
0  the  Zdhe  Survey  Oeodetie 
licage  lAgM  House"  whieh 
$eis  now  being  demolUhed 
une30ih.l894. 


Tttt  rmca«MVM,0  C«  .  ^f*»94.irm..  Bm-t;.  Mk 


.58  8. 


To  aeegmfumy  She  Annual 
Ittpertfor  ih4fiactil9f$ar  ending 

Capimn  CofT^a  of  ^tgvnmrs    U.S.  A . 


SKETCH 

ih&uHftg  conattxicUi>n  of 

-^.HKFERKNCK  POINTS.^ 

TO  LOCATE  CENTRE  OF  OLD  LIOHT  HOUSE 

IN 

CHICAGO  HARBOR   ILL. 


6.50    Natural  Gnmnd 


_  1-i  «^?•  <*jy?«%*?* 


POINT-2 


ELEVATIONS. 


clevation  natural  enouNO 


TOP  OF  CONCRETE 


BOTTOM  or  CONCRETE 


Oi. 


CHtOVftO  CITY  DATUM 


PT.  1 


PT.  2 


6.80 


6.0S 


i»e 


0.0    I    0-0 


PT    % 


•  06 


1.80 


PT4 


<  65      g.»0 


9.01 


0.0 


1  80 
00 


SCAl£: 


1  ••  o 

■     -     ■      >     1     I    ■     I     '     ■     y 


*^ 


T       I       f  »     .r^^l***!       (" 


p^ifjt".  O'tf"  *♦»    Ensf.  63  8. 
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Table  showing  in  detail  the  dtBtributiOfi  of  maleriaU  in  rebuilding  superstructure,  Chicago 

Harbor,  JT^P*— Continued. 

SOUTHERLY  BRBAKTrATER-ConUnued. 


Detail  sections. 


Number. 


Length. 


!  Shimnings 

(feet, 

B<  oL.}. 


1.. 

2.. 

3* 

4.. 

5.. 

6.. 

7.. 

8.. 

9.. 
10.. 
11.. 
12.. 
13.. 
14.. 
15.. 
16.. 
17.. 
18  . 
19.. 
20.. 
21.. 
22.. 
23.. 
24.. 
25.. 


Feet. 
100 
100 
95 
100 
100 
100 
100 
100 
100 
100 
100 
100 
100 
100 
100 
100 
100 
100 
100 
100 
100 
100 
100 
100 
100 


1,542 

168 

130 

130 

478 
1.224 
1,140 
1,102 

378 

912 

156 
1,737 
3,624.6 

738 

78 

2,100 

36 

249 


Totid  (feet, 
B.M.). 


100 


34,660 
33,820 
33,987.3 
20.126 
19, 436. 7 
19, 436. 7 
19, 784. 7 
22,850.6 
19, 246.  7 
19. 208. 7 

18. 484. 6 
19,  018. 7 

19. 462. 7 
20. 023. 6 
21,731.3 
18,844.7 

18. 184. 6 

20. 206. 7 
18, 142. 7 

18. 355. 6 

18. 106. 7 
18. 106. 7 

18. 106. 6 

18. 106. 7 
19,  722. 7 


Wrought-iron  drift  bolts. 


Coat. 


No.        No. 
32-incli.  20-inch. 


$901.16 
879. 32 
883.66 
523. 28 
605. 35 
505.35 
514.38 
504.13 
500.42 
499.43 
480.61 
494.49 
606.03 
520.60 
665.01 
489.96 
472.80 
525.38 
471.72 
477.25 

470. 77 

470. 78 
470. 77 
470.77 
512.79 


368 
342 
335 
233 
234 
234 
234 
260 
207 
207 
207 
214 
231 
242 
207 
207 
208 
208 
208 
208 
208 
208 
208 
208 
229 


Total 2,495 


16, 021. 6 


Average  for  100  feet  (30  feet  wide) 
Average  for  100  feet  (16  feet  wide) 


Detail  sections. 


Number. 


1 

2 

3* 

4 

5 

6 

7 

8 

9 

10 

11 

12 

13 

14 

15 

16 

17 

18 

19 

29 

21 

22 

23 

24 

25 

Total . 


i  Deck- 
ing 
(feet, 
Length.  B.  M.). 


t 


122 
97 
05 
96 
91 
91 
91 
91 

114 

110 
90 
95 
90 
98 

102 
96 
91 
97 
90 
90 
00 
90 
90 
90 
93 


Pounds. 


Cost. 


3, 9»5. 2 
3, 621. 2 
3. 547 
2, 634. 6 
2.  615.  6 
2, 615.  6 
2, 615. 6 
2,  849. 6 
2, 501. 4 
2,479 
2.367 
2,458 
2,583 
2. 726. 8 
2, 434. 2 
2, 400. 6 
2,381.6 
2,415.2 
2,376 
2,376 
2,376 
2,376 
2,376 
2.376 
2, 581. 8 


$97.88 
88.72 
86.90 
64.55 
64.08 
64.08 
64.08 
69.82 
61.28 
60.73 
57.99 
60.22 
63.29 
66.82 
50.64 
58.81 
58.35 
59.18 
58.21 
58.21 
58.21 
58.21 
58.21 
58.21 
63.26 


Feet. 
100 
100 
05 
100 
100 
100 
100 
100 
100 
100 
100 
100 
100 
100 
100 
100 
100 
100 
100 
100 
100 
100 
100 
100 
100 


2,496 


13,720 
14.000 
12.710 
7,000 
7. 01  JO 
7,000 
7,  two 
7.000 
7,000 
7,000 
7,000 
7,000 
7,000 
7,000 
7,000 
7,000 
7,000 
7.000 
7,000 
7.000 
7.000 
7,000 
7.000 
7,000 
7.000- 


Averajce  fbr  100  feet 
(80  feet  wide) 

Average  for  100  feet 
(16  leetwide) 


194.430 


13,705 
7,000 


Cost. 

Spikes 
(lbs.). 

$246.96 

966 

252.00 

986 

228.78 

895 

126.00 

493 

126.00 

493 

126.00 

493 

126.00 

493 

126.00 

493 

126.00 

493 

126.  00 

493 

126.00 

493 

126.00 

493 

126.00 

493 

126.00 

493 

126.  OO 

403 

126.00 

403 

126. 00 

493 

126.00 

493 

126.00 

493 

126.00 

493 

126.00 

493 

126.00 

493 

126.00 

49:{ 

126.00 

493 

126.00 

493 

Cost. 


$36.22 
36.97 
33.66 
18.40 
18.49 
18.49 
18.49 
18.49 
18.49 
18.49 
18.49 
18.49 
18.49 
18.48 
18.49 
18.49 
18.49 
18.48 
18.49 
18.49 
18.49 
18.48 
18.49 
18.49 
18.48 


8,490,74  I  13.693  I  513.49 


Stone  I   f,    ^ 
(cords).    ^****- 


23.29  $104.81 


246.69 
126.00 


965!    36.19 
493       18. 49 


23.29 


$1, 282. 22 
1, 361. 82 
1, 232. 90 
732,32 
713. 92 
713.92 
722.95 
808.44 
706.19 
r04.65 
683.09 
609.20 
718. 81 
731. 90 
769. 14 
693.26 
675.  64 
729.04 
674.42 
679.95 
673.4: 
673.47 
673.47 
673.47 
720.53 


104.81  |19,443.19 


H,278.r.9 
t707.56 


Feet. 
30 
30 
30 
16 
16 
16 
10 
16 
16 
16 
16 
16 
16 
16 
16 
16 
16 
16 
16 
16 
16 
16 
16 
16 
16 


V5  ® 


pleted. 


6.!> 

6.5 

6 

4.5 

4.5 

4.5 

4.5 

5 

4 

4 

4 

4 

4.5 

4 

4 

4 

4 

4 

4 

4 

4 

4 

4 

4 

4.5 


Jane  30 
June  27 
June  17 
June  20 
Juno  23 
June  24 
July  6 
July  11 
July  12 
July  14 
JulV  17 
July  21 
July  24 
July  27 
July  27 
July  29 
July  31 
Aug.  7 
Aug.  7 
Aug.  10 
Aug.  12 
Aug.  18 
Aug.  31 
Sept.  7 
Sept.    7 


^  Angle  crib. 


t  Not  including  stone. 
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Table  ahotoing  in  detail  the  diatrihution  of  materiala  in  rehuilding  auperatructure,  Chicago 

Harbor,  1893 — Continued. 

SOUTH  PIER. 


Detail  sectionR. 


Number. 


Length. 


1 

2 

3 

4 

5 

6 

7 

8 

9 

10 

11 

12 

13 

Total 


Feet. 
100 
100 
100 
100 
100 
100 
100 
100 
100 
100 
100 
100 
25 


1,225 


Side  timbers. 


Linear 
feet. 


855 
800 
800 
824 
800 
800 
820 
824 
887 
821 
800 
800 
200 


Feet. 
B.M. 


10, 260 
9,600 
9,600 
9,888 
9,600 
9,600 
9,840 
9,888 

10,644 
9,852 
9.600 
9,600 
2,400 


10,031  I  120,372 


Cross- ties. 


No. 


26 
24 
26 
26 
24 
26 
26 
24 
26 
26 
26 
24 
8 


Feet, 
B.M. 


5,200 
4,800 
5,200 
5,200 
4,800 
6,200 
5.200 
4,800 
6,200 
5.200 
5,200 
4,800 
1,600 


Blocks. 


Longitudinals. 


812        62, 400 


Detail  sections. 


Number. 


1. 
2. 
3. 

4. 

5. 

6. 

7. 

8. 

9. 
10. 
11. 
12. 
13. 


Length. 


Total 


Feet. 
100 
100 
100 
100 
100 
100 
100 
100 
100 
100 
100 
100 
25 


1,225 


Shlmmings 

(feet, 

B.  &I.). 


510 

050 
1,489 

148 

290 
1,076 
1,368 

926 
1,662 

391.4 
1.000 

950 

780 


Total  (feet, 
B.M.). 


20,650 
19,670 
20.555.6 
19,556 
18, 930 
20,116 
20, 681. 8 
19,854 
21, 852. 7 
19,790 
20, 146. 7 
19, 670 
6, 066. 7 


No. 

Feet, 
B.M. 

Linear 
feet. 

No.  of 
scarf. 

2 

860 

400 
400 
400 
400 
400 
400 
400 
400 
400 
400 
400 
400 
100 

24 
24 
20 
24 
18 
18 
19 
18 
26 
26 
26 
24 
8 

1 

180 

3 

540 

4,900 

275 

11,560.4  I  247,539 


Average  for  100  feet  (20  feet  wide) 


20,207 


$536.90 
511. 42 
634.45 
508.46 
492. 18 
623.02 
537. 71 
516. 21 
568.17 
514.54 
523.81 
511.42 
157.  73 


6, 436. 01 


525.39 


Wrought-irou  drift  bolts. 


No. 
32-inoh. 


230 
203 
200 
212 
192 
209 
213 
217 
256 
207 
208 
200 
70 


No. 
20.inch. 


Pounds. 


98 

100 

98 

80 

81 

86 

101 

83 

82 

101 

100 

86 

25 


2, 618. 8 
2,387 
2,348.8 
2, 406. 4 
2,181.6 
2. 362. 6 
2, 482. 6 
2,417.8 
2, 763. 2 
2,428.6 
2,432 
2,281.6 
770 


Feet, 

B.  3a., 


4,320 

4,320 

4.266.6 

4,320 

4,240 

4,240 

4, 253. 3 

4,240 

4, 346. 7 

4. 346. 6 
4,346.7 
4,320 

1. 106. 7 

52, 666. 6 


Cost. 


2,617 


1, 180  I  29, 8^1 


2,439 


$64.16 
58.48 
57.55 
58.96 
53.45 
57.88 
60.81 
59.24 
67.70 
59.50 
59.59 
55.90 
18.86 


732. 08 


59.76 


Detail  section 
Number. 

s.                1 
Length. 

Decking 

(feet, 

B.  j/i.). 

Cost. 

Spikes 
(lbs.). 

Cost. 

Total 
cost. 

$601.06 
560.90 
592.00 
567.41 
545.63 
580.90 
598. 52 
575.45 
635.87 
699.81 
768.91 
752.  a3 
222.98 

51 

Feet. 
20 
20 
20 
20 
20 
20 
20 
20 
20 
20 
20 
20 
20 

<t-i 

o   . 

11 

4 
4 

g 

4 
4 

4 

Date 
com- 
pleted. 

1           

Feet. 
100 
100 
100 

too 

100 
100 
100 
100 
100 
100 
100 
100 

Not.    9 

2 

Nov.    9 

3 

Oct,    31 

4 

Oct    20 

5 

Oct.   14 

6 

Oct    11 

7 

Oct     5 

8 

Sept.  29 
Sept.  26 
Sept  22 

0 

10 

6,100 
9,000 
9,000 
2,250 

-     

$109.80 

162.00 

162.00 

40.50 

426 
627 
627 
157 

$15. 97 

23.51 

23.51 

5.89 

11 

Sept  13 

12 

Sept  9 

18 

25 

Aug.  31 

Total 

1,225 

26.850 

■      474. 30 

1,837 

68.88 

7,711.27 

1 

Average  for  100  feet 
'vidA)           .         

(20  feet 

9,000 

162.00 

1 

627 

28.51 

:  585. 15 

I  Not  including  decking. 
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Readings  of  the  gauge  at  CMcago,  III.,  1S93, 
[Plane  of  reference:  Chicago  city  datum.    Low  water  of  1847.] 


Day. 

Jan. 

Feb. 

Mar. 

Apr.  1 

May. 

June. 

Joly. 

Aug. 

Sept. 

Oct. 

Nov. 

Dec. 

1.... 

Feet. 

0.20 

0.07 

0.23 

0.00 

0.50 

0.07 

0.17 

—0.10 

0.43 

0.07 

0.10 

0.27 

—0.17 

0.13 

0.10 

0.67 

—0.13 

—0.13 

—0.23 

—0.50 

-0.23 

-0.33 

-0.20 

—0.33 

0.00 

-0.13 

0.17 

0.17 

0.13 

0.17 

0.23 

Feet. 

0.40 

0.30 

0.17 

-0.17 

0.20 

0.50 

—0.30 

—0.30 

0.27 

0.06 

—0.13 

—0.13 

0.10 

—0.13 

0.07 

0.20 

0.50 

0.00 

0.97 

—0.10 

—0.13 

—0.03 

-0.20 

—0.07 

-0.13 

—0.03 

0.00 

0.67 

Feet. 

—0.30 

—0.13 

0.13 

0.43 

—0.20 

—0.33 

—0.23 

0.13 

0.20 

0.13 

—0.10 

0.13 

0.30 

1.00 

0.30 

0.33 

0.27 

0.20 

0.17 

0.13 

0.13 

0.53 

0,27 

—0.30 

0.27 

0.33 

0.43 

0.4U 

0.30 

0.07 

0.30 

Feet. 
0.10 
0.07 
0.48 
—0.03 
0.23 
0.53 
—0.33 
—0.07 
0.30 
0.30 
0.47 
0.33 
0.28 
0.60 
0.50. 
0.10 
0.47 
0.47 
0.80 
0.97 
0.70 
0.70 
0.40 
0.70 
1.27 
0.77 
0.47 
0.73 
1.03 
1.13 

Feet. 
0.43 
0.67 

o.n 

0.73 
0.73 
0.53 
0.53 
0.90 
0.93 
0.83 
0.60 
0.83 
0.97 
0.77 
1.00 
0.93 
0.90 
0.83 
0.83 
0.80 
0.73 
0.83 
0.70 
0.87 
1.20 
1.33 
1.40 
1.10 
0.97 
1.23 
1.53 

Feet. 

X.eo 

1.20 
1.07 
1.30 
1.27 
1.10 
1.07 
0.93 
0.97 
1.27 
1.30 
1.20 
1.20 
1.83 
1.47 
1.23 
1.17 
1.13 
1.23 
1.37 
1.40 
1.03 
1.13 
1.10 
1.20 
1.17 
1.20 
1.30 
1.47 
1.50 

FeeU 
1.87 
1.30 
1.23 
1.17 
1.33 
1.64 
1.43 
1.53 
1.00 
1.23 
1.33 
1.30 
1.23 
1.47 
1.04 
1.57 
i.53 
1.57 
1.57 
1.53 
1.37 
1.17 
1.30 
1.33 
1.23 
1.34 
1.33 
1.23 
1.24 
1.33 
1.47 

Feet. 
1.80 
1.43 
1.23 
1.14 
1.63 
1.63 
1.40 
1.20 
1.33 
1.20 
1.37 
1.50 
1.40 
1.30 
1.37 
1.20 
1.20 
1.20 
1.53 
1.33 
1.27 
1.18 
1.13 
1.17 
1.23 
1.13 
1.17 
1.53 
1.50 
1.27 
1.10 

Feet. 
1.07 
1.03 
1.27 
0.90 
1.23 
1.30 
1.17 
1.20 
1.20 
1.13 
1.30 
1.27 
1.20 
1.03 
0.97 
0.80 
0.63 
0.73 
0.93 
1.07 
0.80 
1.03 
1.10 
1.03 
0.80 
0.57 
0.73 
0.77 
O.GO 
0.80 

Feet. 
0.80 
0.73 
0.70 
0.77 
0.77 
0.48 
0.67 
0.67 
0.70 
0.80 
0.80 
1.00^ 
0.90 
0.97 
0.53 
0.47 
0.57 
0.83 
0.73 
0.83 

'    0.87 
0.67 
0.67 
0.77 

'    0.73 
1.08 

1    0.78 

'    0.80 
0.90 
0.60 
0.10 

Feet. 
0.33 
0.53 
0.44 
0.43 
0.37 
0.40 
0.57 
0.40 
0.63 
0.50 
0.50 
0.30 
0.47 
0.38 
0.13 
0.13 
0.33 
0.27 
0.37 

—0.17 
0.33 
0.33 
0.37 
0.37 
0.03 
0.07 
0.40 
0.37 
0.40 
0.23 

1  ...••• . 

Feet 
0.07 

2 

0.39 

3 

0.70 

4 

—0.07 

5 

—0.07 

6 

—0.03 

7 

—0.03 

8 

0.00 

9 

0.13 

10 

0.08 

11 

0.17 

12 

0.17 

13 

0.03 

14 

0.00 

15 

0.07 

16 

0.68 

17 

0.37 

18 

—0.23 

19 

0.47 

20 

21 

-0.33 
—0.33 

22 

0.20 

23  

—0.07 

24 

0.50 

25 

0.83 

26 

0.33 

27 

0.07 

28 

—0.10 

29 

0.37 

80 

0.50 

31 

U.20 

Mean.. 

0.06 

0.09 

0.17 

0.48 

0.88 

1.23 

1.35 

1.31 

1.01 

0.73 

0.34 

0.16 

COMMERCIAL  STATISTICS. 


Amount  of  revenue  collected  during  fiscal  year,  $5,899| 786.80. 

ArrivaU  and  clearanoee  of  veesela. 


Arrived. 

Cleared. 

Steam  .^-^,-„^ ^,^--,,-,,,^.,,-, ,^,.^^-^. -,,,,,,,,, 

No. 

5,052 

2,636 

Tone. 
3, 800, 134 
802, 319 

No. 

5,064 

2,630 

Tone. 
3,927,605 
830,896 

Sail ...jfc. 

Total 

7,688 

4, 611, 453 

7,694 

4,768,501 

Beeeipte  and  ehipnienU  by  lake  during  calendar  year  1893,  Chicago  Harbor. 


Receipts. 


Tons. 


Coal 

Iron 

Stone  and  marble 

insh 

Lnmber,  wood,  etc 

Hour,  salt,  sakar,  and  strop 

Cement  and  plaster 

I^otatoai 

Coffee  and  tea 

Oraln 

Iflscellaneons  merchandise. 
Hardware,  nails,  etc 

Total 


1,846.274 

8,608 

16,381 

6,184 

2,673,847 

190,624 

61,557 

12, 015 

4,290 

5,121 

613. 325 

35.264 


4,978,490 


Shipments. 


Flonr 

Qrain 

Lard 

MeaU 

Lead 

Oil  and  oil  cake 

Hay 

Iron   

Sugar  and  simp 

Seed 

Coal 

Miscellaneous  roerohandise 

Total 


Tons. 


156, 519 

2,267,731 

19.082 

2,403 

101, 767 

22,396 

1,951 

3.655 

15,951 

131.002 

4,749 

258.265 


2. 985, 473 
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K  K2. 

IMPROVEMENT  OF   CALUMET  HARBOR,  ILLINOIS. 

The  object  of  this  work  is  to  provide  a  deep  entrance  to  Calumet 
Biver  and  the  port  of  South  Chicago,  111. 

This  is  effected  in  the  usual  manner  by  dredging  a  channel  and  pro- 
tecting the  dredged  area  by  parallel  piers,  300  t^et  apart,  projecting 
into  the  lake  from  the  river's  mouth. 

Condition  of  the  work  June  30 j  1894. — Work  was  begun  on  this  harbor 
in  1870,  and  at  the  beginning  of  the  fiscal  year  2,020  linear  feet  of  the 
south  pier  and  3,040  linear  feet  ot  the  north  pier  had  been  constructed, 
which  completed  the  existing  project  as  far  as  pier  work  is  concerned, 
but  the  south  pier  should  be  prolonged  800  feet  to  protect  the  channel 
from  drifting  sands. 

On  account  of  the  present  urgent  necessity  for  maintaining  the  work 
already  done  by  proper  renewals  of  decayed  parts,  no  project  for  fur- 
ther extending  the  work  has  been  submitted,  but  the  estimates  herein 
submitted  are  for  maintenance  only. 

At  the  beginning  of  the  fiscal  year  a  contract  was  in  force  with 
the  Wisconsin  Dredge  and  Dock  Company,  of  Manitowoc,  Wis.,  for 
rebuilding  superstructure  over  900  linear  feet  of  the  north  pier  and 
over  700  linear  feet  of  the  south  pier,  and  for  the  construction  of  about 
320  linear  feet  of  pile  revetment  at  the  westerly  end  of  the  south  pier. 
All  the  superstructure  under  this  contract  had  been  completed  and 
there  remained  to  be  done  only  the  pile  revetment.  This  was  com- 
pleted during  the  year,  but  its  length  was  reduced  to  280  feet,  as  the 
remainder  of  it  had  been  done  by  a  private  corporation  in  connection 
with  their  slip. 

The  channel  is  still  in  good  condition  and  equal  at  present  to  the 
demands  upon  it  in  deptli  and  width;  but  the  piers  in  great  part  are 
in  a  bad  condition :  more  than  1,800  linear  feet  of  pier  work  is  rotten 
and  falling  to  pieces,  and  about  half  as  much  more  in  need  of  early 
renewal.  There  are  also  two  places  where  the  piers  have  been  dam- 
aged by  collision  needing  repair. 

Although  tbe  universal  depression  of  the  past  year  has  resulted 
in  a  diminution  in  tonnage  resorting  to  this  harbor  during  the  past 
year,  there  is  an  unmistakable  increase  in  the  importance  and  magni- 
tude of  interests  dependent  on  marine  transportation  seeking  locations 
at  South  Chicago.  Several  large  grain  elevators  have  been  constructed, 
and  others  are  now  in  process  of  construction.  When  all  of  the  ele- 
vators now  projected  are  completed  it  is  estimated  that  their  capac- 
ity will  be  13,000,000  bushels.  The  lumber  and  coal  distributive  busi- 
ness is  also  increasing.  This  harbor  is  one  of  the  most  commodious  on 
Lake  Michigan  and  can  be  deepened  readily  to  meet  the  requirements 
of  the  20-foot  channel  between  Duluth,  Chicago,  and  Buffalo.  It  is  at 
the  mouth  of  the  Calumet  Kiver,  which  may  be  cheaply  improved  to 
almost  any  extent  demanded  without  interference  with  existing  con- 
structions, and  it  is  confidently  expected  that  the  demand  for  increased 
depths  of  channels  at  the  city  of  Chicago  will  be  met  at  the  Calumet. 
This  harbor  and  port  is  now  within  the  city  limits  of  Chicago,  and  the 
local  jealousies  tliat  have  retarded  its  development  may  reasonably  be 
expected  to  rapidly  subside. 
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PROPOSED  APPLICATION  OF  FUNDS  REQUIRED  FOR  THE  FISCAL  YEAR 

ENDING  JUNE  30,  1896. 

It  is  proposed  to  apply  the  funds  now  on  hand  and  those  required 
for  the  iiseal  year  ending  June  30, 1896,  to  rebuilding  superstructures 
over  the  piers  and  to  maintaining  in  good  condition  the  works  pro- 
tecting the  entrance  to  Calumet  Kiver.  It  is  important  that  the  south 
pier  be.extended  at  least  800  linear  feet  to  protect  the  channel  against 
drifting  sands,  and  that  an  outer  breakwater  be  constructed  to  shelter 
the  space  in  front  of  the  ends  of  ihe  piers  to  allow  vessels  to  enter  the 
river  during  storms,  but  these  works  are  less  urgent  than  the  needs  of 
the  existing  construction. 

As  soon  as  the  existing  works  can  be  put  in  good  order,  estimates 
will  be  submitted. 

Money  statement. 

July  1, 1893,  balance  unexpeoded $10,380.94 

June  30^  189i,  amount  expended  during  fiscal  year 4,243.24 

July  1, 1894,  balance  unexpended 6,137.70 

July  1,  1894,  outstanding  liabilities 104.44 

July  1, 1894,  balance  available 6,033.26 

[Amount  (estimated)  required  for  maintenance 30, 000. 00 

JAmonnt  that  can  be  profitably  expended  in  fiscal  year  ending  J  nne  30, 1896    30, 000. 00 
{Submitted  in  compliance  with  requirements  of  sections  1  of  river  and 
I    harbor  acu  of  1866  and  1867  and  of  sundry  civil  act  of  March  3, 1893. 


Expenditures /or  fiscal  year  1894. 

Rebnilding  superstructure  north  and  south  piers  and  repair  of  revetment  at  westerly 
end  of  south  pier : 

Contractor's  estimates $3,339.07 

Services  of  assistant  engineer 600.00 

Services  (office) 150.00 

Servi(fes  of  watchman 60. 00 

Office  supplies,  telephone  service,  ice,  gas,  etc 61. 64 

Street-car  tickets 10.00 

Fuel  for  office 11.00 

Traveling  expenses 11. 90 

Shingles .63 

Total 4,243.24 


Abetraot  of  contraets  for  improving  Calumet  Harbor,  Illinois,  in  force  during  the  fiscal 

year  ending  June  30,  1893, 


Name  and  address  of  contractor,  i  Nature  of  contract. 


Wlaconsfai  Drechre  and  Dock  Co., 
Haiiitowoc,  wis. 


Rebuilding  supers trnctnro,  1 ,  000  lin- 
ear feet  and  320  linear  feet  of  nheet 
piling. 


Date.  To  expire— 


Oct.  28.1882  i  Dec.     1.1893 


Completed  October  17,  1893. 
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report  of  mr.  g.  a.  m.  liljisncrantz,  assistant  engineer. 

United  States  Engineer  Office, 

Chicago  J  111.,  June  SO,  1894, 

Captain:  I  have  the  honor  to  submit  herewith  a  report  on  operations  in  Calumet 
Harbor,  Illinois,  during  the  fiscal  year  ending  June  30,  1894. 

On  the  Ist  of  July,  1893,  there  was  one  contract  in  force  for  work  of  improving 
Calumet  Harbor,  Illinois,  by  rebuilding  the  superstructure,  4  courses  in  heignt,over 
900  linear  feet  of  the  north  pier  and  over  700  linear  feet  of  the  south  pier,  in  all  1600 
linear  feet,  and  by  the  construction  of  abou^  320  linear  feet  of  sheet  piling  in  front 
of  the  old  plank  beam  revetment  at  the  inner  or  westerly  end  of  the  south  pier. 

The  contract  was  entere(rinto  with  the  Wisconsin  Dredge  and  Dock  Company,  of 
Manitowoc,  Wis.,  the  lowest  responsible  bidders,  on  the  28th  of  October.  1892. 

Work  under  the  contract  commenced  on  the  21st  of  November,  1892,  and  all  the 
superstructure  was  completed  before  the  close  of  that  fiscal  year,  or  on  the  20th  of 
May,  1893,  and  was  fully  accounted  for  in  last  year's  report. 

The  construction  of  the  sheet  piling  at  the  south  pier  was  commenced  on  the  19th 
of  May,  1893,  but  it«  progress  was  long  delayed  by  the  inability  of  the  contractors 
to  secure  the  necessary  plank  for  sheet  piling.  It  was,  however,  completed  one  and 
one-half  months  before  the  time  fixed  lor  the  expiration  of  the  contract,  or  on  the 
14th  of  October,  1893. 

The  projected  length  of  the  new  sheet  piling  was  320  feet,  but  only  286  were  found 
to  be  required,  the  Calumet  and  Chicago  Canal  and  Dock  Company  having  built  the 
balance  in  connection  with  the  comer  for  their  dock,  forming  the  easterly  part  of 
their  slip. 

The  total  amount  expended  for  material  and  work  under  this  contract  was  as  fol- 
lows: 

308,819  feet,  B.  M.,  pine  timber,  at  $27 $8,338.11 

30,585  feet,  B.  M.,  oak  timber,  at  $45 1,376.:^2 

36,747.8  pounds  iron  driftbolts,  at  3  cents 1,102.44 

525  pounds  iron  spikes,  at  3.9  cents 20. 47 

6,025  pounds  iron  tie-rods,  at  5  cents 301.25 

51  white-oak  piles,  at  $9 459.00 

545  cubic  yards  of  dredging,  at  20  cents 109. 00 

Total - 11,706.59 

This  amount  was  distributed  in  the  different  parts  of  the  work  as  follows: 

900  linear  feet  of  superstructure,  north  pier $5, 191. 74 

700  linear  feet  of  superstructure,  south  pier 4, 105. 51 

286  linear  feet  of  sheet  piling 2,300.34 

545  cubic  yards  of  dredging,  at  20  cents 109. 00 

Total 11,706.59 

This  gives  the  average  cost  per  linear  foot  of  the  different  works : 

Superstructure : 

North  pier per  linear  foot.  $5. 77 

South  pier do 5. 86 

Sheet  piling do 8.04 

The  prices  for  the  superstructure  do  not  include  stone,  as  there  was  no  stone 
required  beyond  what  was  already  in  the  piers. 

The  contract  was  closed  and  the  last  estimate  for  payment  was  submitted  on  the 
16th  of  October,  1893. 

present  condition  of  the  works. 

The  damages  done  to  the  north  pier,  as  reported  last  year,  have  not  been  repaired. 
This  should  DC  done. 

The  sheet  pllinj^  built  in  front  of  the  old  plank-beam  revetment  at  the  innsr  end 
of  the  north  pier  is  now  in  bad  condition  and  needs  repair  or  rather  renewal  before 
long. 

When  this  is  done  I  believe  it  would  be  to  the  best  advantage  if  the  whole  of  both 
the  now  decaying  sheet  piling  and  the  old  plank-beam  revetment  were  entirely 
removed,  together  with  the  stone  filling,  and  new  sheet  piling  built  on  the  original 
dock  line,  to  wit,  the  river  face  of  the  plank  beam,  as  it  is  next  to  impossible  to 
secure  a  row  of  piling  in  good  alignment,  and  well  driven,  as  long  as  the  old  work 
with  a  great  quantity  of  stone  at  the  bottom  remains  in  place.  'Fhis  was  demon- 
strated at  last  year's  work  on  the  south  pier.    About  1,600  linear  feet  (1,300  feet  on 
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the  north  and  200  on  the  Bonth  pier)  of  saperstrn'ctnre  is  in  need  of  renewal.    There 
will,  however,  not  be  needed  more  than  50  cords  of  new  stone  in  all  for  both  the 
piers. 
The  comparative  condition  of  the  piers  is  abont  as  follows : 


Condition  of  the  works,  etc. 


In  £Ood  condition 

In  fair  condition 

In  bad  condition 

In  -worthlefts  condition 

Kemoyed  for  building  slips 

Total 


Lin./eet.   Lin. feet. 

900  

648 

600 

1,367 

125 


Total. 


Lin./eet. 

2.186 
648 
900 

1,571 
355 


5,660 


The  channel  is  at  present  in  good  condition,  but  will  rapidly  fill  up  unless  the  south 
pier  is  extended  further  out  into  the  lake.  This  should  be  done  for  a  distance  of  not 
less  than  800  feet,  as  there  is  very  shallow  water  along  the  line  of  extension  of  this 
pier,  and  southerly  and  southeasterly  winds  wash  the  sand  from  this  shallow  part 
into  the  river  channel. 

Filling  up  of  this  channel  is  undoubtedly  also  done  by  the  dumping  of  materials 
(dredgea  by  private  parties)  directly  opposite  the  mouth  of  the  harbor  at  times 
when  there  is  no  inspector  or  other  represeut^tive  employed  at  this  place. 

ESTIMATE  OF  WORK  NEEDED  IN  THIS  HARBOR. 

The  estimate  submitted  in  last  year's  report,  none  of  the  work  therein  proposed 
having  been  done,  may  be  here  repeated,  viz : 

Extension  of  south  pier  800  linear  feet,  at  $60 $48,000 

1.837  linear  feet  new  superstructure,  at  $12 ^ 22, 044 

Repairs  of  damages  to  piers 156 

Total. 70,200 

Add  10  per  cent  for  contingencies,  etc 7,020 

Grand  total 77,220 


GENERAL  REMARKS. 

About  600  linear  feet  of  the  elevated  walk  on  the  north  pier  is  now  of  no  use  what- 
ever, as  for  this  distance  there  is  land  adjoining  the  pier  on  the  north  side.  It  is 
also  partly  bnmt,  from  sparks  scattered  by  passing  tugs  and  locomotives,  and  partly 
rotten  from  age.  This  is  mentioned  because  of  said  structure  being  in  the  way  when 
the  proposed  renewal  of  the  superstructure  is  to  be  made. 

The  office  building  (and  boathouse)  has  just  been  repaired,  which  was  very  much 
needed,  the  structure  being  about  to  tumble  down,  owing  to  the  fact  that  the  bot- 
tom sills  on  which  the  building  rested  had  become  so  decayed  that  the  greater 
portion  thereof  had  to  be  '^shoveled"  out  when  new  sills  were  put  in. 

The  following  maps,  etc.,  are  respectfully  submitted  with  this  report: 

1    General  map  of  the  harbor  ana  vicinity. 

2.  Table  showing  distribution  in  detail  of  materials  iu  rebuilding  superstructure 
over  north  and  south  piers  in  1893. 

>Ir.  Axel  Fahlstrom  has  faithfully  performed  the  duties  of  inspector  at  the  con- 
Btraction  of  pier  work  of  the  year. 

I' am,  captain,  very  respectfUly,  your  obedient  servant, 

G.   A.   M.   LlLJENCRANTZ, 

Aiaistant  Engineer. 
Capt.  W.  L.  Marshall, 

Carps  of  Engineers,  U,  S,  A. 


2142   BEPORT  OP  THE  CHIEF  OF  ENGINEERS,  U.  S.  ARMY, 

Table  showing  in  detail  the  distribution  of  materials  in  rebuilding  superstrvcture,  Calumel 

Harbor,  189S,  four  courses  high, 

SOUTH  PIER. 


1. 
2. 
3. 
4. 
5. 
6. 
7. 


2 
3 
4 

5. 
6 

7 


Detail  sections. 


No.         Length. 


Total 


Side  timbers. 


CrosB-ties. 


Linear 
feet. 


Feet. 

100 

668 

100 

728.5 

100 

800 

100 

800 

100 

813 

100 

800 

100,     821 


Feet, 
B.M. 


8,016 
8,742 
9,600 
9,600 
9,758 
0.600 
9.852 


700  5,430.5;  65,166 


No. 


25 
24 
26 
26 
32 
26 
25 


184 


F<»et, 

H.  JO.. 


5,000 
4.800 
5,200 
5,200 
6, 400 
5,200 
6,000 


Blocks. 


No. 


Average  for  south  pier. 


86,800|      3 


Feet, 
B.M. 


540 


Longitudinals. 


Lin- 
ear  ft. 


No.  of 
scarfs. 


200 

400 
400 
400> 
232 
400 
400 


540l  2,432 


9 

13 
13 
13 
12 
13 
12 


84 


Fe<»t, 
B.M. 


2,120 
4,160 

4. 173. 3 
4, 173. 8 
2.480 

4. 173. 4 
4,160 


Shim, 
mings. 


Feet, 
B.M. 


Totals. 


Feet, 
B.M. 


2,446.  18,122 
1,119'  18.821 


25,440 


1,048 
80 
652 
112 


5.457 
779.61 


Detail  sections. 


No. 


Length. 


Feet. 


100 
100 
100 
100 
100 
100 
100 


Wroaght-iron  drift  boltJ* 


No.  32. 


246 
216 
206 
209 
226 
206 
206 


Total 700   1,515 

Average  for  south  pier 2 16. 4 


NOBTH  PIER. 


No.  20.     Pounds. 


74 
77 
91 
78 
99 
72 
72 


2,  628. 4 
2. 375. 2 
2, 363. 6 
2,317.8 
2,588.4 
2.  257.  2 
2, 257. 2 


563    I 
80.4 


16, 787. 8 
2, 398. 2 


20,021.3 
19, 053.  3 
19,288 
19, 085. 4 
19.012 

133. 403 
19,058 


Cost. 


$568.14 
579. 43 
6U.49 
533.97 
508.43 
583.02 
581. 03 


4, 105. 51 
586.50 


1. 

2. 

3. 

4. 

6. 

6 

7. 

8. 

9. 


Detail  sections. 


No. 


Total 


Length. 


FeH. 


100 
100 
100 
100 
100 
100 
100 
100 
100 


900 


Side  timbers. 


Linear 
feet. 


A  verage  for  north  pier  . 
Average  for  both  piers. 


700 
772. 
700 
783 
800 
800 
800 
800 
842 


Feet, 
B.M. 


8,400 
9,270 
8,400' 
9,306 
9, 6()0 
9.t>00 
9,600 
9,600 
10, 104 


Cross- ties. 


No. 


26 
24 
26 
26 
24 
26 
25 
26 
24 


Longitudinals. 


5.200| 

4,800 
5,200 
5,200 
4,800 
5,200 
5,000 
5, 200 
4,800 


6.997.5:  83,970  227  45,400 


400 
400 
400 
342 
400 
400 
400 
400' 
400 


No.  of 
scarfs, 


12 
12i 
13 
13 
12 
13i 
12 
131 
12! 


Feet, 
B.  Al. 


4,160 
4,160 
4, 173. 3 
3, 593. 3 
4,160 
4,173.4 
4,160 
4, 173.  3 
4,160 


Shim, 
mings. 

Feet, 
B.M. 


1,244 

1,000 

1,016 

310 

120 

160 

50 

40 

40 


3.5421        112'    36. 913. 3 


Totals. 


Fwt, 
B.M. 


19,004 
10,2:i0 
18.  789. 
18,  499. 
18,6R0 
19. 133. 
18.810 
19.013. 
19.104 


3,980  170,263.3 
442.2  18,918.1 
589.8'  18,979 


Detail  sections. 


1. 

2 

3 

4 

5 

6 

7. 

8. 

9 


No. 


Total 

Average  for  north  pier 
Average  for  both  piers 


Length. 


Wrouglit-iron  drift  Iwlts. 


Feet. 


100 
100 
lOOi 
100 
100 
100 
100 
100 
100 


No.  32. 

No.  2f 

214 

88 

190 

90 

170 

112 

193 

88 

206 

72 

206 

72 

*206 

72 

*206 

72 

*225 

72 

900 


1.816  I 
201.8' 
208.2 


738 
82 
81. 3 


2,418.8 
2,214 
2. 137. 2 
2, 229. 8 
2, 257. 2 
2, 257. 2 

2. 051. 2 
2,051.2 
2,184.2 

19,  820.  8 

2. 202. 3 
2.288 


Cost. 


$585. 67 
585.63 
572.03 
566. 37 
572.07 
.584. 32 
509.41 
574.90 
581^33 

5,191.73 
576.86 
58L08 


*  About  half  of  these  were  7-pound  bolts. 
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COMMERCIAL  STATISTICS. 


Amonnt  of  revenue  collected  at  nearest  port  of  entry  (Chicago)  during  fiscal  y^ar, 
$5,899,786.80. 

Arrivals  and  clearances  of  vessels. 


Arrived. 


,  No. 

St««m I  400 

BaU I  148 

Total ;  548 


TofU. 
522,384 
46,230 


568.614 


Cleared. 


No. 
389 
153 


542 


Tons. 
404,203 
56.941 


551, 144 


Beoeipts  and  shipments  by  lake  during  the  calendar  year  189S, 

RBCEIPTS. 

Tons. 

Coal 117,602 

Iron  and  iron  ore 350,725 

Cement  and  plaster 17, 433 

Salt .,. 56,445 

Lumber,  etc 95, 473 

Miscellaneons 50, 000 

Total 687^678 

SHIPMENTS. 

Coal 100 

Grain 213,382 

Steel  rails 2,237 

Total 215,719 


K  K  3. 
IMPROVEMENT  OF  CALUMET  RIVER,  ILLINOIS  AND  INDIANA. 

The  object  of  this  work  as  far  as  yet  authorized  is  to  secure  a  chan- 
Del  16  feet  deep  below  United  States  harbor  datum  or  ordinary  low 
water  in  Lake  Michigan,  and  200  feet  wide  at  bottom,  from  the  mouth 
of  the  river  to  one-half  mile  east  of  T^ammond,  Ind.,  to  increase  the 
facilities  for  handling  the  rapidly  growing  commerce  of  this  region  and 
to  afford  relief  to  the  overcrowded  port  of  Chicago. 

The  history  of  the  work  is  given  in  previous  reports  of  the  Chief  of 
Engineers  prior  to  1890;  and  a  resume  of  the  provisions  of  the  river 
and  harbor  acts  of  July  5,  1884,  August  5,  1886,  and  August  11, 1888, 
under  which  work  was  inaugurated  on  this  river,  will  be  found  on  p. 
2U2,  Report  of  the  Chief  of  Engineers  for  1889. 

Although  the  project  contemplates  the  ultimate  attainment  of  16 
feet  depth  of  navigation  over  a  width  of  200  feet  from  the  mouth  of 
the  Calumet  River  at  Calumet  Harbor  to  a  point  one-half  mile  east  of 
Hammond,  Ind.,  it  will  be  seen  from  the  acts  cited  that  this  stretch  has 
heretofore  been  divided  into  two  sections: 

(1)  From  the  mouth  to  the  forks  of  Calumet  River. 

{2)  From  the  forks  of  the  Calumet  (outlet  to  Calumet  Lake)  to  one- 
baif  mile  east  of  Hammond,  Ind* 

On  the  second  section  only  desultory  work  has  been  done  by  direc- 
tion of  Congress,  which  work  has  been  worse  than  useless,  as  the 
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channels  excavated  have  been  filled  up  rapidly  by  slaughterhouse 
refuse  and  filth  from  manufacturing  establishments  and  solid  matter 
from  the  sewage  poured  into  this  dead  stream. 

On  the  first  section  systematic  work  has  been  carried  on,  and  up  to 
the  close  of  the  fiscal  year  ending  June  30, 1894, 1,558,956  cubic  yards 
of  material  had  been  removed  from  the  channel,  making  a  complete 
channel  3  miles  and  3,340  feet,  to  the  full  widtli  of  200  feet  at  bottom 
and  16  feet  in  depth,  with  the  exception  of  about  9,000  cubic  yards, 
more  or  less,  of  hardpan  and  rock  still  to  be  removed  over  a  short  sec- 
tion near  One  hundred  and  thirteenth  street. 

At  the  close  of  the  fiscal  year  ending  June  30, 1893,  there  were  in 
force  two  contra<5ts  dated  October  28, 1892,  with  the  Sheboygan  Dredge 
and  Dock  Company,  of  Sheboygan,  Wis.,  for  dredging  400,000  cubic 
yards  below  the  Forks  at  10.7  cents  per  cubic  yard;  the  other  with  the 
Wisconsin  Dredge  and  Dock  Company,  Manitowoc,  Wis.,  for  dredging 
90,000  cubic  yards  above  the  Forks,  at  13.7  cents  per  cubic  yard. 

Both  contracts  were  completed  during  the  year;  400,534  cubic  yards 
were  dredged  under  the  former  contract,  of  which  101,632  cubic  yards 
were  from  the  channel  dredged  in  previous  years,  which  had  filled  up 
to  a  great  extent  after  the  floods  of  June  and  July,  1892;  under  the 
second'  contract  91,962  cubic  yards  were  dredged  from  the  channel 
above  the  forks. 

Upon  the  termination  of  the  contract  below  the  forks  many  com- 
plaints were  received  that  the  filling  in  of  the  lower  river,  noticed  in 
the  last  annual  report,  was  obstructing  navigation  by  the  larger  vessels. 
There  was  on  hand  such  a  small  amount  of  money  available  for  this 
work  of  redredging  that  formal  contract,  after  public  advertisement, 
was  not  advisable.  The  contractor  was  requested  to  perform  this  work 
under  the  terms  of  his  contract,  but  declined.  The  firm  of  W.  A. 
McGillis  &  Co.,  however,  were  ready  to  undertake  it  at  the  same  price 
as  paid  the  contractors,  i.  e.,  10.7  cents  per  cubic  yard,  and  with  th 
authority  of  the  Chief  of  Engineers  an  informal  or  verbal  agreement 
was  made  with  them  to  redredge  certain  portions  of  the  channel. 

At  the  close  of  the  fiscal  year  20,946  cubic  yards  had  been  excavated 
from  the  chauTiel  near  the  mouth  of  the  river,  to  secure  a  channel  100 
feet  wide  and  16  feet  deep  below  Chicago  city  datum,  or  17  feet  deep 
below  United  States  harbor  datum. 

This  dredging  is  still  in  progress. 

In  the  last  annual  report  the  matter  of  the  deterioration  of  the 
dredged  channel  is  treated  at  considerable  length,  and  it  is  now  again 
to  be  noted.  A  resurvey  of  the  improved  portion  of  the  river  has  been 
made,  and  the  result  shows  that  the  channel  has  filled  to  the  extent  of 
one-fourth  of  the  total  dredging  done;  or,  to  restore  the  channel  to  its 
dei)th  of  16  feet  below  Chicago  city  datum  requires  over  300,000  cubic 
yards  of  dredging.  On  the  upper  section,  or  between  the  Forks  and 
one-half  mile  east  of  Hammond,  the  work  is  worse  than  useless  under 
present  conditions.  Some  parts  of  this  channel  have  been  dredged  to 
a  depth  of  10  feet  three  times  and  as  often  filled  in  by  slaughterhouse 
and  other  refuse. 

The  United  States  are  merely  scavengers  for  this  region.  There  is 
practicably  no  navigation  on  this  partof  the  river,  and  it  may  well  await 
the  progress  of  the  general  improvement  of  the  channel  from  its  mouth 
upstream. 

It  was  estimated  in  the  last  annual  report  that  $20,000  were  then 
needed  to  restore  the  dredged  channel  below  the  Forks,  and  that  $5,000 
X)er  mile  would  be  required  annually  to  maintain  by  dredging  this 
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channel.  The  survey  named  confirms  these  estimates.  At  the  average 
cost  of  dredging  already  done,  it  will  now  require  $35,000  to  restore 
the  channel  throughout  the  3§  miles  that  have  been  improved. 

The  report  of  Assistant  Liljencrantz  herewith  gives  necessary  details 
regarding  this  improvement,  and  of  the  uses  and  results  of  this  work. 

PROPOSED    APPLICATION   OF   FUNDS    NOW   ON   HAND    AND    OF   THOSE 
REQUIRED    FOR   THE  FISCAL   YEAR  ENDINO  JUNE  30,  189G. 

The  funds  now  on  hand  will  be  devoted  to  redredging  in  the  chan- 
nel near  the  mouth  of  the  river  below  One  hundred  and  eighth  street 
The  funds  asked  for  will  be  applied : 

To  redredging  the  improved  section  throughout,  and  in  further 
extending  the  improvement  from  One  hundred  and  eighteenth  street 
southward. 

No  appropriations  are  advisable  for  the  section  between  the  Forks 
and  one-half  mile  east  of  Hammond  as  long  as  the  practice  of  filling 
the  channels  with  filth  of  all  kinds  is  in  vogue. 

Money  statement. 

July  1,  1893,  balance  unexpended $72, 156.01 

June  30,  1894,  amount  expended  during  fiscal  year 62, 323. 14 

Jnly  1,  1894,  balance  unexpended 9,832.87 

July  1,  1894,  outstanding  liabilities 2,241.21 

July  1,  1894,  balance  available 7,591.66 

(Amount  (estimated)  required  for  completion  of  existing  project 745, 000. 00 

<  Amount  that  can  be  profitably  expended  in  fiscal  year  ending  J  une  30, 1896  200, 000. 00 
jSubmitted  iu  compliance  with  requirements  of  sections  2  of  river  and 
(    harbor  acts  of  1866  and  1867  and  of  sundry  civil  act  of  March  3, 1893. 


Statement  of  expenditures  on  Calumet  Hirer,  Illinoi$  and  Indiana,  fiscal  year  1894. 

BKLOW  THB  FORKS. 

Dredging  in  vicinity  of  One  hundred  and  thir- 
teenth street : 

Contractor's  estimates $42, 369. 64 

Services  of  assistant  engineer 200. 00 

Services  of  inspector,  etc 1, 869. 13 

Total $44,438.77 

Surrey  from  mouth  of  river  to  One  hundred  and 
eighteenth  street: 

Services  of  survey  party 1, 984. 83 

Traveling  expenses 45. 00 

Marsh  shoes 20.00 

Sounding  poles,  etc 22. 95 

Floats,  lumber,  cloth,  tacks,  etc 24. 11 

1  pair  gloves  2. 00 

Field  books 4.80 

Repairing  instruments 4. 25 

Total 2,107.94 

Ewa  94 135 
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MiseelljuicouB : 

Services  clerks,  draftsmoo,  etc $1,310.00 


Office  rent 

Office  snpplies 

Mileage  aud  traveliug  expenses 

1  row  boat 

1  anchor 

1  angle  prism , 

Branding  figures 

Hose  reel  and  timber  scribe . 

Brush-cntter,  etc 

Paint,  nails,  etc 


150.00 

4.57 

18.14 

50.00 

3.00 

4.50 

6.00 

5.00 

4.48 

4.33 

Total  below  forks $48,006.73 

ABOVK   THK   I'ORKS. 

Dredging  between  forks  and  one-Ualf  mile  east  of  Hammond, 
Ind. ; 

Contractor's  estimates 12,  319. 70 

Services  of  iissistant  engineer 400.  00 

Services  of  inspector 744.00 

Total 13,463.70 

Miscellaneous: 

Services  clerks,  draftsmen,  etc 520. 00 

Services  survey  party " 94.  75 

Boat  hire 10.00 

Traveling  expenses 56.  63 

Lumber,  etc.,  for  stakes 11.16 

Office  rent 150.00 

Office  supplies 10.08 


Total  above  forks 14,316.41 

C;rand  total 62,323.14 

Ahsirnct  of  con  tracts  for  improving  Calumet  Rirer^  Illinoi4i  and  Indiana,  in  force  during  the 

fiacdl  year  ending  June  30y  1893, 


Namo  nu<l  a<I(lress  of  contractor. 


Natui'e  of  contract. 


WinconHin  Dre<lgo  and  Bock  Com-  Bredcing  Calnmet  Hirer  above  the 
V«ny,  M.initowoc,  Wia.  *  '      forK8, 1)0,000  cubic  yards. 

Sheboy jian  Bredj^o  aiul  Bock  Com-  ,  Brtsduiuj;  Calumot  Kiver  below  the 
paiiy.  Sheboygan  Wia.  t  i      forks,  400,000  cubic  yards. 


Bate.  To  expire— 


Oct.  28, 1892 
—  do 


Bee.     1, 1803 
Bo. 


'  Completed  June  5,  1894. 


\  Completed  May  10,  1891. 


repoirr  of  mr.  g.  a.  m.  liljkncrantz,  assistant  kxgineek. 

Uniti:i>  States  Engikekr  Office, 

Chicago,  JIL,  June  30,  1S94, 

Cai'Taix:  I  have  the  honor  to  sabmit  herewith  a  report  of  operations  in  C<ili]inct 
River,  Illinois  and  Indiana,  dnring  the  fiscal  year  ending  June  30,  1894.     * 

At  the  beginning  of  the  year  there  were  two  contracts  in  force,  both  dated  (kto- 
ber  2S,  1892,  for  iHiproving  Calumet  River  by  dredging. 

The  first  of  tliese  was  for  work  to  be  done  below  the  forks,  in  widening  to  200  feet> 
deopeniug  to  16  feet,  and  straightening  the  channel  in  conformity  to  the  established 
dock  lines,  from  One  hnndrod  and  thirteenth  street  southward. 

The  second  contemplated  the  deepening  of  the  existing  channel,  where  most 
needed,  to  a  depth  of  10  feet  and  a  Avidth  of  about  CO  feet  in  the  river  above  the 
forks. 
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WORK  ON  THK  RIVER  BELOW  THE  PORKS. 

Contract  for  this  work  v^as  entered  into  with  the  Sheboyp^an  Dredge  and  Dock 
Company,  of  Sheboygan,  Wis.  Operations  commenced  on  the  30th  of  May,  1893. 
The  expiration  of  the  contract  was  fixed  at  December  1,  1893.  The  price  of  the 
acceptea  bid  was  10.7  cents  per  cnbic  yard  of  material  removed. 

At  tlie  close  of  the  year  ending  June  30, 1893,  the  work  had  not  been  snfBcicntly 
far  advanced  to  warrant  any  payment  according  to  tbo  terms  of  the  contract,  and 
the  exact  amount  of  work  done  up  to  that  period  was  therefore  not  ascertained. 

The  sand-sucker  spoken  of  in  last  year's  report  proved  a  disappointment  in  rep^ard 
to  its  efficiency.  Much  was  expected  of  this  machine,  but  the  expectations  were 
not  realized,  because,  it  was  claimed,  the  material  to  be  removed  was  not  of  a  suita- 
ble kind  for  this  dredge,  and  after  a  short  season  of  experimenting  it  was  disposed 
of.  The  work  proceeded  with  the  elevator  dredge,  assisted  by  two,  and  part  of  the 
time  three,  dipper  dredges. 

On  the  13th  of  October  the  cut,  2,300  feet  in  length,  across  the  large  bend  in  the 
river,  was  completed,  whereby  the  length  of  the  river  channel  was  shortened  oue- 
qnarter  of  a  mile. 

Mnch  inconvenience  and  annoyance  were  experienced  by  the  contractors  from  the 
constant  filling  up  of  a  completed  section  of  the  work  during  the  progress  of  the 
\forlL  in  the  adjoining  section  abova  The  frequently  quite  strong  current  through 
the  partly  made  narrow  channel  above,  with  sides  and  bottom  composed  of  soft  mate- 
rial, would  scour  out  and  float  down  this  material  in  large  quantities,  and  deposit 
the  same  on  reaching  tho  channel  with  a  greatly  enlarged  sectional  area. 

No  section  of  the  work  was  therefore  finally  accepted  until  the  whole  length  of 
the  cut  was  completed  and  the  first  sections,  for  which  partial  payments  had  been 
made,  were  cleaned  up  throughout.  This  cut,  passing  through  a  slough  with  but  1 
foot  or  less  of  water,  contained  221,720  cubic  yards  of  uiateriai. 

The  elevator  dredge  was  disposed  of  on  the  6th  of  October  and  the  '' clean  iug  up*' 
of  the  channel  was  done  with  the  dipper  dredges. 

It  was  found  about  this  time  that  the  channel  between  One  hundred  and  .tenth 
and  One  hundred  and  thirteenth  streets,  which  had  been  dredged  under  a  previous 
contract,  had  been  filled  up  with  materials  carried  down  with  the  current  to  such 
an  extent  ns  to  make  farther  extension  of  tho  channel  useless.  It  was  then  decided 
to  apply  work  under  the  contract  to  the  redreding  of  this  part  of  the* river. 

Tjie  elevator  dredge  was  reengaged,  and  assigned  the  work  of  extending  the  new 
channel  farther  southward,  while  the  three  dipper  dredges  were  given  the  work  of 
nxlredging  the  old  channel. 

Tlio  elevator  dredge  kept  at  work  until  prevented  by  the  very  severe  cold  weather 
in  December.  After  waiting  in  A^ain  for  a  change  in  the  temperature  the  contractors 
finally  notified  this  office  by  telegram,  on  the  26th  of  said  month,  that  they  had  con- 
cluded to  lay  up  for  the  winter. 

Xo  part  of  this  last  section  was  completed  or  paid  for  in  tho  fall. 

Meantime  the  three  dipper  dredges  proceeded  to  redredge  tho  old  channel,  begin- 
ning at  One  hundred  and  thirteenth  street,  working  northward,  and  completing  at 
the  close  of  the  month  of  November  a  channel  1,150  feet  in  length,  when,  on  account 
of  tho  severe  winter  weather,  work  was  closed  for  tho  season.  ISoundings  were  taken 
vith  difficulty  in  a  strong  current  full  of  floating  ice. 

Extension  of  time  for  completing  tho  contract  was,  at  the  request  of  tho  contract- 
ors, granted  to  July  1,  1894,  in  a  letter  from  the  Chief  of  Engineers,  U.  S.  Army, 
dated  November  14,  1894,  subject  to  provisions  made  in  the  specifications  governing 
the  contract. 

The  work  of  extending  the  new  channel  was  resumed  by  tho  elevator  dredge  on  the 
20th  of  March,  1894,  and  tho  channel  completed  to  tho  contemplated  limits,  at  One 
hundred  and  eighteenth  street,  on  the  30tli  of  April  following. 

One  of  the  dipper  dredges  resumed  the  work  on  tho  old  channel  on  the  30th  of 
Morcli.  It  was  followed  by  a  second  dredge  on  tho  10th  of  April,  and  on  the  9tb  of 
May  this  work  was  finished,  the  contract  completed  and  closed,  and  the  final  pay- 
ment made. 

I.'uder  Jhe  terms  of  this  contract  there  were  removed  from  the  river  channel  as  fol- 
lows : 

Cubic  yards. 

In  extending  channel  southward 298, 902 

In  rcdredging  old  channel 101,  632 

0  

ToUl 400,534 

or  534  cnbic  yards  in  excess  of  the  amount  contracted  for. 

Tlie  last  work  under  this  contract  was  notable  for  the  rapid  progress  made,  the 
Tfry  slight  loss  of  time  for  re]>air8  or  other  caused,  and  for  a  depth  of  almost  uni- 
formly 2  feet  lielow  that  required  by  the  contract  and  paid  for. 
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At  aboat  the  time  for  closing  this  contract  complaints  had  been  received  in  this 
office  to  the  effect  that  largo  vessels  had  great  difficulty  in  navigating  the  lower 
portion  of  the  river.  Sufficient  funds  for  furnishing  necessary  relief  being  available, 
the  contractors  were  invited  to  do  the  additional  work  under  the  terms  and  at  the 
price  governing  their  contract;  but  on  their  refusal  to  accept  the  offer  a  special 
agreement  was,  with  the  sanction  of  the  Chief  of  Engineers,  entered  into  with  Messrs. 
W.  A.  McGillis  &.  Co.,  for  doing  the  desired  work  at  the  same  rate  per  cubic  yard  as 
paid  under  the  contract,  but  according  to  scow  measurement,  as  a  considerable  por- 
tion of  the  work  would  consist  of  cuts  hardly  more  than  a  foot  in  depth. 

Work  under  this  agreement  was  commenced  on  the  24th  of  Mav,  and  now,  at  the 
close  of  the  year,  a  cnaunel  17  feet  deep  is  compl<*ted  between  tlie  harbor  and  the 
three  railroad  bridges^  past  the  new  and  extensive  South  Chicago  elevators  and  other 
establishments  requiring  communication  with  the  lake  through  means  of  large-draft 
vessels.  Up  to  tbe  90th  of  June,  20,945.85  cubic  yards  have  been  removed  under  the 
agreement,  which  was  made  for  the  removal  of  froia  50,000  to  54,000  cubic  yards. 

WORK   ON   THE   RIVER  ABOVE  THE   FORKS. 

The  contract  for  improving  the  channel  above  the  forks,  by  dredgtug  at  the  rate 
of  13.7  cents  per  cubic  yard,  was  given  to  the  Wisconsin  Dredge  and  Dock  Company, 
of  Manitowoc,  Wis.  The  work  under  the  contract  commenced  on  the  15th  of  May, 
1893,  as  stated  in  last  year's  report,  but  at  the  end  of  that  year  no  section  of  required 
length  was  completed,  and  no  payment  was  made  to  the  contractors. 

The  first  work  done  was  from  the  forks  southward  where  a  channel  10  feet  in 
depth  and  <abont  60  feet  in  width  was  made  for  a  distance  of  3,100  feet.  This  sec- 
tion was  completed  on  the  15th  of  August,  1893,  after  the  removal  of  19,190  cubic 
yards  of  material,  all  of  which  was  thrown  over  into  the  adjacent  marsh.  From 
the  terminus  of  this  section  the  channel  had  an  original  depth  of  over  10  feet  as  far 
as  to  the  junction  of  Little  and  Grand  Calumet  rivers,  and  work  was  accordingly 
resumed  at  said  junction  and  extended  up  to  the  Grand  Calumet  River,  along  the 
town  of  Burnham. 

At  the  close  of  the  season's  work,  on  December  10,  1893,  a  channel,  of  similar 
width  and  depth  with  the  one  just  described  had  been  completed  for  a  distance  of 
3,650  feet,  or  up  to  the  Pennsylvania  Railway  Company's  bridge. 

Work  was  resumed  at  this  place  on  the  7th  of  April,  1894,  and  a  channel  of  dimen- 
sions as  before  was  made  for  a  distance  of  about  1,700  feet,  when  it  was  found,  ou 
the  5th  oi  June,  that  the  full  amount  of  materials  contracted  for  had  been  removed. 

The  work  was  stopped  at  once,  soundings  taken,  estimate  mode,  the  contractors 
paid  in  full,  and  the  contract  closed. 

The  contract  should  have  expired  on  December  1,  1893,  but  at  the  request  of  the 
contractors  an  extension  of  time  for  completing  the  contract  was  granted  in  a  letter 
from  the  Chief  of  Engineers,  dated  November  11, 1893,  subject  to  provisions  set  forth 
in  the  specifications  governing  the  contract. 

There  were  removed  under  the  terms  of  the  contract  91,962  cubic  yards  of  material, 
or  an  excess  of  1,962  cubic  yards  above  the  amount  contracted  for. 

All  materials  removed  under  this  contract  were  deposited  on  the  adjacent  river 
banks,  two  different  methods  being  employed  at  different  times  to  accomplish  this 
end. 

The  first  was  the  use  of  an  extra  dre<lge,  by  means  of  which  a  large  box,  into  which 
the 'material  was  first  dumped  by  the  working  dredge,  was  lifted  over  the  river  bank 
and  there  emptied. 

The  second  method  was  by  the  aid  of  a  slnicer,  used  by  two  previous  contractors 
for  similar  work  in  this  locality,  leading  from  a  hopper,  into  which  the  material  is 
dumped,  and  by  means  of  a  stream  of  water  washed  through  the  sluice  way  over  onto 
the  river  bank.*^ 

The  previous  contractors  bad,  in  my  opinion,  a  much  more  effective  way  of  apply- 
ing the  water  jet,  or  rather,  jets,  for  they  used  two  or  three,  namely  horizontally, 
directly  behind  the  place  of  dumping  and  in  the  direction  of  the  sluice,  whereby  the 
whole  force  of  the  streams  was  utilized  in  churning  up  and  transporting  the  material. 

The  last  contractor  had  the  stream  of  water  applied  vertically,  claiming  that  it 
would  thus  chum  up  the  material  with  best  eficct.  Thus,  however,  the  water  will 
pass  through  the  sluice  merely  by  the  power  of  gravity. 

I'KESENT  CONDITION   OF  THE   RIVER.  ^ 

There  is  at  present  a  17-foot  channel  from  the  harbor  and  up  to  the  three  railway 
bridges,  and  with  the  work  now  in  progress  it  is  expected  to  extend  this  channel, 
with  a  width  of  about  100  feet,  to  tne  Chicago  Ship -Building  Company's  slips,  and 
farther  if  the  available  funds  will  allow.  Above  the  shipyard  only  a  13  to  14  foot 
channel  can  be  counted  on  up  to  One  hundred  and  tenth  street,  from  which  place  a 
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good  16-foot  channel  will  be  foond  up  to  One  hundred  and  eighteenth  street,  the 
terminus  of  the  year's  dredging,  with  the  exception  of  the  place  near  One  hundred 
and  twelfth  street,  where  a  ledge  of  rock  and  hardpan  was  allowed  to  remain,  and 
where  there  is  a  deep  channel  ouly  at  the  westerly  sicl^  of  the  river. 

Above  the  forks  there  is  a  good  10- foot  channel  from  the  forks  to  the  Dutchman's 
Slough  at  the  town  of  Bernbani,  though  this  will  be  of  but  little  value  as  long  as 
the  river  below,  between  the  Western  Indiana  Railroad  bridge  and  the  forks,  has  a 
channel  of  hardly  more  than  6  feet. 

PROPOSED  NKW  WORK. 

The  river  and  harbor  bill  now  before  Congress  provides  for  an  appropriation  of 
$45,000  for  the  improvement  pf  the  river,  with  the  proviso  that  $10,000  out  of  this 
amount  shall  bo  exi>euded  between  the  forks  and  oue-ualf  mile  east  of  Hammond,  Ind. 

It  is  proposed  to  expend  the  amount  available  for  work  below  the  forks,  if  the 
present  river  and  harbor  bill  becomes  a  law,  in  redredging  the  part  of  the  river 
which  was  previously  dredged,  but  since  shoaled  up,  so  as  to  secure  a  uniform  depth 
of  not  less  thun  16  feet  below  Chicago  city  datum. 

Above  the  forks  it  is  proposed,  provided  as  a])ovo,  to  continue  with  improvement 
of  the  channel  eastward  toward  Hammond,  Ind.,  and  as  far  as  funds  will,  allow. 

NEW   IMPttOVEMKXTS  AND   ENTERPRISES   ALONG  THE   RIVER. 

Considerable  activity  has  been  shown  in  the  river  region  during  the  year,  in  spite 
of  the  hard  times. 

This  region,  with  the  best  possible  facilities  for  communication  with  the  Great  Lakes 
via  tho  river,  and  with  the  interior  of  the  country  through  the  numerous  railroads 
concentrated  here,  is  a  locality  peculiarly  well  adapted  for  grain  elevators.  That  this 
fact  has  been  recognized  is  well  demonstrated  by  tbe  number  of  this  class  of  struc- 
tures erected  and  projected  during  the  year  as  accounted  for  below. 

Among  new  enterprises,  or  improvements  in  older  ones,  during  the  year  the  follow- 
ing are  the  most  prominent : 

1.  1  he  South  Chicago  elevators  at  the  foot  of  Ninety-third  street  in  South  Chicago. 
One  of  these  was  built  in  1892  and  was  spoken  of  in  the  report  for  that  year.  It  is 
located  on  the  north  side  of  the  company's  private  slip.  Another  and  larger  elevator 
has  been  completed  during  tho  year  on  the  south  side  of  the  slip,  which  slip  has  been 
made  wider  at  tbe  mouth  and  dredged  to  a  depth  of  18  to  20  feet. 

This  new  elevator  has  a  capacity  of  1,500,000  bushels,  a  ground  size  of  98  by  338 
feet,  and  a  height,  above  datum,  of  IGl  feet.  A  separate  pumping  system  with  ground 
mains  has  been  put  in  with  Niagara  hydrants,  capable  of  tnrowing  3,000  gallons  of 
water  per  minute  in  streams  of  from  2-^  to  4  inches.  The  elevator  will  have  a  hand- 
ling capacity  of  800  cars  a  day  and  a  sbipping  capacity  of  200,000  bushels. 

2.  The  £.  L.  Hedstrom  &  Co.^s  coal  yard,  about  opposite  the  elevators,  has  had  its 
capacity  increased  50  per  cent. 

They  hand1efrom'25,000to40,000ton8  of  anthracite  coal  per  month,  which  is  brought 
by  water.  Their  storage  capacity  is  45,000  tons.  They  use  the  best  kind  of  machin- 
ery, and  can  unload,  on  an  average,  1,600  tons  per  day  of  ten  hours  from  vessels. 

3.  The  Chicago  Ship-Building  Company,  between  One  hundred  and  first  and  One 
hundred  and  second  streets,  has  completed  in  May  this  year  another  steel  freight 
steamer,  345  by  44  by  28  feet,  at  a  cost  of  $175,000,  and  has  now  under  construction 
a  small  steel  dump  scow  to  cost  about  $8,000. 

Their  dry  dock,  spoken  of  in  last  year's  report,  is  not  yet  completed. 

4.  The  Chicago  O'Neill  Grain  Company  has  lately  commenced  the  construction 
of  a  crain  elevator  98  by  143  by  145  feet  high,  with  a  capacity  of  750,000  bushels, 
which  is  expected  to  be  ready  for  use  on  September  1  of  this  year.  It  is  located  on 
Dock  No.  4  at  Slip  2  of  what  used  to  be  called  the  South  Chicago  Dock  Company's 
property.  The  company  has  purchased  the  land  on  which  this  elevator  is  located 
and  intend  to  erect  thereon,  the  coining  year,  another  elevator  with  a  capacity  of 
1,500,000  bushels.  This  company  owns  about  225  elevators  and  warehouses  in  Iowa, 
Minnesota,  the  Dakotas,  Wisconsin,  and  Illinois,  and  do  an  enormous  transfer  and 
storage  business.  Their  land  on  the  Calumet  extends  1,625  feet  along  the  slip  and 
has  a  river  frontage  of  375  feet. 

5.  Across  the  slip  the  construction  of  another  large  elevator  is  under  way,  but 
information  aboutthe  same,  though  asked  for,  has  not  been  obtained. 

6.  The  Klgin,  Joliet  and  Eastern  Railroad,  known  as  the  '^  Outer  Belt  Line,''  has 
planned  a  number  of  new  elevators  and  warehouses  to  be  erected  in  this  locality  in 
the  ne^r  future. 

7.  The  Compound  Lumber  Company,  on  the  Grand  Calumet  River  at  the  town  of 
Bumbam,  has  consumed  about  1,000,000  feet,  B.  M.,  of  lumber,  mostly  hardwood,  in 
their  mill  during  the  year. 

Owing  to  the  hard  times,  they  have  not  worked  to  full  capacity  this  year. 
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'  They  complain  of  the  pollation  of  the.  river  water  from  nammond  slaughterhonses 
and  also  express  a  desire  to. secure  a  Bavigable  channel  up  t«  their  works,  as  they 
"wish  to  be  able  to  get  their  lumber  by  water. 

The  following  maps  are  respectfully  submitted  with  this  report : 

1.  General  map  of  river  below  the  forks. 
'  .2.  General  map  of  river  above  the  forks. 
.   3.  Map  showing  result  of  dredging  below  the  forks. 

Mr.  Stephen  Creutz  has  acted  as  inspector  of  the  work  below  the  forks ,  and  Mr. 
Alb.  Ackander  as  inspector  at  work  above  the  forks.  Both  have  performed  their 
duties  faithfully. 

I  am,  captain,  very  re8i>ectfully,  your  obedient  servant, 

G.  A.  M.  LiLJENCRAXTZ, 

Assiatani  Engineer. 
Capt.  W.  L.  Marshall, 

Corps  of  Engineers,  U.  S.  A. 


COMMERCIAL  STATISTICS. 

As  the  Calumet  River  and  harbor  are  so  closely  connected  in  their  commercial 
relations,  no  commercial  statistics  are'given  ih'this  place,  but  will  be  found  under 
the  head  of  Calumet  Harbor.  There  is  practically  no  navigation  on  the  river  beyond 
that  at  the  harbor.  As  soon,  however,  as  the  river  channel  is  opened  by  dredging, 
pavi<ratiou  and  business  along  the  rivei  will  develop  very  fast.  It  awaits  only  tbif 
opciiiug. 


K  K  4, 
IMPROVEMENT  OF  ILLINOIS  RIVER,  ILLINOIS. 

The  iiltimato  object  of  this  improvement  is  to  furnish  a  through 
routo-of  transportation  by  water  from  the  soatherneud  of  Lake  Mich- 
igan to  the  Missjissippi  lliver,  of  sufficient  capacity  for  the  navigation 
by  tlie  largest  class  of  Mississippi  River  steamboats  that  can  reach 
the  mouth  of  the  Illinois  River. 

The  dimensions  that  have  been  adopted  for  the  locks  to  meet  this 
requirement  are: 

Feet. 

Length  of  lock  chamber ^ 350 

Width  of  chamber 75 

Depth  at  low  water  over  sills 7 

The  project  now  under  execution  is  for  the  improvement  of  the  lower 
section  of  this  route,  extending  from  the  mouth  of  Copperas  Creek  to 
the  Mississippi  River,  a  distance  of  137  miles.  Another  section  of  the 
river,  88  miles  in  length,  from  the  mouth  of  Copperas  Creek  to  La 
Salle,  has  been  improved  by  the  State  of  Illinois  by  the  construction 
of  two  locks  and  dams,  one  at  Copperas  Creek  and  one  at  Ueiiry,  III. 

Over  this  latter  section  the  State  still  collects  tolls,  the  United 
States  not  yet  having  accepted  the  conditions  imposed  by  the  act  ot 
cession  of  the  Illinois  legislature,  which  conditions,  if  accepted,  are 
such  as  would  deprive  the  works  of  all  value,  while  demanding  a  gresit 
expenditure  by  the  U.  S.  Government  for  works  to  be  substituted 
therefor. 

With  regard  to  this  subject,  reference  is  made  to  the  Annual  Report 
of  the  Chief  of  Engineers  for  1889,  p.  2121,  et  seq. 

Under  the  act  of  Congress  of  August  11, 1888,  surveys  and  separate 
estimates  have  been  made,  based  upon  low-water  depths  of  8  and  11 
feet,  for  carrying  the  improvement  from  La  Salle  to  Lake  Michigan,  via 
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the  Illinois  and  Desplaines  rivers,  and  a  cut  across  the  Chicago  divide, 
over  wliich  section  there  is  a  fall  in  watet  surfaces,  Lake  Michigan 
being  the  summit,  of  about  141  feet. 

The  report  upon  this  survey  and  estimates  has  been  ])rinted,  as 
House  Ex.  Boc.  No.  264,  Fifty- first  Congress,  first  session,  and  is  also 
published  in  the  Annual  Report  of  the  Chief  of  Engineers  for  1890, 
p.  2419  and  following  pages. 

In  the  reports  named  above  and  in  the  Annual  Reports  of  the  Chief 
of  Engineers,  U.  S.  Army,  for  the  fiscal  years  1891, 1892,  and  1893,  and 
in  the  various  reports  and  estimates  made  by  authority  of  the  trustees 
of  the  sanitary  district  of  Chicago,  organized  under  the  laws  of  tlie 
State  of  Illinois,  full  information  relating  to  the  objects  and  expectecl 
resultis  of  this  improvement,  and  discussions  of  correlated  improvements 
by  local  authority,  may  be  found. 

The  existing  project  involves  the  construction  of  two  locks  and  dams 
in  the  Illinois  River,  one  at  La  Grange,  79  miles,  and  the  other  at  Kamps- 
ville,  31  miles  above  the  mouth  of  the  Illinois,  and  dredging  the  chan- 
nels from  the  mouth  of  Copperas  Creek  to  the  Mississippi  River,  a  dis- 
tance of  137  miles,  to  give  7  feet  depth  at  low  water  over  bars.  More 
than  2,000,000  cubic  yards  of  dredging  in  this  section  is  required. 

The  reack,  88  miles  in  length,  between  La  Salle  and  Copperas  Creek, 
also  requires  dredging  to  carry  the  channel  from  La  Salle  to  the  Missis- 
sippi River. 

As  far  as  the  construction  of  locks  and  dams  are  concerned,  the 
project  is  practically  completed  and  m  use.  The  dredging  remains  to 
be  done,  and  an  efficient  snagging  service  provided. 

The  depths  of  navigation,  under  this  project,  when  attained,  will  meet 
all  the  requirements  of  navigation  by  Western  river  steamboats,  but 
until  this  navigation  is  extended  to  the  Great  Lakes  at  the  southern 
end  of  Lake  Michigan  the  improvement  will  be  of  comparatively  small 
value. 

Congress  has  so  far  made  no  provision  for  extending  the  navigation  on 
the  same  or  equivalent  basis  from  La  Salle  to  Lake  Michigan,  although 
repeated  surveys  and  estimates  have  been  made.  It  is  now  apparently 
necessary  to  consider  the  question  of  this  extension  and  the  relation 
thereof  to  the  State  works  now  existing  or  in  process  of  construction. 

Up  to  this  time  no  satisfactory  basis  for  the  transfer  of  the  State 
works  of  navigation  has  been  presented  by  the  Illinois  authorities. 

During  the  past  fiscal  year  the  Kampsville  dam,  1,200  feet  in  length, 
7.4  feet  head  at  low  water,  was  constructed,  the  maneuvering  gear  of  the 
lock  placed,  the  cofi'erdam  removed,  and  the  lock  opened  for  navigation. 

The  revetment  at  the  head  of  the  lock  was  completed,  guide  i)iles 
placed,  Jind  part  of  the  revetment  below  the  abutment  of  the  dam  con- 
structed. 

The  method  of  building  dams  on  soft  foundation,  first  applied  at  La 
Grange  Lock  in  1889,  was  improved  and  applied  at  Kampsville  with 
gratifying  success,  and  the  dam  speedily  constructed  at  small  cost. 

T<je  report  hereto  attached  of  Assistant  Engineer  C.  V.  Brainard 
gives  details  of  the  work. 

The  large  amount  of  dredging  still  to  be  done  will  require  a  renewal 
of  the  hulls  of  the  dredges  now  owned  by  the  United  States  an*  a  fur- 
ther increase  in  the  dredging  plant.  The  work  which  could  have  been 
done  in  three  years  with  adequate  appropriations  has  been  extended 
over  fourteen  years,  necessitating  an  excessive  expenditure  for  main- 
tenance of  plant  and  property  and  large  expenditures  for  removal,  again 
and  again,  of  sediment  deposited  about  unfinished  works.     The  conse- 
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quence  is  that  the  balance  of  the  estimate  for  the  completion  of  that 
part  of  the  Illinois  River  improvement  assumed  by  Congress  is  insuffi- 
cient to  complete  the  dredging. 

It  is  now  necessary  to  consider  the  extension  of  the  improvement 
from  La  Salle  to  Lake  Michigan,  a  necessarypreliminary  to  which  work 
is  the  possession  by  the  United  States  of  the  improvements  made  over 
parts  of  the  line  by  the  State  of  Illinois.  Up  to  this  date  the  Illinois 
legislature  has  jiroposed  no  practicable  basis  for  the  transfer  of  this 
property,  bnt  has  exhibited  a  tendency  to  dictate  the  character  of  the 
imx>rovement  to  be  made  by  the  General  Government  iu  such  terms  as 
to  make  the  State  works  valueless  as  forming  part  of  the  works  of  nav- 
igation along  the  improved  channel. 

The  dnnis  at  Ilenry  and  Copperas  Creek  have  been  directed  removed 
by  the  legislature  of  Illinois,  bnt  one  yejir  after  the  date  set  for  removal 
they  still  exist.  The  dam  at  Henry  maintains  a  pool  iu  the  Illinois 
Eiver  that  for  14  miles  forms  practically  a  part  of  the  Illinois  and  Mis- 
sissippi Canal,  and  is  essential  to  the  success  of  that  work.  The  acts 
of  the  Illinois  legislature  constantly  menaces  the  existence  of  this  dam 
as  well  as  of  Coi)peras  Cre«k  dam,  and  it  is  advisable,  undei  every 
aspect  of  the  question,  to  prevent  the  removal  of  these  structnres  nntil 
the  levels  in  the  Illinois  Kiver  are  produced  and  maintained  by  equiva- 
lent means.  The  surest  way  to  effect  this  end,  as  well  as  to  enable  the 
United  States  to  extend  the  steamboat  channel  to  Lake  Michigan,  is 
to  secure  iha  State  works  on  the  Illinois  Ui  ver  by  condemnation  if  they 
can  not  be  obtained  from  the  State  by  legislative  transfer. 

Money  statement 

July  1, 1893,  balance  unexpended $76, 844. 14 

June  30, 1894,  amount  expended  during  fiscal  year $69,  745. 12 

August,  1893,  amount  refunded  Capt.  Marshall  account  errone- 
ous deposit,  1892 5.50 

69,750.62 

July  1,1894,  balance  unexpended 7,093.52 

July  1, 1894,  outstanding  liabilities 1,697.28 

July  1. 1894,  balance  available 5,396.24 


I  Amount  (estimated)  recjuired  for  completion  of  existing  project 112, 500. 00 

}  Amount  that  can  be  prohtably  expended  in  fiscal  .veur  ending  June  30, 1896  112, 500. 00 
Submitted  in  compliance  with  requirements  of  sections  2  of  river  and 
harbor  acts  of  1836  and  1867  and  of  sundry  civil  act  of  March  3, 1893. 


1 


Disbursements  fiscal  year  1894. 

La  Grange  Lock $907.24 

Kampsville  Lock 12,406.11 

Kampsville  Dam 33,886.29 

Contingencies 1, 1 15. 86 

Operating  expenses 7,  842.90 

Care  of^property 1, 635. 14 

Plant  and  repair  of  plant 11, 951. 58 

Total 69,746.12 
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REPORT  OF  MR.   C.   V.   BRAINAKO,   ASSISTANT  ENGINEER. 

Kampsville,  III.,  June  30, 1894, 

Captain:  I  h«ive  the  honor  to  sabmit  the  following  report  upon  improving  the 
Illinois  River  for  the  tidcal  year  ending  Jnue  3(),  1894: 

The  work  consisted  of  the  completion  of  the  dam,  removing  the  cofferdam,  and 
opening  the  lock  to  navigation  by  dredging  the  approaches  thereto.  In  mldition, 
the  floating  plant  was  kept  in  a  serviceable  condition  by  making  minor  repaire;.  and 
at  the  end  of  the  season  the  two  dredges,  one  steamboat,  and  the  office  boat  wore 
hauled  out  and  thoroughly  repaired. 

The  season  was  admirable  lor  building  the  dam.  Early  in  August  the  rivcT  fell  to 
nearly  low  water  and  shortly  afterwards  to  extreme  low  water  and  remaining  so  until 
October,  after  the  completion  of  the  dam. 

At  the  beginning  of  the  liscal  year  active  work  was  in  progress  getting  ])lant  ready, 
building  track  and  trestles  for  handling  the  rock  filling,  ana  other  preparat<iry  work. 

There  had  been  completed  the  lock  walls,  gates,  and  the  east  abutment.  In  the 
dam  the  piles  had  been  driven  and  braced  and  the  dam  completed  up  to  a  foot  below 
low  water  for  a  distance  of  258  feet  from  the  east  abutment. 

The  dam  is  1,200  feet  long,  7  feet  and  4  inches  above  low  wat^r,  and  is  of  the  same 
type  as  the  one  at  La  Grange  Lock,  Illinois  River,  plans  for  which  are  shown  compleCe 
0]>poKite  p.  2122  Report  of  Chief  of  Engineers  for  1889,  except  that  the  horizontal 
wale  extending np  and  down  stream  is  omitted  and  the  sheet  piling  is  in  two  lengths 
instead  of  one,  the  lower  section  coming  up  to  low  water  anci  the  other  to  the  top  of 
the  dam  and  lapping  down  over  the  lower.  The  sheet  piling  used  was  the  "  Wake- 
field triple  lap''  and  made  of  2  by  12  inch  by  16- foot  oak.  The  piles  difi'er  from  the 
ordinary  "Wakefield  "  in  that  they  are  put  together  with  14  wrought  spikes  /^  by  6i 
inches,  driven  through  and  clinched  instead  of  being  bolted.  It  was  found  that  this 
fastening  would  stand  all  the  driving  the  planks  themselves  would  and  they  were 
mnch  more  rapidly  made,  as  no  boring  was  necessary  except  for  the  end  spikes. 

The  sheet  piles  were  driven  with  an  ordinary  friction-hoist  pile-driver,  the  ham- 
mer weighing  3,500  ponnds.  A  fall  of  3  or  4  feet  for  the  hammer,  the  strokes  being 
delivered  as  rapidly  as  possible,  was  found  to  be  the  most  satisfactory  way  of  driving 
then".  Various  devices  were  used  on  the  different  drivers  for  holding  the  head,  the 
point  being  driven  in  any  desired  position  by  the  proper  sharpening. 

METHOD  OF  CONSTRUCTION. 

The  round  piles  were  first  driven,  the  slanting  and  lower  front  wales  bolted  on, 
the  latter  being  pnt  a  little  below  the  water  surface.  While  this  work  was  being 
done  rubble  was  put  in  around  the  ]piles  to  prevent  any  scour  due  to  the  contraction 
of  the  channel,  enough  being  nut  in  to  thoroughly  cover  the  bottom  of  the  river. 
When  the  round  piles  were  all  driven  and  Ihe  framing  far  enough  along  to  keep 
ahead  of  the  sheet  piling,  driving  the  lower  row  of  sheet  piles  was  begun.  Four 
drivers  were  used  working  sixteen  hours  per  day  in  two  shifts,  closing  this  row  of 
810  piles  in  sixty-four  hours.  As  soon  as  driven,  earth  filling  was  banked  to  the 
top  of  them.  This  row  was  driven  a  few  inches  below  the  water  surface,  that  the 
water  might  discharge  over  the  top  of  it  with  as  little  head  as  possible,  that  the 
scouring  action  in  closing  might  be  as  small  as  possible.  The  valves  in  the  lock 
were  all  open  to  assist  in  keeping  the  head  down.  In  fact,  no  scour  of  the  bed  of  the 
river  could  be  disoovercd  at  any  time  during  the  driving  of  these  sheet  piles.  Dur- 
ing this  time  and  until  the  completion  of  the  dam  the  rock  ballast  was  put  in  as 
rapidly  as  possible. 

Plunking  was  then  temporarily  put  on  the  face  of  the  dam  to  raise  the  water  enough 
to  allow  the  use  of  the  lock.  The  second  row  of  sheet  piling,  reaching  to  the  top  of 
the  dam,  was  driven  as  soon  ns  possible,  being  completed  ISeptember  1.  .  The  water  in 
the  pool  was  then  allowed  to  rise  to  within  about  a  foot  of  the  top  of  the  dam  and 
kept  from  running  over  by  passing  the  discharge  through  the  valves  of  the  lock, 
which  are  capable  of  taking  care  of  the  low- water  discharge,  until  the  completion  of 
the  dam  Feptembcr  30. 

Tliere  was  11,795  cubic  yards  of  rock  ballast  put  in  and  below  the  dam,  it  extend- 
ing 20  feet  downstream  from  the  dam  up  to  low  wat-er  for  the  whole  length  of  the  dam. 

This  rock  was  towed  to  the  upper  side  of  the  dam  on  barges  and  thrown  in,  care 
being  taken  to  pack  it  well  around  the  timbers.  For  loading  it  upon  the  barges  a 
trestle  was  built  out  into  the  river  with  a  span  through  which  the  barges  could  be 
worked.  About  2,000  feet  of  double-track  railroad  was  laid  upon  which  was  used 
ten  1^  cubic-yard  side-dump  cars.  These  cars  when  loaded  were  run  out  on  the 
trestle  and  dumped  on  the  barges.  In  this  way  about  300  cubic  yards  per  day  could 
be  ]>ot  in  the  dam  with  from  60  to  70  men  and  2  teams. 

The  first  work  of  the  season,  pile-driving  on  the  dam,  began  July  19.  August  10 
the  river  was  closed  to  navigation.  August  29  the  first  boat  passed  through  the 
lock,  being  one  of  the  boats  engaged  upon  the  work,  and  September  30  the  dam  was 
completed. 
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DKBDGINU. 

The  dredging  conBisted  of  10,303  cubic  yards  scowed  away,  and  one  hundred  and 
fifty  hours  castiufi^  iu  openinp^  the  cofferdam  ou  the  site  of  the  dam,  dredging  above 
r.n(l  bclov  the  oast  abutment,  for  the  pile  revetments,  filling  above  the  dam,  and 
dredging  at  the  railroad  slip.  The  earth  filling  above  the  dam  was  completed  to 
within  from  2  to  3  feet  of  the  top. 

KKVETMENTS. 

Two  pile  revetments  were  built  on  the  east  side  of  the  river,  one  50  feet  long  above 
flud  the  other  150  feet  long  below  the  abutment.  Two  thousand  three  hundred  and 
thirty-nine  cubic  yards  oi  earth  filling  was  put  in  back  of  the  revetments,  around 
the  abutment,  and  in  a  levee  running  directly  back  from  the  abutment  400  feet,  with 
its  top  17  feet  above  low  water.  Six  hundred  and  two  cubic  yards  of  rock  was  used 
to  riprap  the  slopes  of  the  levee  .and  about  the  abutment. 

A  detailed  statement  of  the  cost  of  the  dam  is  herewith. 

KA.\irSVILLE    LOCK. 

During  July  and  August  the  water  was  pumped  out  of  the  lock  pit  and  the  mud 
cleaued  away  from  around  the  gates  and  off  the  head-bay  platform.  The  gates  were 
decked  with  1-inch  pine  flooring,  two  spar-track  platforms  built  from  the  river  wall, 
and  the  gate  maneuvering  gear  put  iu  place.  Five  thousand  one  hundred  and  fifty- 
seven  cubic  yards  of  earth  tilling  wasj)ut  behind  the  land  wall,  completing  the  fill- 
ing the  entire  length  nud  to  the  top  of^the  wall.  A  grand  total  of  50,521  cuuic  yards 
of  earth  has  been  placed  behind  this  wall. 

As  the  water  went  down  the  earth  filling  put  behind  the  land  wall  with  scows 
during  the  high  water  was  of  such  a  semifluid  character  that  both  wing  walls 
were,  forced  out  and  a  crack  1^  inches  wide  made  the  whole  height  of  the  walls. 
The  filling  was  excavated  the  whole  length  of  the  wing  walls  to  low  water,  and  a  dry 
rubble  wall  V2  feet  wide  was  built  back  of  them  their  whole  length  and  to  within 
14  inches  of  the  top.  The  cracks  were  well  cleaned  out  and  filled  with  Portland 
cement  mortar  well  rammed.  No  signs  have  since  been  discovered  of  any  further 
failure. 

A  crib  revetment  150  feet  long,  18  feet  wide,  and  to  a  height  of  14.5  feet  above  low 
water  was  built  from  the  upper  end  of  the  land  wall  upstream  along  the  bank. 
The  crib  work  was  bnilt  upon  piles  driven  1  foot  below  low-water  surface  of  iho 
upju-r  pool.  Slie.it  piling  were  driven  in  the  lower  part  to  retain  the  bank  and  the 
crib  filled  with  rock.  Four  clumps  of  7  piles  each  were  driven  along  the  face  of  the 
;evotu*ent  to  serve  as  guide  piles,  their  tops  being  the  same  height  as  the  upper  end 
of  the  lock  wall.  Four  clumps,  extending  150  feet  above  the  river  wall,  one  above 
the  outer  end  of  the  upper  spar  track  platform  and  one  at  the  lower  end  of  the  river 
wall,  were  driven.  These  all  have  7  piles  each,  with  the  tops  drawn  together, 
chained,  and  bolted,  A  single  row  of  11  piles  was  driven  from  the  upper  end  of  the 
river  wall  to  the  outer  end  of  the  upper  spar  track  platform,  and  waJes  were  bolted 
on  at  the  top  and  just  above  low  water* 

The  lock  was  opened  to  navigation  by  dredging  from  the  approaches  20,196  cubic 
yards  of  earth,  casting  ou  the  bank  seventy  hours,  and  pulling  9  jiiles. 

PLANT. 

Two  new  barges  16  by  50  by  3^  feet  were  built  of  material  from  the  traveler  tres- 
tles, to  be  used  as  pile-driver  flats.  Also  two  small  flats  6  by  20  feet  for  ferrying 
men  across  the  river. 

A  set  of  ways  was  put  in  after  the  season's  work  was  done,  and  both  dredges, 
steamer  J'Jnterprise,  and  the  oflico  boat  were  pulled  out  and  given  a  thorough  repair. 

Steamer  Euterprine. — This  boat  had  the  roof  recanvased,  two-thirds  of  the  deck- 
ing renewed,  100  linear  feet  of  new  4  by  12  inch  plank  in  the  sides,  17  new  deck 
beams,  new  bridgetree  and  transom,  80  linear  feet  of^2  b^*^  10  inch  oak  plank  shear, 
the  wheel  shafting  lined,  the  boxings  babbitted,  and  the  capstan  overhauled.  One 
tl trend  of  old  oakum  was  reefed  out  of  the  bottom  and  sides  and  a  new  thread 
n:nd('  in. 

Steamer  Helje. — A  new  breeching  was  put  on  the  boiler  and  new  slide  brasses  for 
main  engines.    The  boat  was  given  one  coat  of  paint  outside. 

l)yc(hje  Ko.  1. — A  set  of  new  dipper  arms,  one  new  spud,  new  tubes  in  the  heater, 
roof  recanvased,  6  new  rake  timbers,  28  stanchions,  29  deck  beams,  one  set  of  spud 
casings  at  bow  and  one  at  stern,  800  square  feet  of  2-inch  pine  decking,  new  head- 
block  (>  by  1 1  inches  by  28  feet  at  the  stern,  140  linear  feet  of  3  by  10  inch  oak  nosing, 
on4»  threa<l  of  oakum  reefed  out  of  seams,  all  scams  of  the  bottom  and  sides  recalked 
with  two  threads  and  the  deck  with  one  were  the  repairs  to  this  dredge. 
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Dredge  No.  2, — Tlie  "work  done  on  this  dredgo  \ra8  40  new  deek  Learns,  28  new 
stanchionSi  about  three-fourths  of  the  sides  renewed,  5  new  rake  timbers,  8  new  plank 
in  the  bottom,  new  decking  entire,  two  sets  of  spud  casings  in  front,  145  linear  foot 
of  3  by  10  inch  oAk  nosing,  two  threads  of  oakum  in  all  the  seams  of  the  bottom, 
three  in  the  new  work  on  the  sides,  and  one  on  the  deck,  8  new  tubes  in  the  boiler, 
the  roof  rccanvassed  and  painted,  and  the  cabin  painted  inside.  ' 

Offict  boat. — The  following  is  the  work  done  on  this  boat:  New  stem  for  each  end, 
new  hood  ends,  53  new  futtooks,  15  pieces  of  floor  timbers,  48  new  top  timbers,  2  new 
dead  woods,  grubstrakes  and  knuckiestrakes  renewed,  20  pieces  of  new  plank  in  the 
bottom,  all  seams  calked  with  one  thread  of  oakum,  2  new  chimney  jacks,  and  the 
roof  recanvnssed  and  painted. 

Dump  ecofcs. — Three  new  gates  were  made  and  hunj^. 

Miscellaneous. — Four  barges,  three  sets  of  pile-driver  leads  with  the  engines  and 
cabins,  pumping  engines,  travelers,  and  the  rock  crusher  were  all  painted. 

BUILDINGS  AXD   GROUNDS. 

The  United  States  land  on  the  east  side  of  the  river  was  surveyed,  the  corners 
marked,  and  the  land  fenced.  A  small  building,  14  by  18  feet,  was  built  for  use  as  a 
bakery.    The  buildings  and  fences  were  all  whitewashed. 

IMPROVIXG  ILLINOIS   RIVER   BKLOW   KAMP8VILLE   LOCK. 

During  the  month  of  June,  189i,  surveys  were  made  of  Hurricane  Island  and 
French  bars,  the  first  two  below  Kampsville  Lock,  and  a  project  submitted  for  the 
improvement  of  the  one  at  Hurricane  Island,  contemplating  a  channel  with  a 
least  depth  of  4  foet  and  a  width  of  150  feet.  The  work  involved  the  straightening 
of  the  cnanucl  through  the  bar  for  a  distance  of  500  feet.  This  has  been  accom- 
plished by  the  removal  of  4,200  cubic  yards  of  dirt. 
Very  respectfully,  your  obedient  servaiit^ 

C.  V.  Brainard, 
Capt.  W.  L.  Marshall,  Aseiatant  Engineer,  " 

Corps  of  Engineers,  U.  S.  J. 


Detailed  statement  of  the  cost  of  Kampsville  Dam. 


Qoantltf. 


Cost  per  unit. 


Unit. 


Coat. 


Abutment. 


Labor 

Matcriftl   including  stono,  piles,  etc 

Dam,  labor ^  iticluding  subsistence. 


I>r«lffinr 
Earth  filli! 


Amount. 


$2  283. 16 
3.  2:J7.  26 

5.  400. 42 


I 


Earth  filling cubic  yairds.. 

itallaatinc  with  rock* do.... 

Froniin;;  lumber t feet.  B.M.. 

Drivln};  piles,  round number.. 

Driving  piles,  sheet do 

U«Vlnspilc«,.h«ct l'*uumi^:: 

Tranftfrrriug  roal  and  ice 

Caro  and  rt^wiir  «if  )dsiiit 

Care  of  buildings  and  grounds 


3,332 

11, 795 

313, 212 

1,104 

2,600 
235,463 

2,600 


Cubic  yard 

do 

PerM 

Each 

do 

Per  M 

Each 


$0.17 
.404 
13.  22 
1.54 
.482 
1.8:j 
.106 


Dam,  mAterlul. 


Coal 

Oil.  rofll  nnd  lubricating 

IMlcH.  round  (1,271  2^  fe«>t ;  12J  18  I'eot)  ...number.. 
Luiiibcr , 

Oak feet,  a  M.. 

Pin© do ... . 

Oregon  flr do 

For  bakery 

Hubble cubic  yards.. 

Iron,  bolts.  «tc 

10  dump  cars 

Augers,  filea,  ropo,  dishes,  etc 


1,301 

302, 130  j 
74, 891 
171,048 


11,795 


Total 


3,141.66 
59U.44 
4,701.30 
4, 14>.96 
1,  704. 62 
1, 253.  58 

432.  00 

81.25 

20.1.  74 

_  J 05.  58 

10,393.53 

1,  270.  72 

127.  64 

4, 128.  47 

9.  482. 93 

1.  4UH.  14 

4,  377. 02 

53. 06 

10,  615. 69 

1,  O>0. 82 

810.00 

_    817.81 

34ri78. 11' 
55. 071706 


*  Includes  laying  track  and  dumping  platform, 
t  Includes  all  trauHferrlng  lumber  from  rallroa<1. 
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Readings  of  the  upper  gauge  at  Copperas  Creek  Lock,  1895. 
[Piano  of  reference:  Lower  miter  aill.] 


Day. 

Jan. 

Feet. 
12.00 
12.00 
11.00 
11.00 
11.90 
11.90 
11.90 
11.00 
11.90 
11.83 
11.80 
11.80 
11.80 
11.80 
11.80 
11.75 
11.70 
11.70 
11.70 
11.70 
11.70 
11.70 
11.70 
11.70 
11.70 
11.70 
11.70 
11.70 
11.70 
11.70 
11.70 

Fob. 

Feit. 

11.70 

11.70 

11.71 

11.80 

11.80 

11.80 

11.80 

11.77 

11.80 

11.80 

11.80 

11.80 

12.03 

12.67 

13.73 

14.53 

15  30' 

15.97 

16.27 

16.50 

16.77 

17.10 

17  20 

17.30 

1/.37 

17.43 

17.47 

17.07 

Mar. 

1 

Feet. 
17.97 

2 

18.20 

3 

18. 63 

4 

18.93 

5 

19.10 

6 

19.20 

7 

19.  20 

8 

19  37 

9 

20.27 

10 

21.  10 

11 

12 

21.73 
22  50 

13 

22  80 

14 

22.80 

15 

22.00 

16 

21.63 

17 

18 

'21.40 
21.03 

19 

20.80 

20 

20.40 

21 

20.20 

22 

20.03 

23 

19.73 

24 

19.70 

25 

19.57 

26 

19.40 

rz 

27 

19.32 

28 

19.23 

29 

19.20 

30 

19.10 

31 

19.03 

Mean.. 

11.79 

14.16 

20.12 

Feet. 
19.00 
18.93 
18.77 
18.53 
18.40 
18  13 
17  97 
17.60 
17.40 
17.30 
17.07 
17.00 
17.00 
16.  93 
16.80 
16.70 
16.62 
16.43 
16.43 
16.93 
17.30 
17.70 
18.00 
18.40 
18.60 
18.90 
19.20 
19.50 
19.70 
19.87 


May. 


Feet. 
20.07 
20.10 
20.18 
20.13 
20.03 
20.00 
20.00 
19.87 
19.80 
19.70 
19.63 
19.50 
19.50 
19.40 
19.40 
19.33 
19.17 
18.97 
18.70 
18.53 
18.38 
18  27 
18.15 
18.00 
17. 82 
17.77 
17.80 
17.65 
17.48 
17.35 
17.30 

18.97 


June. 


Feet. 
17. 22 
17.13 
17.04 
17.00 
16.93 
16.85 
16.75 
16.60 
16.45 
16.25 
16.15 
16.00 
15.93 
15.80 
15.80 
15.72 
15.70 
15.  55 
15  45 
15.25 
15.00 
14.88 
14.80 
14.75 
14.65 
14.50 
14.35 
14.15 
13.93 
13.78 


July.  I  Aug.     Sept. 


Oct. 


Feet. 
13.65 
13.63 
13.42 
13  20 
13.00 
12.85 
12.78 
12.62 
12.48 
12.42 
12. 22 
11.98 
11.88 
11.80 
11.78 
11.75 
11  75 
11.75 
11.75 
11.75 
11.70 
11.70 
11  66 
11.60 
11  55 
11.5<1 
11  50 
11  50 
11.51) 
11.45 
11.40 


.|. 


15.66  I  12.11 


Feet.  I 

ll.:i5  . 

11.35 

11.3;) 

11.35 

11.35 

11.35 

11.35 

11.30 

11.30 

11.30 

11.30 

11.30 

11.30 

11. 25 

11.25 

11.25 

11.20 

11.20 

11.20 

11.20 

11.20 

11.15 

11.10 

11.10 

11.10 

11.10 

11  10 

11.10 

11  10 

11  15 

11  15 

11.23 


Feet. 
1.15 
1.20 
1.20 
1.20 
1.20 
1.25 
1.25 
1.30 
1.30 
1.32 
1.30 
1.35 
1.35 
1.35 
1.30 
1.30 
1.30 
1.30 
1.30 
1.30 
1.35 
1.40 
1.45 
1.50 
1.50 
1.40 
1.40 
1.45 
1.45 
1.40 


11.33 


Feet, 
11.50 
11.50 
11.50 
11.55 
11.55 
11.60 
11.60 
11.60 
11.60 
11.55 
11.60 
11.65 
11.70 
11.70 
11.60 
11.60 
11.60 
11.60 
11.60 
11.60 
11.60 
11.60 
11.60 
11.60 
11.60 
11.00 
11.60 
11.60 
11.60 
11.60 
11.60 


Nov. 


Feet. 
11.60 
11.60 
11.60 
11.60 
11.60 
11.60 
11.60 
11.60 
11.60 
11.60 
11.60 
11.50 
11.50 
11.50 
11.50 
11.50 
11.50 
11.50 
11.60 
11.60 
11.60 
11.60 
11.60 
11.60 
11.60 
11.60 
11.60 
11.60 
11.60 
11.60 
11.60 


Dec. 


Feet. 

11.60 
11.60 
11.60 
11.  6J 
11. 6i 
11.00 
11.60 
11.03 
11.63 
11.80 


11. 
11. 


83 

80 


11.59 


11.58 


11.80 
11.80 
11.80 
11.80 
12  00 
12.00 
12.00 
12.00 
12.00 
12.00 
12.00 
12.20 
12.20 
12.20 
12.20 
12.20 
12.20 
12.20 
12.20 

11.89 


Readings  of  the  lower  gauge  at  Copperas  Creek  Ijocky  189S. 
[Plane  of  rofereace:  Lower  miter  sill.] 


1 

2. 

3. 

4. 

5. 

6. 

7. 

8. 

0. 
10. 
U. 
12. 
13. 
14. 
16. 
16. 
17. 
16. 
19. 
20. 
21. 
22. 
23. 
24. 
25. 
26. 
27. 
28. 
29. 
30. 
31. 


Day. 


Jan.  I  Feb.     Mar. 


Mean . 


Feet. 

Feet. 

0.00 

8.80  , 

8.90 

8.80  ' 

8.90 

8.90 

8.90 

8.90  ' 

8.90 

8.90  ' 

8.90 

8.90  ' 

8.90 

8.92  , 

8.00 

9.00 

8.90 

9.00  ' 

8.80 

9.00 

8.80 

9.00  , 

8  80 

9.00 

8.80 

0.43 

8.80 

11.40 

8.80 

13.10 

8.80 

14.20 

8.80 

14.90 

8.80 

15.57 

8.85 

16.03 ; 

8.90 

16.  HO 

8.00 

16.60 

8.90 

16.90 

8.90 

17.00 

8.90 

17.17 

8.90 

17.23 

8.90 

17.37 

8.90 

17.  42 

8.90 

17.56 

8.00 

8.90 

8.90 

8.87 

12.69 

Feet. 
17.80 
18.03 
18.37 
18.70 
18.90 
18.97 
19.10 

19.  30 
20.07 
20.90 
21.53 
22.30 
22.00 
22.  CO 
21.80 
21.43 
21.  20 
20. 83 
20.00 

20.  17 
19.90 
19.73 
19.43 
19.40 
19.27 
19.10 
19.10 
19.01 
19.00 
18.90 
18.83 


Apr.     May.    June. 


19.90 


Feet. 
18.73 
18.63 
18.47 
18.17 
17.90 
17.53 
17.37 
17.10 
17.00 
16.93 
16.60 
16.63 
16.70 
16.64 
16.50 
16.50 
16.40 
16.23 
16.  20 
16.63 
17.00 
17.40 
17.67 
18.07 
18.43 
18.80 
19.10 
19.40 
19.60 
10.80 


July. 


17.60 


Feet. 
20  00 
20.00 
20.07 
20.07 
19.i)3 
19  90 
19.80 
19.77 
10.70 
19.57 
19.43 
19.30 
19.30 
19.10 
19.10 
19.  00 
18.80 
18.67 
18.40 
18.23 
18.10 
18.07 
17.90 
17.67 
17.53 
17.50 
17.60 
17.37 
17.20 
17.07 
17.00 


Feet. 
16.93 
16.87 
16.73 
16.70 
16  60 
16.67 
16.43 
16  36 
16.17 
15.97 
15.80 
15.70 
15.63 
15.50 
15.  5U 
15.40 
15.40 
15.20 
15.07 
14.98 
14.80 
14.67 
14.50 
14.43 
14.37 
14. 15 
13.97 
13.78 
13.53 
13. 60 


18.74  I  15.37 


Feet. 

13.37 

13.20 

12.90 

12.60 

12.  .30 

12. 10 

11.90 

11.77 

11  63 

11.40 

11.23 

10.63 

10.  25 

10.08 

9.80 

9.60 

9.45 

0.30 

9.13 

8.90 

8.70 

8.60 

8.30 

8.08 

7.83 

7.62 

7.60 

7.55 

7.50 

7.45 

7.40 


9.93 


Aug. 


Feet. 
7.35 
7.35 
7.35 
7.35 
7.35 
7.35 
7.28 
7.  18 
7.09 
6.98 
6.88 
0.79 
6.65 


6. 
6. 


60 
55 
6.55 
0.50 
6  50 
6.50 
6.50 
6.50 
6.45 
6.40 
6.35 
0.35 
6.30 
6.30 
6.30 
6.30 
6.36 
6.35 

6.73 


Feet. 
6.36 
6.40 
6.40 
6.40 
6.40 
6.50 
6.60 
6.70 
6.70 
6.70 
0.70 
6.70 
6.70 
6.70 
6.60 
6.60 
6.60 
6.60 
6.56 
6.60 
6.60 
6.70 
6.80 
7.00 
6.90 
6.90 
7.00 
6.90 
7.00 
6.95 


6.67 

A. 


Nov.  \    Dec, 


Feet. 
7.06 
7.10 
7.25 
7.30 
7.30 
7.36 
7.40 
7.40 
7.40 
7.30 
7.42 
7.46 


Feet. 
7.50 
7.50 
7.50 
7.50 
7.50 
7.50 
60 


7. 
7. 
7. 
7 


50 
,50 
45 
45 
7.50 
7.50 
7.60 
7.50 
7.50 
7.50 
7.60 
7.60 
7.50 
7.50 
7.50 
7.50 
7.50 
7.60 
7.50 


7.42 


60 
50 
50 
50 
7.50 
T.60 
50 
50 
50 
50 
50 


7.60 
7.60 
7.60 
7.60 
7.60 
7.60 
7.60 
7.80 
7  60 
7.60 
7.60 
7.60 


7.64 


Feet. 
7.60 
7.60 
8.00 
8.00 
8.00 
8.00 
8.00 
8.00 
8  00 
8.00 
8.00 
8.03 
8.00 
8.00 
8.00 
8.00 
8.40 
8.40 
8.40 
8.40 
8.60 
8.50 
8.50 
9.00 
9.00 
9.09 
9.00 
9.00 
9.00 
9.03 
9.00 

8.38 


APPENDIX   K  K — REPORT   OP   CAPTAIN  MARSHALL.        2157 


Readings  of  the  upper  gauge  at  La  Grange  Lock,  1S9S 
[Plane  of  reference:  Ix)wer  niiter  Bill.] 


*  Yalvea  open.    No  records  taken. 

Readings  of  the  lower  gauge  at  La  Grange  Lock,  1893. 
[Plane  of  reference :  Lower  miter  sill.] 


Day. 

Jan. 

Feb. 

Mar. 

Apr. 

Maj'. 

June. 

July. 

Aug. 

1 

Sept. 

Feet. 
14.95 
14.95 
14.95 
14.95 
14.95 
14.95 
14.95 
15.00 
15.00 
14.97 
14.90 
14.90 
14.90 
14.90 
14.90 
14.90 
14.90 
14.90 
14.90 
14.95 
15.00 
15.00 
15.00 
15.02 
15.00 
15.00 
15.00 
15.00 

(*) 

(*) 

Oct. 

Nov. 

Dec. 

J 

Feet. 

15.40 

15. 35 

15.35 

15.35 

15.35 

15.35 

15.30 

15.30 

15.30 

15.25 

15  25 

15.25 

15.25 

15.25 

15.25 

15.25 

15.20 

15.20 

15.20 

15.20 

15.20 

15.20 

15.20 

15. 20 

15.20 

15.25 

15.25 

15.25 

15.25 

15.25 

15.25 

Feet. 
15. 25 
15.25 
15.30 
15.30 
15.32 
15.40 
15. 40 
15.40 
15.40 
15.  45 
15.45 
15.50 
15.57 
16.20 
17.25 
18.50 
19.17 
19.70 
19.92 
20.25 
20.80 
21.25 
21.40 
21.47 
21.60 
21.57 
21.58 
21.  77 

Feet. 

21.57 

21.53 

21.58 

21.65 

21.60 

21.60 

21.75 

22.45 

23.00 

23.40 

23.65 

23.80 

23.85 

23.87 

23.83 

23.65 

23.45 

23.23 

23.10 

22.85 

22.73 

22.62 

22.  50 

22.50 

22.50 

22.50 

2J.50 

22.43 

22.32 

22.23 

22.05 

Feet, 

21.85 
21.65 
21.50 
21.30 
21.10 
20.90 
20.70 
20.53 
20.45 
20.40 
20.37 
20.35 
20.28 
20.17 
20.03 
20.00 
20.00 
20.05 
20.25 
20.45 
20.72 
21.05 
21.15 
21.30 
21.65 
22.17 
22.60 
23.15 
23.67 
24.10 

Feet. 
24.42 
24.75 
24.80 
24.80 
2i.R0 
24.75 
24.67 
24.63 
24.50 
24.40 
24.07 
23.93 
-23.67 
23.40 
23.20 
22.90 
22.70 
22.50 
22.33 
22.20 
22.00 
21.70 
21.40 
21.20 
21.00 
21.65 
22.13 
22.02 
21.90 
21. 70 
21.70 

Feet. 

22.00 

22. 25 

22.32 

22.  25 

22.05 

21.85 

21.63 

21.32 

21.05 

20.85 

20.60 

20.50 

20.26 

20.05 

19.95 

19.67 

19.38 

19.13 

18.87 

18.65 

18.47 

18.30 

18.13 

17.97 

17.83 

17.72 

17.58 

17.43 

17.40 

17.40 

Feet. 
17.37 
17.28 
17.15 
16.05 
16.75 
16.47 
16.25 
16.40 
16.83 
16.77 
16.60 
16.48 
16.37 
16.28 
16.17 
16.08 
15.97 
15.85 
15.80 
15.77 
15.68 
15.65 
15.60 
15.60 
15.60 
15.66 
15.65 
15.  57 
15.53 
15.47 
15.43 

Feet. 
15.40 
15. 35 
15.30 
15.27 
15.25 
15.20 
15.20 
15.15 
15.15 
15.15 
15.15 
15.10 
15.10 
15.10 
15.07 
15.05 
15.05 
15.05 
15.00 
15.00 
14.95 
14.93 
14.90 
14.90 
14.92 
14.95 
14.95 
14.95 
14.95 
14.95 
14.95 

Feet. 

(*) 

(*) 

(•) 

(*) 

(*) 

(*) 

(*) 

15.05 

15.10 

15.10 

16.16 

15.20 

15.20 

15.20 

15.20 

15.20 

15.20 

15.20 

15.15 

15.15 

16.10 

15.10 

15.10 

15.10 

15.10 

15.10 

15.05 

15.05 

15.05 

15.05 

15.05 

Feet. 
15.05 
15.05 
15.05 
15.  05 
15.  05 
15.05 
15.05 
15.05 
15.05 
15.05 
15.05 
15.05 
15.10 
1.5. 10 
15.10 
15.10 
15.10 
1.5. 10 
15.10 
15.10 
15.12 
15.13 
15.10 
15.10 
15.10 
15.10 
15.10 
15.10 
15.10 
15.10 

Feet. 
15. 10 

2 

15.10 

3 

15. 10 

4 

15.10 

5 

15  12 

6 

15. 15 

7 

15  15 

8 

15.15 

9 

15  15 

10 

15.15 

11 

15.20 

12 

15.23 

13 

15.25 

14 

15  27 

15 

16.33 

16     

15  35 

17 

15  37 

18 

15.35 

19 

15.38 

20 

15.45 

21 

15.46 

22 

15.46 

23 

15.45 

24 

15.47 

25 

15.50 

26     

15.50 

27 

16.55 

28 

15.56 

29 

15.55 

30 

15.58 

31 

15.60 

Mean.. 

15.26 

17.94 

22.65 

21.13 

23.09 

19.76 

16.16 

15.08 

14.95 

15.12 

15.08 

15.38 

Day. 


1 

2 

3 

4 

5 

6 

7 

8 

9 

10 

11 

12 

13 

14 

15 

16 

17 

18 

19 

20 

21 

22 

23 

24 

25 

26 

27 

28 

29 

ao 

SI 

Mean 


Jan. 


Feb. 


Feet. 
9.80 
9.80 


9. 
9. 
9. 


75 

73 

70 
9.65 
9.62 
9.55 
9  50 
9.50 
9.47 
9.46 
9.40 
9.40 
9.38 
9.35 
9.35 
9.80 
9.27 
9.26 
9.28 
9.30 
9.30 
9.32 
9.37 
9.401 
9.40 
9.40 
9.40 
9.40 
9.46 


Feet. 
9.50 
9.57 
9.63 
9.76 
9.95 
10.16 
10.27 
10.38 
10.40 
10.46 
10.66 
11.30 
11.85 
13.65 
16.70 
18.10 
18.85 
19.27 
19.50 
19.87 
20.50 
20.95 
21.10 
21.17 
21.28 
21.32 
21.30 
21.33 


9.46 


16.31 


Mar. 


Feet. 
21.30 
21.36 
21.33 
21.37 
21.30 
21.30 
21.35 
22.17 
22.75 
23.20 
23.45 
23.60 
23  66 
23.67 
23.63 
23.46 
23.26 
23.12 
23.00 
22.80 
22.55 
22.42 
22.30 
22.30 
22.30 
22.30 
22.80 
22.23 
22.12 
22.03 
21.85 


Apr. 


Feet. 
21.65 
21.45 
21.30 
21.07 
20.85 
20.58 
20.35 
20.20 
20.10 
20.03 
19.95 
19.83 
19.67 
19.58 
19.50 
19.50 
19.55 
19.57 
19.73 
19.90 
20.30 
20.65 
20.75 
20.90 
21.30 
21.82 
22.25 
22.85 
23.38 
23.80 


May. 


Feet, 
24.20 
24.55 
24.60 
24.60 
24.60 
24.55 
24.57 
24.37 
24.20 
24.00 
23.77 
23  63 
23.37 
23.10 
22.87 
22.65 
22.45 
22.25 
22.08 
21.96 
21.75 
21.52 
21.30 
21.10 
20.87 
21.43 
21. 95 
21.86 
21.70 
21.50 
21.50 


22.44 


20.74 


22.87 


June. 


Feet. 
21.77 
22.05 
22.13 
22.05 
21.85 
21.65 
21.37 
21.08 
20.77 
20.55 
20.27 
19.98 
19.75 
19.60 
19.42 
19.13 
18.76 
18.43 
18.12 
17.85 
17.57 
17.30 
17.10 
16.82 
16.55 
16.28 
16.00 
15.60 
16.32 
15.03 


July. 


19.00 


Feet. 

14.80 

14.55 

14.25 

13.97 

13.68 

13.37 

13.08 

13.15 

14.15 

13.40 

12.80 

12.35 

11.83 

11.20 

10.95 

10.75 

10.60 

10.60 

10.30 

9.95 

9.70 

9.45 

9.25 

9.13 

9.10 

9.07 

8.90 

8.72 

8.63 

8.47 

8.40 


11.24 


Aug. 

Sept. 

Oct. 

Nov. 

Feet. 

Feet. 

Feet. 

Fe^t. 

8.35 

7.10 

n 

8.10 

8.35 

7.10 

(*) 

8.10 

8.30 

7.10 

(•) 

8.10 

8.25 

7.10 

(*) 

8.10 

8.20 

7.10 

(*) 

8.10 

8.15 

7.13 

(*) 

8.05 

8.10 

7.17 

(*) 

8.00 

8.05 

7.33 

8.20 

8.00 

8.00 

7.40 

8.20 

8.00 

7.95 

7.40 

8.30 

8.00 

7.95 

7.40 

8.35 

8.00 

7.93 

7.40 

8.40 

8.00 

7.00 

7.40 

8.40 

8.03 

7.87 

7.35 

8.40 

8.10 

7.77 

7.22 

8.40 

8.12 

7.68 

7.20 

8.40 

8.03 

7.60 

7.20 

8.40 

8.00 

7.57 

7.20 

8.40 

8.00 

7.55 

7.20 

8.37 

8.00 

7.48 

7.33 

8.35 

8.00 

7.45 

7.32 

8.30 

8.10 

7.38 

7.40 

8.30 

8.20 

7.27 

7.65 

8.30 

8.17 

7.20 

7.72 

8.30 

8.15 

7.18 

7.70 

8.30 

8.15 

7.05 

7.63 

8.20 

8.18 

7.07 

7.60 

8.15 

8.20 

7.10 

7.60 

a  10 

8.20 

7.10 

(') 

8.10 

8.20 

7.10 

(*) 

8.10 

8.20 

7.05 

8.10 

7.68 

7.34 

8.28 

8.09 

Dec. 


Feet. 
8.20 
8.20 
8.10 
7.96 
8.16 
8.45 
8.65 
8.75 
8.75 
8.70 
8.85 
9.00 
9.07 
9.30 
0.68 
9.85 
10.03 
10.10 
9.85 
9.70 
9.65 
9.67 
9.70 
9.68 
9.70 
0.70 
9.83 
9.80 
9.80 
9.82 
9.80 

9.24 


*  Valves  open.    No  records  taken. 
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lieadingt  of  the  upper  gauge  at  Kampsvilltt  Lockf  189S, 
[Piano  of  reference;  Lower  mitor  sill;  7.25  feetbelotr  low  ir-ater  of  1879.J 


Day.         ,  Jan. 

Feb. 
Feet. 

Mar.     Apr.     May. 

1 

Jnne. 

Jnly. 
Feet. 

Aug. 

Sept. 

Oct. 

Nov. 

Doc. 

FeeU 
1    .. 

1 
Feet.     Feet. 

Feet. 

Fe^. 

Feet. 

Feet. 

Feet. 
14.25 
14.40 
14.57 
14.65 
14.72 
li.56 
14. 52 
14.60 
14.75 
14.85 
14.85 
14.92 
15.00 
14.95 
14.85 
14.85 
14.90 
14.90 
13.90 
14.90 
14.00 
14.00 
14.90 
14.95 
14.85 
14.92 
15.05 
15.12 
15.25 
15.02 
14.85 

Feet. 
15.38 
15.50 
15.40 
15.45 
15.50 
15.50 
15.45 
15.45 
15.48 
15.50 
15.50 
15.50 
15.50 
15.50 
15.45 
15.45 
15.50 
15.50 
15.50 
15.45 
15.50 
15.50 
15.45 
15. 40 
15.40 
15.  47 
15.53 
15.'42 
15.40 
15.40 

Feet. 
15  40 

2 

1 

15.35 

a 

t 

15  30 

4 



1 

15.30 

■v.... ...••■..     ... 

5 

1 

15.30 

fi        

1 

15  S5 

7 

1 ! 

13.40 

8 ! 

"  "     1             1 

15.40 
15.45 

9 

1 

10 

_ 

1 

13.85 
13.85 
13.87 
14.03 
14.05 
13.85 
13.85 
13.45 
13.36 
13.30 
13.45 
13.27 
14.08 
14.10 
14.18 
14.24 
14.05 
14.10 
14.10 
14.15 
14.25 

15  40 

11   

1 

' 1.     . 

15  40 

12 ; 1 

1 i 

15  45 

13 • 

i             i 

15  50 

14 

1 

15  40 

15 

i 

15  40 

Hi 

1 

15.50 

17 

15  50 

18 

I 

15  38 

19 

\ 

1 

15  50 

20 ' 

1 

15.50 

1 

15  65 

22*. ;'   '.     t 

1 

15.70 

23   :::  :  :i::  : .' 

1 

< 

15.80 

24::::  :::... I...   j 

r 

1  ...     . 

15  80 

25 ! 1 J 

( 

1 

15.80 

26 

1 t 

1 

'      *  ! 

15.80 

i? 

1 i 

1 

:::::::i";'.:.' 

15.83 

28 ' ' ' 

I 

15  80 

1 

15.80 

30 1 

1 

15.80 

31 ' 

1 

15.77 

Moan . . 

' 

1 

1 

13.88 

14.83 

15.40 

15.54 

1 

; 

IhaiUngs  of  the  lower  gauge  at  KampstiUe  Lock,  1893. 
[Piano  of  reference,  low  -water  of  1879.] 


Day. 


Jan. 


Feb. 


Mar. 


Apr. 


M  ay.    Juno. 


1 

Feet. 
2.25 

2 

2.  20 

3 

2.18 

4 :... 

2.10 

5 

6 

2.10 
2.05 

7 

2.01) 

8 

1.95 

9 

10 

1.90 
1.90 

11 

1.85 

12 

1.85 

13 

1.80 

14 

1.80 

15 

16 

1.80 
1.75 

17 

18 

1.75 
1.75 

19 

1.75 

20 

1.75 

21 

1.75 

22 

1.80 

23 

1.80 

24 

1.80 

25 

1.80 

26 

1.  80 

27 

1.80 

28 

29 

1.80 
1.8;) 

30 

I.Hi) 

31 

1.8i) 

ycv.. 

1.88 

Feet. 

1.82 

1.90 

1.90 

1.90 

1.90 

2.22 

3.05 

3.38 

3.52 

3. 55 

3.50 

3.65 

4.00 

5.50 

7. 95 

9.85 

10.  H3 

10.90 

10.87 

11.13 

11.20 

11.35 

11.45 

11.72 

12.00 

13. 03 

12.53 

12.12 


Feet. 
12.15 
12.20 
12.15 
12. 10 
12.10 
12.15 
12.22 
12.05 
13.25 
13.77 
14.30 

14.  75 
15.20 

15.  (15 
16.15 

16.  62 
16.90 
17.10 

17.  22 
17.30 
17. 30 
17..'^0 
17.25 
17.02 
16. 80 
10.52 
16.05 
15.65 
15.25 
14.93 
14.70 


Feet. 
14.45 
14.20 
13.98 
13.80 
13.58 
13.35 
13.10 
12.90 
12.73 
12.60 
12. 55 
12.83 
12.90 
12.95 
12.95 
12.  78 
12.52 
12.40 
12.40 
13.02 
13.45 
13.85 
14.20 
14.47 
14.87 
15.38 
16.  02 
16.78 
17.57 
18.45 


7.09 


14.99  I  13.90 


Feet. 
19.18 
19.73 
20.07 
20.17 
20.13 
19.98 
19.67 
19.50 
19.25 
18.97 
18.70 
18.53 
18.35 
18.15 
17.95 
17.75 
17.  .55 
17.  35 
17.15 
16.98 
16.83 
16.60 
16.30 
16.03 
15.75 
16.23 
16.80 
17.48 
17.95 
18.05 
17.90 

18.10 


Feet. 

17.68 

17. 42 

17.27 

17.10 

16.82 

16.45 

16.00 

15.55 

15.18 

14.75 

14.35 

13.95 

13.58 

13. 20 

12.00 

12.68 

12.33 

12.00 

11.55 

11.15 

10.  75 

10.37 

10.08 

0.87 

9.75 

9.72 

9.33 

8.67 

8.13 

7.65 


July.  !  Aug. 


Sept. 


Oct  I  Not. 

I 


Dec. 


Feet. 


7.22 
6.95 
6.68 
6.37 
6.07 
5.78 
5.60 
5.57 
6.43 
6.25 
5. 55 
8.00 
4.62 
4.27 
3.90 
3.68 
3.45 
3.25 
3.10 
2.85 
2.65 
2.45 
2.25 
2.13 
1.98 
1.95 
2.05 

i.a5 

1.65 
1.45 
1.28 


12.87 


4.01 


Feet. 

1.18 

1.08 

1.00 

0.95 

0.92 

0.85 

0.80 

0.77 

0.07 

0.70 

0.67 

0.62 

0.60 

0.57 

0  53 

0.50 

0.43 

0.40 

0.32 

0.23 

0.20 

0.15 

0.15 

0.05 

-0.05 

—0.05 

—0.05 

—0.08 

—0.32 

—0.65 

—0.30 


Feet. 

—0.30 

—0.35 

—0.30 

-0. 23 

0.02 

*  -0.58 

1  —1.  72 

10.48 

f  0.65 

0.65 

0.65 

0.45 

0. 35 

0.35 

0.15 

0.08 

0.35 

0.35 

0.35 

0.35 

0.25 

1  —  1.58 

0.35 

0.43 

0.47 

0.30 

0.35 

0.35 

0.40 

0.50 


0.41 


0.12 


Fecf. 
0.50 
0.60 
0.60 
0.00 
0.60 
0.60 
0.55 
0.60 
0.60 
0.60 
O.flO 
0.60 
0.60 
0.60 
0.60 
0.60 
0.60 
0.60 
0.60 
0.60 
0.60 
0.60 
0.60 
0.60 
0.60 

to.  33 
0.25 
0.25 
0.25 
0,25 
0.25 


0.53 


Feet. 

Feet. 

0.25 

0.60 

0.35 

0.40 

0.45 

0.47 

0.50 

0.65 

0.55 

0.70 

0.55 

0.70 

0.55 

o.e& 

0.55 

0.55 

0.55 

0.55 

0  55 

0.55 

0.55 

0.55 

0. 55 

0.65 

0.55 

0.80 

0.55 

0.85 

0.65 

0.85 

0..55 

0.90 

0.55 

0.95 

0.55 

0.03 

0.55 

0.05 

0.55 

1.15 

0.55 

1.-05 

0.55 

1.50 

0.55 

1.75 

0.60 

1.70 

0.45 

1.65 

0.50 

1.65 

0.65 

1.65 

0.52 

1.65 

0.62 

1.65 

0.60 

1.65 

1.65 

0.52 


1.02 


Daui  clo»cd. 


t  Valves  4>x>ou. 


X  Valves  closed. 
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C03XMBRCIAI.  fiTATIBTICS. 


The  following  figures  are  taken   from   the   annual    report  of  tho  McrclmnU' 
Exchange,  St.  Louis,  Mo.,  for  the  calendar  year  1893: 

ArricaJs  and  departures  of  eieamhoaU  and  barges  at  St.  Louis,  Mo.,  via  Illinois  River. 


Montli. 


March  . 
April  .. 
May_... 
June... 
July  ... 
Aagiut 


AzTirals. 

I>eparttires. 

It 

14 

21 

20 

13 

13 

15 

15 

18 

11 

I 

4 

Montli. 


September 
October . . . 
November 

Total 


Departures. 


7 
8 
3 

95 


Reoeipts  and  shipments,  in  ions,  via  Illinois  River,  at  St.  Lonis,  Mo. 


Month. 


March.. 
April... 
May.... 

June  ... 
July... 
August 


Receipta. 

Shipments. 

9,580 

660 

24,530 

810 

5,270 

1,265 

5,180 

1,120 

1,065 

1,065 

560 

415 

Month. 


,  September 
October . . . 
November. 


Total. 


Keceipts. 


1,280 

1,520 

720 


50,605 


Shipments. 


45 
260 
242 


5,783 


K  K5. 

OPERATING  AND  CARE  OF  THE  LA  GRANGE  AND   KAMPSVILLE  LOCKS 

AND  DAMS,  ILLINOIS  RIVER,  ILLINOIS. 

The  lock  and  dam  at  La  Grange  were  operated  and  eared  for  during 
the  fiscal  year.  The  lock  and  dam  at  Kampsville  were  completed 
September  30,  1893,  and  have  since  been  operated  and  maintained. 

The  expenses  of  operating  and  care  have  been  paid  from  the  general 
indefinite  appropriation  for  "Operating  and  care  of  canals  and  other 
works  of  navigation,  indefinite,"  contained  in  the  river  and  harbor  act 
of  July  5,  1884,  section  4. 

On  September  27, 1893,  the  head-bay  platform  of  the  La  Grange  Lock 
gave  wfiy.  The  timbers  were  insuflftciently  supported  by  stanchions, 
and  had  become  softened  by  long  immersion  in  foul  water. 

The  lock  was  cofferdammed  and  pumi)ed  out,  the  broken  timbers 
replaced,  and  58  posts  V2  inches  square  in  cross  section  placed  for  sup 
porting  the  valve  platform.  This  work  was  costly  because  it  happened 
that  no  dredge,  pile-driver,  or  other  appliance  for  doing  the  work  was 
above  the  dam,  and  the  lock  could  not  be  used.  This  required  the 
necessary  lloating  plant  to  be  lifted  over  the  dam,  which  was  done. 

Five  hundred  cubic  yards  of  stone  was  placed  below  tho  La  Grange 
dam  to  protect  the  bottom  of  the  river  below  the  apron  against  scour. 

Th€  approaches  to  both  locks  were  kept  dredged. 

At  Kampsville  Lock  a  broken  stone  drain  was  built  in  rear  of  the 
land  wall  its  entire  length  to  take  care  of  tho  surface  drainage  water; 
17  snubbing  posts  were  set,  and  the  coping  stones  of  the  pier  heads, 
and  the  step  stones  doweled  with  pins  IJ  inches  diameter,  4  feet  long, 
set  in  Portland  cement.  The  number  of  craft  passing  La  Grange  Lock 
increased  from  407  in  1893  to  509  in  1894.  Tho  tonnage,  however,  was 
less.  Navigation  was  closed  for  three  months  on  account  of  the  acci- 
dent at  the  La  (i range  Lock  and  because  of  the  delay  due  the  construc- 
tkwi  of  the  Kampsville  Dam. 
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Money  statement 

LA  GRANQE  LOCK. 

Ontatanding  June  30, 1893 $1,021.61 

Allotment  for  fiscal  year  1894 10,000.00 

$11, 021. 61 

June  30, 1894,  amount  expended  during  fiscal  year 10, 234. 64 

July  1,  1894,  balance  unexpended 786.97 

July  1,  1894,  outstanding  liabilities 403.52 

July  1,1894,  balance  available 383.45 

KAMPSVILI.E  LOCK. 

Allotment  for  fiscal  year  June  30,  1894 7,580.00 

June  30, 1894,  amount  expended  during  fiscal  year 4, 266. 09 

July  1,  1894,  balance  unexpended 3, 313.91 

Juiy  1,  1894,  outstanding  liabilities 591. 07 

July  1,  1894,  balance  available 2,722.84 

Expended  during  the  fiscal  year  ending  June  SO,  1894y  from  the  indefinite  appropriation 
for  ^*  operating  and  care  of  canals  and  other  works  of  navigation ,  indefinite,*^  in  operat- 
ing and  keeping  in  repair  the  La  Grange  Lock  on  tlie  Illinois  River. 

« 

Services  of  overseer  and  lock  tenders $4, 069. 10 

Fuel  for  boats  and  dredges 497. 78 

Seed  for  lock  grounds 3.  75 

Lime  and  brushes  for  whitewashing  buildings 9. 45 

Hawser  pipes  for  dredges 67. 50 

Oil  for  lighting  locks 10.96 

Paint  and  waste  for  repairs  of  plant 81.  48 

Lumber  for  repaiis  to  ice  l;ouse 5.  51 

Telephone  service 31.  25 

Gas  for  office 2.88 

Telegrams ^ 2.85 

Total  for  operating  and  care $4, 782. 61 

COST  OF  RKPAIRING  BKRAK  IN  IIEADBAY  FLOOR. 

Services  of  assistant  engineer  and  labor $2, 970. 59 

Subsistence  stores 616. 48 

Lumber  and  piles 479.  34 

Rubblestone 709.38 

Cement 167.40 

Sand 69.30 

Iron  and  steel 61.  75 

Rope 69.89 

Hardware  and  tools 22. 13 

Use  of  engine,  pumping,  and  lock  pit 49. 00 

Kitchen  outfit 136.26 

Rubber  boots 29.  25 

Mileage  of  officers 44.  56 

Travel  of  assistant  engineer 6. 90 

Stationery 1. 17 

Telegrams  and  express 18.  93 

5,452.13 

Total 10, 234. 64 

KAMPSVILLE  LOCK,  ILLINOLS  RIVER. 

Services  of  overseer,  lock  tenders,  watchmen,  etc $3, 478. 05 

Fuel  for  boats  and  dredges 584.  00 

Oil  for  lighting  locks 22.36 

Cement  and  iron  for  coping  of  locks 34. 58 

Snubbing  postn 87. 50 

Lanterns  for  watchmen's  use 3. 25 

Paint  for  plant 66.35 

Total 4,266.09 

Grand  total 14, 500. 78 
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RKPORT  OF  MR.  C.  V.  BRAIN ARD,  ASSISTANT  ENGINEER. 

Kampsville,  III.,  June  SO,  1894, 

Captain  :  I  have  the  honor  to  submit  the  report  of  operating  and  care  of  locka 
and  dams,  Illinois  River,  for  the  fiscal  year  ending  June  30,  1894. 

LA   grange   lock. 

The  work  at  this  lock  has  consisted  of  rebuilding  the  icebreaker  taken  away  bv 
the  ice  in  February,  1893,  and  building  two  houses  16  by  24  feet  one  story  high 
for  qnarters,  a  wood  and  storehouse  16  by  30  feet  for  superintendent,  and  an  ice 
house  16  by  16  by  16  feet.  Two  snubbing  posts  were  set  on  the  land  wall,  buildings 
and  fences  whitewashed,  the  grounds  sown  witli  blue-grass  seed  and  kept  free  from 
drift  and  trash,  and  100  tons  of  ice  put  up.  Three  thousand  cubic  yards  of  earth 
filling  was  put  about  the  lock  house.  The  levee  on  the  west  bank,  extending  from 
the  head  of  the  lock  wall  upstream,  was  repaired  by  filling  in  the  breaks  and  raising 
it  to  grade. 

On  September  27  word  was  received  that  the  head -bay  floor  of  this  lock  had  given 
way,  a  nolo  10  by  12  feet  being  made.  The  work  on  the  Kampsville  Dam  being 
practically  complete  the  force  and  plant  were  transferred  to  this  place.  Trouble 
was  ezperienceti  in  having  no  plant  above  the  dam.  One  fiat  with  a  ^)ile-driver  and 
one  empty  flat  was  pulled  over  the  dam,  the  two  ends  of  the  lock  cofferdammed  and 
the  locK  pumped  out.  This  lock  had  given  trouble  ever  since  opening  by  a  settle- 
ment of  the  headbay,  necessitating  larger  pinions  yearly  on  the  valve  gearing.  The 
cause  was  found  to  bo  a  gradual  bending  of  the  timbers  of  the  floor.  Two  of  these 
cross  timbers  were  found  broken.  These  timbers  were  replaced  by  new  ones.  As 
originally  built  there  was  but  one  support  between  the  ends  of  a  40-foot  span.  The 
platform  was  strengthened  by  putting  two  additional  rows  of  posts  across  the  lock 
uuder  the  timbers.  These  posts  were  of  12  by  12  inch  pine  resting  on  12  by  12  inch 
footing  pieces  long  enough  to  rest  on  4  of  the  foundation  sills.  Fii't^-eight  of  these 
posts  and  footings  were  put  in.  Four  hundred  feet  of  12-inch  drain  tile  was  laid 
from  the  slough  back  of  the  United  States  grounds  to  the  river. 

KAMPSVILLK   LOCK. 

The  first  boat  passed  through  this  lock  Angiist  29,  1893.  A  broken  rock  drain  was 
built  along  the  land  wall  its  entire  length  to  take  care  of  the  surface  and  drainage 
water.  Thirty-five  dowel  pins  of  l^^-incli  iron  4  feet  long  were  used  to  fasten  the 
step  stones  and  coping  about  the  pierheads. 

8^venteen  Bunbbing  posts  were  set.  Wooden  fenders  were  pnt  on  both  sides  of  the 
gates  to  protect  them  from  passing  boats.  The  lower  entrance  was  finislied  to  a  least 
depth  of  5  feet  and  a  width  of  120  feet.  There  is  herewith  a  statement  of  tonnage 
passing  La  Grnnge  Lock  an<l  also  one  of  tonnage  passing  Kampsville  Lock  not 
reported  at  La  Grange,  and  a  list  of  boats  navigating  this  river: 

Tonnage  passing  La  Grange  Lock.  • 


Steamboats nnmber. 

Bar^e« do . . . 

Tonnage,  Bteameni tons. 

Toi^nage,  barge* do. . . 

Ice do... 

M'beat buBheln. 

Com do... 

Coal tons . 

Logs foet,  B  M 

(tenend  merchandiiie tons. . 

PasAengers nnmber. . 

Stock bend . . 

Wood cordH 

Stone cubic  yards 

Lumber M  feet,  IS.  M 

Brick number 


Yvir  eliding  Juno  HO- 


1890.^ 


1-12 

41,  915 
12.  386 

C) 
5,082 


400 


1891. 


280 

147 

63,067 

45,711 

20,575 

0.800 

IK,  176 

650 

45.000 

C) 

C) 

C) 
70 

350 


18J2. 

18?3. 

265 

201 

168 

176 

68,  230 

80.  Ul 

79,  211 

102,  1 18 

30,  400 

46.000 

14.  536 

12,  700 

33.  800 

29,691 

729 

225 

181.000 
4, 675 

1,651 

1,334 

2,  382 

219 

298 

250 

655 

20,000 

40,000 


7:.o 
10,  ouo 


1894.t 


296 

213 

69.730 

91.361 

31,900 

6.750 

45.900 

1.087 

200,000 

3,734 

2.179 

2,307 

60 


15,000 


*  Opened  to  navigation  October  21.  1880. 

(  August,  September,  and  O<;tobor,  1804,  river  closed  at  Kampsville  Dam  and  for  rt*pair8  at  La 
GrmDge  Lock. 

J  jfo  record  kept. 

ENO  94 136 
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Tonnage  passing  Kampsville  Lock  and  vot  reported  at  La  Grange. 

Steamboats nuniljer. .  21 

IJargfCS do 15 

Tonnage,  stcamorB tons..  3, 148 

'J'onnngc,  barges do 1,500 

Wheat bushels..  63,850 

Corn do....  86,207 

Convral  iiuTchandiso tons. .  800 

I  *aHHen«;ers nnmber . .  1, 197 

Wooil cords..  500 

8to<k head..  3,760 

Whibi  Bomc  of  the  items  throueh  La  Grange  Lock  show  a  decrease  from  the  year 
before,  a  comparison  of  1894  made  with  the  same  mouths  for  1893  shows  a  decided 
increase. 

List  of  boats  navigating  the  Illinois  Jliver. 


Xume. 


Polar  Wave 

Bello  of  Ottawa 

Charlotte  Boeckclcr 

.Citvof  P«kin 

I^.  il.  Schnioldt 

H.  W.  Lonpfellow.. 
Lily  (UnittMl  States) 

D.  IT.  Tike 

Jack  Frost 

Joliet 

Peoria 

Lotus 

City  of  BnuiMwick . . 
Cherokee 


Name, 


150  ; 

10 

143  I 
5 

15 

77 
300 
465 
850 

76  , 
5  I 

22 

77 
631 


Iinperiol 

Spraad  Eagle  . . . 
Ford  Herold.... 

CO 

City  of  Peoria  .. 

Gaciabout 

«.  M.Sivley.... 
Fraukio  Folsom 

lowft 

Flora 

Alda 

Ariel 

MoUio  L 

Chicago 


Tuunago. 


96 

529 

544 

19 

128 

21 

08 

36 

73 

U 

73 

0 

09 


Very  respectfully,  your  obedient  servant, 

Capt.  \V.  L.  Maksiiall, 

Corps  of  Engineers t  U.  S.  A. 


C.  V.  Brain ARD, 
Assistant  Engineei' 


K  K  6. 


ILLINOIS  AND  MISSISSIPPI  CANAL,  ILLINOIS. 

The  object  of  this  improvement  ia  to  furnisli  a  iiavij^able  Traterway 
from  Lake  Michigan  to  the  Mississippi  Kiver  at  the  mouth  of  Rock 
River  in  connection  with  the  Upper  Illinois  River,  and  the  proposed 
enlarf2:ed  Avaterway  along  tlio  i)resent  lino  of  the  Illinois  and  Mich- 
igan Canal. 

The  river  and  harbor  act  of  September  19,  1890,  contained  the  first 
appropriation  for  beginning  the  constrnction  of  this  canal. 

With  reference  to  this  work  it  is  to  be  said  that  various  surveys  of 
different  routes  from  the  great  bend  of  the  Illinois  River  to  the  Mis- 
sissippi River  at  or  above  the  mouth  of  Rock  River  have  been  made — 
in  1871,  G.  W  Low  (Report  Chief  of  Engineers,  1871,  p.  30:3);  in  1882, 
Ma  jor  Benyaurd  (ReportChief  of  Engineers,  1883,  p.  1757),  and  in  1885, 
Major  Handbury  (Report  (^hief  of  Engineers,  188G,  p.  1707). 

There  was  also  a  report  upon  this  canal  by  a  Roard  of  Engineers  in 
1887  under  the  provisions  of  the  river  and  harlwr  act  of  August,  1886 
(Report  Chief  of  Engineers,  1887,  p.  2125).  All  of  the  local  engineers 
and  the  ]5oard  of  Engineers  of  1887,  for  engineering  reasons,  have  pre 
ferred  and  recommended  the  Marais  d'Osier  route,  but  for  commercial 
reasons  the  Chiefs  of  Engineers,  Gens.  iSIewton  and  Duane,  and  the 
Secretaries  of  War  preferred  the  Rock  Island  route,  and  that  rout^  has 
been  finally  adopted. 
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Detailed  plans  and  estimates  based  entirely  upon  preliminary  surveys, 
and  under  the  act  of  August  11, 1888,  were  prepared  and  submitted  to 
(■ongress  June  21, 1890,  the  report  of  which  location,  plans,  and  esti- 
mates were  submitted  June  21,  1890,  and  published  (without  maps  and 
drawings)  as  House  Ex.  Doc.  No.  316,  Fifty-first  Congress,  first  session. 

This  report  was  the  basis  evidently  of  subsequent  appropriations. 

The  plans  submitted,  os  subsequently  modified,  contemplate  the  con- 
struction of  a  canal  80  feet  wide  at  the  water  surface,  7  feet  deep,  with 
locks  170  feet  long,  35  feet  wide,  extending  from  a  point  at  the  great 
bend  of  the  Illinois  Eiver,  near  the  town  of  Hennepin,  via  the  valleys 
of  Bureau,  Pond,  and  Cowcatcher  Creek,  to  the  summit  level  at  the 
twentieth  mile,  ascending  205  feet  through  24  locks  with  lifts  varying 
from  3  feet  to  10  feet  each;  thence  to  the  feeder  junction  at  the  twenty- 
fifth  mile;  tbence  to  liock  River, at  Penney  Slough,  at  the  fiftieth  mile; 
thence  down  Bock  River  27  miles  to  its  mouth.  The  descent  from  the 
summit  level  to  the  mouth  of  Rock  River,  at  low  water  in  the  Missis- 
sippi River,  is  102  feet,  made  by  13  locks  and  one  guard  lock  of  from 
5  to  12  feet  lifts.  The  length  of  the  western  slope  from  the  feeder  junc- 
tion to  the  Mississippi  River  is  62  miles,  and  of  the  main  trunk  of  the 
canal  77  miles,  of  which  50  miles  is  canal  and  27  miles  slack  water  in 
Rock  River,  by  means  of  locks  and  dams. 

The  proposed  feeder  is  of  the  same  dimensions  as  the  canal,  and  is 
34^  miles  in  length. 

This  location  is  subject  to  modification,  the  termini  remaining  the 
same. 

Under  the  requirements  of  the  act  of  September  19, 1890,  and  with 
the  approval  of  the  Secretary  of  War  (see  Annual  Report  Chief  of 
Engineers^  1892,  p.  2297,  et  8eq.)j  the  work  of  constructing  the  canal 
began  July,  1892,  at  the  mouth  of  Rock  River,  upon  the  construction  of 
a  canal,  approximately  4^  miles  in  length,  around  the  lower  rapids  of 
Rock  River,  terminating  at  the  principal  moutli  of  Rock  River. 

The  works  of  construction  required  along  this  section  consist  in  two 
dams  across  the  arms  of  Rock  River,  at  the  head  of  the  rapids;  4^  miles 
of  canal  trunk,  of  which  4,000  feet,  more  or  less,  is  formed  by  embank- 
ments in  the  bed  of  Rock  River;  1  guaidlock  and  2  lift  locks,  7  sluices, 
1  culvert,  2  metal  bridges,  and  1  pontoon  farm  bridge. 

WORK   UNDER   CONTRACT. 

Western  section. — At  the  close  of  the  last  fiscal  year  a  contract  was  in 
force  with  John  D.  Lynch,  Monmouth,  111.,  for  the  earthwork  necessary 
for  the  construction  of  3  miles  or  less  of  the  canal  trunk  and  for  the 
necessary  sand  and  pebbles  at  the  guard  lock  and  Lock  36.  This  con- 
tract was  completed  during  the  year,  except  that  the  sand  and  pebbles 
were  not  furnished  in  full,  as  they  were  not  found  in  the  canal  excava- 
tion. One  hundred  and  sixty-four  thousand  two  hundred  and  forty- 
eight  cubic  yards  of  earthwork  under  this  contract  were  paid  for  dur- 
ing the  fiscal  year. 

The  sand  and  pebbles  were  purchased  in  the  open  market,  and  were 
taken  from  deposits  in  the  immediate  vicinity  of  the  canal. 

WORK  BY  HIRED   LABOR. 

The  work  carried  on  by  hired  labor  during  the  past  year  has  been 
gratifying  in  results,  and  is  detailed  at  length  in  the  accompanying 
report  of  Assistant  L.  L.  Wheeler,  who  has  been  in  local  charge  of  the 
western  section  since  the  inception  of  the  work. 
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The  work  by  hired  labor  has  consisted  in  : 

(1)  The  completion  of  the  foundation  of  Lock  .17, 12  feet  lift  (contract 
of  A.  J.  Whitney,  nullified  June  10,  1893),  and  of  the  masonry  (con- 
crete) of  that  work,  and  the  framing  of  the  gates  thereof. 

(2)  The  completion  of  the  masonry  of  Lock  36,  of  6  feet  lift,  and  of 
the  masonry  of  the  pontoon  bridge  piers  above  it,  and  the  framing  and 
hanging  of  the  gates. 

(3)  The  preparation  of  the  foundation  and  construction  of  the 
masonry  and  gates  of  four  21  feet  wide  sluiceways  at  the  mouth  of 
Mill  Creek. 

(4)  The  construction  of  the  masonry  of  the  guard  lock,  and  framing 
and  placing  the  gates. 

(5)  The  construction  of  the  masonry  for  three  21-foot  sluiceways, 
one  abutment  of  dam,  one  10-foot  arch  culvert,  and  the  retaining  walls 
at  the  guard  lock,  420  linear  feet  in  length. 

(6)  The  construction  of  an  earth  cofferdam  across  the  north  a-rm  of 
Eo3k  Eiver,  and  the  construction  of  450  linear  feet  of  the  base  of  the 
dam  across,  this  chute. 

(7)  The  construction  of  three-fourths  of  the  embankments  in  Eock 
Eiver  over  4,000  feet  in  length  and  the  riprapping  with  stone  of  these 
embankments. 

(8)  The  excavation  of  earth  and  rock  of  the  canal  trunk  above  the 
mouth  of  Mill  Creek  throughout  four-fifths  of  its  extent,  and  in  the 
crushing  of  stone  and  accumulation  of  material  and  tools  for  all  the 
masonry  work  on  this  section  of  the  canal,  the  lock  gates  and  dams. 

All  of  the  material  for  the  completion  of  the  work  has  been  con- 
tracted for,  or  ordered,  except  for  the  revetments  at  Locks  36  and  37, 
and  it  is  confidently  expected  that  this  section  of  the  canal  will  be 
open  for  navigation  before  the  close  of  the  present  working  season. 

On  this  work  tlie  principal  matter  of  interest  is  the  artificial  stone- 
work of  Portland  cement  concrete.  The  work  on  this  canal  marks  the 
beginning  in  America  of  constructions  of  concrete  without  stone  facing, 
applied  to  canal  locks.  The  locks  and  all  masonry,  including  bridge 
piers  and  abutments,  sluiceway  piers,  and  abutments  of  dams,  have 
been  or  are  to  be  constructed  entirely  of  artificial  stone  of  Portland 
cement,  mixed  with  crushed  stone  and  gi'avel  found  in  the  immediate 
vicinity  of  the  work  and  in  great  part  excavated  from  the  prism  of 
the  canal.  The  hollow  quoins  of  the  locks  are  of  cast  iron  built  into 
and  anchored  to  the  concrete  as  the  work  progresses.  With  this  excep- 
tion, tiiere  is  no  facing  to  the  artificial  stone  or  concrete,  which  has 
been  constructed  with  great  care,  and  it  is  important  that  the  manipu- 
lation of  tliis  material  as  well  as  the  ingredients  should  be  carefully 
given  as  part  of  the  record  of  this  experiment. 

The  methods  applied  in  depositing  the  material  were  in  the  main 
developed  by  the  officer  in  charge  since  1889  while  serving  as  con- 
sulting engineer  for  the  commissioners  of  Lincoln  Park,  and  were 
directed  as  a  guiding  motive  to  the  securing  of  masses  of  concrete  with- 
out planes  and  surfaces  of  weakness  at  undesirable  places,  along  which 
cracks  and  failures  might  take  place.  It  is  a  common  practicein  mak- 
ing large  masses  of  concrete  to  deposit  and  consolidate  it  in  layers  of 
such  extent  that  each  layer  has  time  to  partially  harden  or  set  before 
another  layer  is  deposited  thereon.  At  nightfall  work  is  commonly 
suspended  until  the  next  day,  when  work  is  resumed  after  cleaning 
the  surface. 

The  layers  are  seldom  carefully  leveled  and  the  resulting  mass 
intended  to  be  monolithic  is  traversed  by  numerous  approximately  hor- 
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izontal  surfaces  of  weakness  along  which  cracks  will  inevitably  occur 
after  exposure  to  weather  in  rigorous  climates.  Surfaces  and  joints  of 
weakness  are  also  frequently  due  to  the  practice  of  using  whole  barrels 
of  cement  for  each  batch,  resulting  in  a  weak  stratum  whenever  a  barrel 
of  defective,  unsound,  or  weak  cement  is  encountered.  The  custom 
also  of  ^^  finishing  "  or  plastering  surfaces  after  the  forms  are  removed 
results  in  planes  of  weakness;  also  the  practice  of  using  dissimilar 
cements  in  facing  and  backing.  All  these  common  practices  are  per- 
nicious and  it  is  due  to  the  results  obtained  from  them  that  the  material 
has  not  been  more  favored  for  important  masonry  constructions  where 
stone  is  expensive. 

In  constructing  the  masonry  on  this  work  the  following  rules  have 
been  adopted  and  adhered  to  since  the  inception  of  the  work : 

I.  The  forms  or  molds  of  the  walls  will  be  divided  by  vertical  partitions  perpeu- 
dicular  to  the  longest  axis  of  the  mass,  and  the  walls  be  constructed  by 
filling  alternate  sections. 
II.  The  sections  will  be  filled  in  horizontal  layers,  weU  rammed,  each  layer  to  be 
deposited  before  the  ''initial  set''  of  the  previously  deposited  layer..  When 
the  work  of  filling  a  section  is  begun,  it  must  proceed  without  intermission 
to  completion,  working  night  and  day  if  necessary. 

III.  The  facing  and  backing  must  go  on  simultaneously  in  same  horizontal  layers, 

using  the  same  cement  in  the  facing  as  in  the  backing  with  no  defined  lines 
of  demarcation  between  the  facing  which  contains  no  stone  and  the  concrete 
backing. 

IV.  When  the  top  surfiice  of  the  coping  is  reached  it  will  be  finished  after  ram- 

ming by  cutting  otf  the  excess  by  a  straight  edge,  and  rubbed  smooth  and 
hard  with  a  iloat.     No  plastering  or  wet  finishing  coat  will  be  allowed. 
V.  The  facing  of  the  wnlls  will  not  be  finished  by  plastering  or  washing  with 
cement  after  the  forms  are  removed,  nor  dressed  in  any  manner  beyond 
chiseling  away  rough  ridges  should  the  plank  forming  not  be  smooth. 

VI.  The  concrete  shall  be  mixed  with  all  the  water  it  will  take  without  water 

showing  after  ramming,  or  without  **  quaking''  upon  ramming. 
VII.  At  such  intervals  as  may  be  necessary  vertical  wells  at  least  1  foot  square  will 
be  forme4l  along  the  middle  of  the  masses  of  concrete  reaching  to  near  tbe 
bottom  thereof.  The  masses  of  concrete  after  forming  will  hei  kept  sheltered 
from  tlte  sun,  the  outer  surfaces  kept  moist  and  the  wells  kept  filled  with 
water  until  well  set  (about  three  weeks).  The  wells  will  then  be  filled  with 
concrete. 
VIII.  In  preparing  the  cement  for  mixing  with  otlier  ingredients  of  concrete  from 
5  to  10  barrels  will  bo  kept  thoroughly  mixed  dry,  to  guard  against  chance 
barrels  of  defective  cement,  and  the  necessary  quantity  of  cement  will  be 
taken  for  each  batch  from  this  mixture. 

IX.  Two  cements  of  ditferent  qualities  shall  not  be  used  in  the  same  section,  but 
as  fur  as  practicable  each  mass  shall  be  homogeneous  throughout,  but  a 
slight  excess  of  cement  is  allowable  in  the  facing  to  reduce  its  capacity  to 
absorb  water. 

The  (5einents  used  for  the  masonry  have  been  three  brands  of  fine 
ground  German  Portlands,  but  nearly  all  of  it  has  been  made  from 
Alsen's  Portland  cement  (yellow  label).  Ninety-nine  per  cent  of  this 
cement  ]>asses  a  sieve  2,500  meshes  to  a  square  inch,  87  per  cent  passes 
10,000  meshe.s  to  the  sqnjire  inch;  its  initial  set,  determined  by  one- 
fourth  pound  weight  on  a  wire  one-twelfth  inch  in  diameter,  occurs  in 
from  twenty-two  to  thirty  minutes,  and  it  sets  hard  in  about  two  hours. 
The  rate  at  which  cement  was  deposited  was  about  1  cubic  yard  in  five 
minutes.  This  rate  was  not  up  to  the  capacity  of  the  mixer,  but  was 
determined  by  the  rate  at  which  the  ramming  into  the  molds  could  be 
done  and  the  molds  prepared. 

There  is  no  reason,  therefore,  why  the  concrete  may  not  be  depos- 
ited continuously,  each  layer  before  the  preceding  layer  has  reached 
its  "initial  set."  To  accomplish  it,  however,  requires  for  this  particular 
cement  that  the  sections  shall  be  of  such  size  that  each  horizontal 
layer  shall  not  contain  more  than  four  bat^ches  of  concrete,  requiring 
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twenty  ininates  for  its  deposit^  the  Bucceedi&g  batohes  to  be  deposited 
in  the  same  order  in  each  layer. 

In  constructing  tbe  concrete  masonry  large  stones  have  not,  as  a 
rule,  been  incorporated  in  the  masses,  but  the  Tvalls  have  been  made 
as  nearly  homogeneous  in  texture  as  j^racticable,  consistent  with  the 
necessary  facing  along  the  exposed  parts  of  the  masonry.  Continuity 
in  depositing  and  homogeneity  in  structure  are  essential  elements  of 
success  in  concrete  construction  of  thin  or  moderately  thick  walls,  and 
every  eflbrt  has  been  made  to  attain  them/ 

Up  to  the  close  of  the  fiscal  year,  10,130  cubic  yards  of  concrete 
masonry  were  constructed,  at  an  average  cost  of  $8.77  per  cubic  yard. 
There  reniiiins  to  be  built  to  complete  the  masonry  of  this  section  x)f 
the  canal  the  piers  and  abutments  of  two  bridges. 

The  estimate  for  the  canal  around  the  lower  rapids  of  Rock  River, 
exclusive  of  the  cost  of  surveys  and  expenses  of  right  of  way,  was 
$472,000,  and  although  the  work  has  been  very  materially  increased  in 
volume  over  that  contemplated  in  the  estimates,  mainly  by  construct- 
ing sluiceways,  culvert,  riprapping  the  banks,  and  widening  the  canal 
through  the  rock  section,  to  obtain  stone  for  riprap,  and  for  the  struc- 
tures along  the  line,  it  is  confidently  expected  to  complete  tbe  work 
within  the  estimate.  This  attainment  will  be  due  to  the  substitution 
of  concrete  for  natural  stone  in  the  masonry,  and  to  the  unusually 
favorable  location  of  this  section  of  the  canal. 

The  substitution  of  concrete  for  cut  stone  has  also  allowed  the  canal 
locks  to  be  increased  in  size  without  increase  of  cost. 

In  the  construction  of  locks  on  sofb  foundations  it  is  the  common 
teaching  of  the  text-books  that  the  bottoms  of  the  locks  or  founda- 
tions shall  be  of  sufficient  strength  on  pumping  out  the  lock  to  resist  an 
upward  i)ressure  due  to  a  head  of  water  et^ual  to  the  vertical  distance 
from  the  bottom  of  the  foundation  to  the  surface  of  the  upper  level. 
This  rule  necessitates  such  thick  foundations  of  concrete  that  it  has 
not  been  generally  adopted  by  the  U.  S.  engineers  in  their  practice,  but 
still,  in  some  cases  unnecessarily  heavy  foundations  and  floors  have 
been  laid  to  resist  such  hydrostatic  pressure. 

On  this  canal  the  foundations  have  been  designed  with  close-fitted 
sheet  piling  at  head  and  tail  bays  to  prevent  underleakage,  and  the 
foundation  made  strong  enough  to  sustain  the  lock  walls  and  the  cham- 
ber full  of  water,  but  instead  of  providing  against  an  accumulation  of 
a  possible  hydrostatic  head  of  water  below  the  foundation  tending  to 
push  it  ui^,  provision  is  made  fen*  subdraining  to  the  lower  level  just 
above  the  probable  position  of  any  cofferdam  of  all  accumulations  of 
water  under  the  foundations,  or  in  rear  of  the  lock  walls,  while  at  the 
same  time  prohibiting  as  far  as  i)racticable  communication  between 
drains  and  lo<*k  chambers.  Whenever  a  lock  is  pumped  out  the  water 
is  also  removed  from  behind  the  walls  and  to  the  level  of  the  foundation. 
This  is  simply  an  application  of  the  principle  of  *'weep"  holes,  a  com- 
mon resort  in  building  retaining  walls  to  get  rid  of  fluid  pressure,  but 
the  principle  is  not  inculcated  in  text  books  for  foundations  of  canal 
locks  nor  mentioned  in  treatises  and  descriptions  of  si>ecial  structures; 
it  is  therefore  mentioned  here  as  a  matter  that  may  be  useful  in  similar 
situations.  It  is  always  better  to  avoid  than  to  fight  useless  and 
dangerous  forces,  or,  better,  give  them  a  free  right  of  way  around  our 
works  than  attemi^t  to  prevent  their  working. 

Eastern  section, — The  necessary  field  work  has  been  done  for  locating 
the  canal  from  the  Illinois  River  to  the  feeder  junction,  and  surveys, 
plats,  and  descriptions  of  lands  required  for  right  of  way  have  been 
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made.  Eight  miles  of  the  right  of  way  have  been  acquired  by  con- 
demn atiou.  Plats,  maps,  descriptions,  and  abstracts  of  title  for  the 
next  8  miles  of  the  desired  right  of  way  have  been  placed  in  the  hands 
of  tlio  Department  of  Justice  for  acquiring  title,  and  the  same  prepared 
ready  to  submit  for  the  remaining  8  miles  of  the  line  as  far  as  to  the 
fcetler  junction. 

A  survey  has  been  completed  from  thefeederjunctiontoRock  River, 
at  the  mouth  of  Green  River,  and  estimates  of  cost  of  this  line  made. 
The  line  has  not  been  adopted  as  yet,  as  it  is  believed  that  further  sur- 
veys will  develop  a  better  location  than  yet  surveyed.  The  line  from 
the  feeder  junction  to  Penneys  Slough  is  not  a  favorable  one  for  con- 
struction, as  much  of  the  route  is  over  swampy  ground  remote  from 
means  of  transportation.  The  crossing  of  Green  River  is  diilieult  or 
impracticable,  and  the  route  demands  locks  and  dams  in  Rock  River, 
which  is  bordered  by  a  rich  valley,  nnich  of  which  will  be  overflowed 
by  any  dams  that  will  be  effective  in  establishing  navigation.  In  the 
judgment  of  the  officer  in  charge,  Rock  River  should  not  be  dammed 
by  any  additional  dams  above  the  head  of  the  loAver  rapids,  and  it  will 
evidently  facilitate  the  construction  of  the  work  to  locate  the  canal 
near  solid  roads  over  which  material  may  readily  be  transported  and 
its  usefulness  increased  by  locating  it  where  thp  population  is  most 
den^e  rather  than  througli  the  swamps  of  St.  Peters  Marsh. 

The  earthwork  of  the  first  8  miles  of  the  eastern  section  of  the  canal 
will  be  advertised  immediately  and  the  rest  of  the  section  put  under 
execution  as  rapidly  as  money  is  appropriated  and  the  right  of  way 
secured. 

There  are  attached  hereto  detailed  reports  of  Assistants  Wheeler  and 
Long,  which  give  full  information  relating  to  the  parts  of  the  work 
assigned  to  them. 

The  work  so  far  has  been  delayed  by  the  necessary  formalities 
involved  in  the  acquisition  of  the  right  of  way,  but  it  now  seems  that 
the  eastern  section,  25  miles  in  length,  including  24  of  the  locks  out  of 
38  and  3  out  of  5  of  the  aqueducts,  will  soon  be  acquired,  when  the 
appropriations  may  well  be  increased  and  the  work  more  rapidly 
executed. 

Money  statement 

July  1,1893,  balance  unexpended $810,183.61 

.Jnno  30, 1894,  amount  expended  during  fiscal  year $269, 266. 50 

August,  1893,  refunded  Capt.  Marshall,  account  erroneous 
deposit  1892 .50 

269,  267. 00 


July  1, 1894,  balance  unexpended 540, 916. 61 

July  1, 1894,  outstanding  liabilities 28,  062.  26 

July  1, 1894,  amount  covered  by  uncomplete*!  contracts  ...       11,  200.  CO 

39, 262. 26 

July  1, 1894,  balance  available 501,654.35 


f  Amount  (estimated)  required  for  completion  oi  existing  project 5, 925,  9bU.  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June 

<      30,1896 1,000,000.00 

Submitted  in  compliance  with  requirements  of  sections  2  of  river  and 
harbor  acts  of  1866  and  1867  and  of  sundry  civil  act  of  March  3, 1893. 
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ANNUAL  STATEMENTS  AND  TOTAL  COST   STATEMENTS. 


WESTERN  SECTION. 
Fiscal  year  1891. 


Sarrova $9,305.95 

Supenntendenoe  and  office 1, 392. 80 

Contingencies 236.27 

Property 856.34 

Care  and  repair  of  property 29  94. 

Rightof  way 434.00 


Total 11,755.36 


Surveys  proper ^ $9,305.96 

Saperinteudenoe  and  office  closed  into 

Bnrveys 1, 392.  o6 

Contingencies  closed  into  snrveys 236. 27 

Care  and  repair    of   property  dosed 

into  snrveys 29. 94 

Part  of  proi)erty  closed  into  surveys . .  142. 70 

11, 107. 72 

Rightof  way 434.00 

Value  of    property  at  close   of  fiscal 

year 213.64 


Total 11,756.36 


Fiscal  year  189£. 


Surveys $9,  551. 99 

Superintendence  and  office 1, 472. 19 

Contingencies  246. 66 

Property 11.  76 

Care  nna  repair  of  property ."J?.  10 

Rightof  way 13,710.14 

Canal  trnnlc,  first  mile > 7. 47 

Canal  trun  k.  second  mile 7.47 

Canal  trunk,  third  mile 140.  08 

LockNo.37 7.48 

LockXo.  ao 7.47 

Guard  tocl^ 15.30 


Total 25,235.11 


Surveys  proper $9,55L99 

Superintendence  and  office  closed  into 

nnrveys 1, 472. 19 

Contingencies  closed  into  h  urveya 246. 60 

Care   and  repair   of   property  closed 

into  surveys 67. 10 

Property  closed  in  to  surveys 8. 66 

11,331.60 

Rightof  way 13,710.14 

Canal  trunk,  first  mile   7.47 

Canal  trunk,  second  mile 7. 47 

Canal  trunk,  third  mile  140.03 

Lock  No.  37 7.48 

Lock  No.  36 7. 47 

Guard  lock 15, 30 

Value  of  property  purchased  during 

fiscal  year  at  close  of  year 8. 10 


Total ,  fiscal  year  1892 25, 235. 11 


Total  cost  to  close  of  fiscal  year  1802. 

Surveys,  fiscal  year  1891 $11,107.72 

Surveys,  fiscal  year  1802 11,  331. 60 

Deterioration  ot  property  purchased  in  1891 55.  22 

Right  of  way,  fiHcnl  year  1891 434.00 

Right  of  way,  fiscal  year  1892 14, 710. 14 


Canal  trunk,  first  mile 

Canal  tmnk,  second  nulo 

Cannl  trunk,  third  mile 

Lock  No.  87 

Lock  Ko.  '.{6 

Guard  lock 

Value  of  all  property  on  hand  at  close  of  fiscal  year  1892 


$22,494.54 

1 

14, 144. 14 

7.47 

7.47 

140.08 

7.48 

7.47 

15.30 

166.52 

Total  expenditure  to  date 36, 990. 47 


Fiscal  year  1893. 

Surveys $444.38 

Rightof  way 12,662.50 

Canal  trunk,  firtit  mile 0,517. 15 

Canal  trunk,  second  mile 5, 0 12. 58 

Cana I  trunk ,  third  mile 5, 106. 57 

Canal  trunk,  fourth  and  fifth  miles 18. 190. 22 

Lock  No.  37 10. 702. 98 

Lock  No.  36 11. 403. 29 

Guard  lock 22.210,25 

Dam  ahutments 8. 699. 14 

Bridges ; 1 25. 00 

Superintendence  and  offices 10, 952. 47 

Contingencies 818.  99 

Property 28,917.29 

Caro  and  repair  of  property 498. 51 

Total  for  fiscal  year  1893 145,327.32 
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Distribution  of  contingent  erpensea,  fiscal  year  189S, 


Construction  works  . . . 

Saperintendence   and 
oiUce 

Contingencies 

Csre    and    repair    of 
property 

One-Hfth  cost  of  prop- 
erty   

Totals   for   con- 


Works  of  oonstruction. 


First 
mile. 


$9, 517. 15 

1, 146. 97 
88.91 

52.20 


stmction  works  |10,80S.23 


Second 
mile. 


$5, 042. 58 

607.78 
47.11 

27.67 


Thinl 
mile. 


Fourth 

and  llfth 

miles. 


$5, 106. 57!$18, 196. 22 
615.491    2,192.95 


Lock  37. 


5, 725. 14 


47.71 
28.02 


5, 797. 79 


169.99 
99.81 
3,855.64 


$10, 702. 98 

1, 289. 91 
09.09 

68.71 


Look  36. 


$11, 403. 20 

1, 374. 27 
106.53 

62.55 


24,514.611  12,151.59:  12,946.64 


Gnard 
lock. 


$22, 210. 25 

2, 676.  71 
207.48 

•  121.83 

1,927.82 


Abut- 
ments. 


«8, 699. 14 

1, 048.  39 
81.27 

47.72 


27, 144. 09 


0, 876.  52 


Total  cost  to  close  of  fiscal  year  189S. 


Sarrevs r 

BightW  way 

Canal  trunk,  first  mile 

Canal  trunk,  second  mile 

Canal  trunk,  third  mile 

Canal  trunk,  fourth  and  fifth  miles. 

Lock  No.  37 

Lock  No.  30 

(«nard  lock 

Dam  abutmeuts 

Bridf^oH 

Property  (value  of) 


Total 


At  close  of  Fiscal  year ' 
1892.  1893.       I 


$22,494.54 

14,144.14 

7.47 

7.47 

140.08 


7.48 

7.47 

15.30 


I 


166.52 


Deteriora- 
tion of 
property 
pnrrna«ed 
inl891-*02. 


$444.38 

12, 662. 50 

10, 805.  23 

5,  725. 14 

5, 797.  79 

24, 514.  Gl 

12. 151.  50 

12.946.64 

27. 144.  09 

9, 876.  52 

125. 00 

23, 133.  83 


36, 990. 47     145, 327. 32 


$37.00 


18.50 


Total. 


r22, 938. 92 

26, 806. 64 

10, 812.  70 

5,732.61 

6,937.87 

24,551.01 

12, 159. 07 

12,954.11 

27, 177. 89 

0, 876.  52 

125.00 

23, 244. 85 


65.50       182,517.79 


Fiscal  year  1894. 

Right  of  way $U.50 

Canal  trunk,  first  mile 5,464.00 

Canal  trunk,  second  mile 10, 054. 94 

Canal  trunk,  third  mile 7,915.43 

C»r.al  trunk,  fourth  and  fifth  miles 68, 6J0.50 

Lock  No.  37 : 54.79:J.27 

Lock  No.  30 l.>,598.60 

Guard  lock 30,771.59 

Dama 3,501.00 

Bridges 1,093.67 

S.iperjntendeuce  and  ofiice 14, 872. 12 

Contingencies 624.41 

Pni|ierty 16,011.33 

Care  and  repair  of  property 514. 22 

Total  for  fiscjil  year  1894 229,895.58 

IHstrihtUioth  of  contingent  expenses^  fincal  year  1804. 
WORKS  OF  CONSTRUCTION. 


First  mile. 


Construction  works $5, 464. 00 

Su]>erintondenco  i^nd  office 410. 76 

Com  ingoncieM 17.  25 

Care  and  repair  of  proportv       14.20 

One-fifth  rtwtof  property 88.94 


Second 
mile. 


$10, 054. 94 

755.1*9 

31.74 

26.14 

163.67 


Total. 


5, 905. 15  I    11, 032, 48 


Third 
mile. 


$7,0-5.4:1 

535. 05 

24.  08 

20.58 

128.84 


Fourth  iiTid'    ^  ,«.i-  'i? 
fifth  miles.;    ^'^^^'^ 


$n8.  nsc.  50 

5, 159.  83 

216.  64 

178. 41 

1,117.20 


$54, 793. 27 

4,119.15 

172. 95 

142. 42 

801.87 


8,684.88  ,    75,308.58         60,119.03 
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Distribution  of  contingent  expenses,  fiscal  year  1894 — Coutiuued. 
WORKS  OF  COXSTRCCTION-Continncd. 


Const  ruction  works 

8ai>eriiite.ntlenco  and  oHice. . . 

('ontiDgencie« 

Caro  nii<l  repair  of  property. 
Uue-fifHi  cost  of  i>roi>erty 


Total 
Vnluo  of   property 


SnrchnsfMl  rUiriiig 
086  of  year  (four- 

fiftl)8  roMt) 

Right  of  way 


Lock  3C.     Guard  lock, 


$15, 598. 60 

J,  172. 64 

49.23 

40.54 

253.90 


$30,  771.  09 

2, 313. 29 

97.12 

79.90 

500.87 


17,114.91 


33, 762. 86 


Dams.      I    Bridge8. 


$3,501.00       $1,093.67 

263,19  ;  82.22 

11.  05  3. 45 

9.10  I  2.84 

58.98  ' 


3,841.32         1,182.18 


Total. 


$197,829.00 

14, 872. 12 

624.41 

514.  22 

3,  202.  27 


217, 042. 02 


12.  800. 06 
44.50 


229, 895.  58 


Total  cost  to  close  of  fiscal  year  1S94. 


At  close  of 

1893. 


Fisenlj'ear 
1894. 


Siirvoys 

Right  of  way 

Caiiiil  trunk,  first  mile 

Canal  trunk  second  mile 

Cnnal  trunk,  tliird  mile 

CnnnI  trunk,  fourth  and  fifth  niiics*. 

LockKo.  37r  

I.o<k  Xo.  30 

( Jiiard  lock  * 

Dam  abutments 

Dams 

Bridges 

Property  (value  of) 


$22, 
26. 
10, 
5, 
5, 
24, 
12. 
12, 
27, 

9. 


938.  92 
806.64 
812.  70 
732.  61 
937. 87 
551.61 
159.  07 
954.11 
177. 89 
876.52 


23. 


123. 00 
244.85 


Total 1  182,317.79 


$44.50 
5, 995. 15 
11,032.48 
8.  684.  88 
75,  308.  58 
60,119.66 
17.114.91 
33, 762. 86 

"3,"  841. 32 

1,182.18 

12, 809.  06 


Deteriora- 
tion of 
property 

purchased 
previous 
to  1894. 


$129.11 
237,  61 
187.05 
1,621.92 
1. 291.  80 
368.60 
727. 15 


82.73 


229,895.58  ,      4,648.97 


Total. 


$22, 938. 02 

26,  a>l.  14 

16, 936. 06 

17,002.70 

14,  809. 80 

101,  482. 11 

73, 573. 53 

30, 437.  62 

61, 667. 90 

9, 876. 52 

3, 924. 05 

1, 307. 18 

31,404.04 


412, 213.  37 


*  Includes  four  sluiceways  and  piers. 

f  Material  in  excess  of  reoairements  at  Lock  37,  of  unknown  vahic,  was  moved  to  Lock  36  and  used 
in  the  construction  of  that  lock,  and  the  cost  of  Lock  37  should  bo  reduced  and  the  cost  of  Lock  36 
increased  thereby. 

\  Includes  also  three  sluiceways  and  one  10-foot  arch  culvert. 

EASTERX  SECTION. 


Fiscal  year  1S93. 


Surveys $5,363.94 

Superintendence  and  office 1,352.  89 

rioperty 1,228.73 

Ri  gh  t  of*  wav 340.  00 


Total 8,285.56 


Surveys  proper $5, 363. 04 

Superintendence  and  office  closed  into 

surveys 1 .  352. 83 

Part  of  projK'rty  closetl  into  surveys. . .        245. 75 

6, 962. 58 

Right  of  way 340. 00 

Value  of  property  at  close  of  fiscal  year       982. 98 


Total 8,285.56 


Fiscal  year  1S94. 


Surveys $15,454.85 

Su]>erintendence  and  office 1, 722.  84 

('(jutiiijiencies 76.  P5 

Properly 128.44 

Rightofway 21,988.14 


Total 39,370.92 


Surveys  proper $15, 454. 85 

Superintendence  and  office  closed  into 

surveys 1, 722. 84 

Contingencies  closed  into  surveys  ....  76. 65 

Part  of  property  closed  into  surveys. .  25. 69 

17  280. 03 

Rlghtofway 2l',088'.  14 

Value  of  property  purohased  during 
fiscal  year 102. 75 

Total 30.370.02 
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Total  cost  1o  close  of  fiscal  year  1804, 


Fiscal 
year  1803. 


Detoriom-  \  j 

turn  of     I      J,.      .      I 

property      .Lar^lw,  ' 

purcbasml  ,  •*  i 

in  1803.     '  ' 


Total. 


Sarveys  

Right  of  way 

l»ropetty  (value  of) 


$6, 962. 58  I        $106. 00     $1 7, 2n0. 03  >    $24. 439. 21 

340.00  1 21,988.14         22,328.14 

982. 08    102. 75  ,  88X  13 


Total 


8, 283.  56 


19«.  1)0  ,    39,  370. 92         47, 056. 48 


Total  expenditures  to  end  of  fiscal  year  1894. 

Western  section $412, 213. 37 

Eastern  section , 47, 656. 48 


Total 459,869.85 

Consolidated  absiraot  of  proposals  for  ike  design^  manufacturCf  and  erection  of  the  super- 
structures of  one  single-track  metal  railroad  swing  bridge  and  one  metal  highway  swing 
bridge  across  the  Illinois  and  Mississippi  Canal,  near  Milan y  III.,  received  in  response  to 
advertisement  dated  March  15,  1894,  and  opened  at  12  m.,  central  time.  May  1,  1894,  by 
Capt,  W,  L.  Marshall,  Corps  of  Engineers, 


No. 


1 

I 

2 
3 
4 
5 
6 


K  t 

10  ! 
11 ' 

12 
13 
14 

15 


2«o. 


1 

2 
3 

4 

6 

7  . 

8  i 

»i 

10, 

11 1 

13] 
i:i  ' 

14  ; 

15 


Name  and  adtlresa  of  bidder. 

Railroad. 

Price. 

Class  of  bridge. 

Material. 

Missouri  Valley  Bridge  and  Iron  Works, Loaven- 
worth.  Kans. 

Chicaj^^o  Bridge  and  Iron  Works,  Cliicago,  111 

F  C  McMnth  Detroit  Mich 

Truss 

1 
Steel '  *fi  0J9  Oft 

Hish  truss  .... 

...  .do 

7  104.00 

Truss 

do 

s!  621. 00 

Wiscon.Hin  Bridge  and  Iron  Co.,  Milwaukee,  Wis. 
Mount  Vernon  Bridge  Co.,  Mount  Vernon,  Ohio. 
The  American  Bridire  Works.  Chicairo.  Ill 

do 

....  do 

7,  830.  03 

. . . .do 

. ..  .do  - 

9,  700. 00 

,    

.... clo  .......... 

Steel  and  iron 

Steel  

7, 825.  00 

f ..  .do 

8, 200.  00 

Charles  L.  Strobel.  Chica^'o.  Ill 

\  Rivcteil  truss . . 

. . .  .do 

8, 200.  OJ 

fOirder 

....do 

8,  650.  CO 
9, 100. 00 
8. 300. 00 

\ do 

. do 

ToungHtown  Bridge  Co  ,  1  onngslown,  Ohio 

^Truss 

do 

Phfpnix  Bridffc  Co.,  Philadelphia.  Pa 

.  ...do 

....  do 

8,  904.  60 

A.  &  P.  Roberts  Co..  Philadelphia,  Pa 

....  do 

. . .  .do     

11, 275.  00 

The  KiniT  Bridce  Co..  Cleveland.  Ohio 

do 

Steel  and  iron 

Steel  

6. 955. 00 

Toledo  Bridce  Co.,  Toledo.  Ohio 

....  do  .......... 

7,888.00 

New  Jersey  Steel  and  Iron  Co.,  Trenton,  N.  J 

Milwaukee  Bridge  and  Iron  Works,  Milwaukee, 

Wis. 
Wrounht  Iron  Brldse  Co..  Canton.  OHio 

....  do 

do 

10,  083. 00 

.  ...do 

steel  and  iron 

8, 700. 00 
i 
10, 3C0. 00 

1 

Highway. 


Name  and  address  of  bidder. 


Class  of 
bridge. 


Material. 


Price. 


Total 
price  for 
the  two 
bridges. 


Truss 

Low  truss  . 
Tri  truss . . 

Truss I do 

1 
.do '..-.do 


do 
do 


Missouri  Valley  Bridge   and  Iron   Works, 

Leavenworth,  Kans. 
Chicago  Bridge  and  Iron  Works,  Chicago,  111 

F.  C.  McMath,  Detroit,  Mich \  Tritruss 

Wisconsin  Bridge  and  Iron  Co.,  Milwaukee, 

Wis. 
Mount  Vernon  Bridge  Co..  Mount  Vernon, 

Ohio.  ;  j 

The  American  Bridge  Works,  Chicago,  111 ' do : . '  Steel  and  iron  . 

Charles  L.  StrobeU  Chicago,  111 L . .  .do 


Steel $5,149    $14,098.00 


3,994 
5,  841 
4,970 


11,488,00 
'  U,46J.O0 
;   12,  SOU.  00 


-     5,460  .  15,150.00 


Youngstown  Bridge  Co.,  Youngstown,  Ohio. . ' . . .  .do  . . 

Phcenix  Bridge  Co.,  Philadelphia,  Pa .do  . . 

A .  &  P.  Roberts  Co.,  PhilaiJelphia,  Pa i  Girder 

Tlie  King  Bridge  Co'.,  Cleveland,  Ohio I  Truss 

Toledo  Bridge  Co..  Toledo,  Ohio ' do  . 

New  Jersey  Steel  and  Iron  Co.,  Trenton,  N.  J.' do  . . 

Milwaukee  Bridge  and   Iron   Works,  Mil-    do 

waokee,  Wis. 
Wrought  Iron  Bridge  Co.,  Canton.  Ohio 


Steel i 

Steel  and  iron... 

Steed } 

....do 

Steel  and  iron 

Stet-l 

Steel  and  iron 
....do 


4,725 
5,100 
4,335 
5, 326 


1    6,  760  1 

4.245  ! 

4,748 

6,618 

4,800 

7,935 

12,  550.  00 
13,300,00 

12,  635. 00 
14.230.60 
18, 0H5.  00 

*11,200.00 
12, 630.  00 
16, 701,  OJ 

13,  500. 00 

18,  235. 00 


*  Lowest  bid  for  the  two  bridgas  taken  together.     Bid  accepted. 

I  certify  thit  above  abstract  is  correct,  and  that  there  is  available  for  this  work 
$500,000.  .  W.  L.  Marshall, 

CapUf  Corps  of  Engineers, 
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Abstract  of  oontractB  for  construoHng  Illinois  and  Mississippi  Canal  in  force  during  ths 

fiscal  year  ending  June  SO,  1893, 


Name  and  addreaa   of  con- 
tractor. 


John  D.  Lynch,  Monmonth, 
lU. 

The  King  Bridsv  Company, 
develuid,  Ohio. 


Katuro  of  contract. 


Earthwork    3   miles,  canal  trunk,  aand. 

and   pehblea   at  Lock   36,  and   guard 

lock. 
Building  superstructures  for  two  met-al 

swing  briages  across  the  Illinois  and 

Mississippi  Canal,  near  Milan,  111. 


Date. 


Sept.   2,1892 


May  21, 1894 


To  expire — 


June  30,1893* 


Oct   15,1894 


*  Contract  extended  to  Noverabor  15, 1893;  completed  September  30,  1893. 


report  of  mr.  l.  l.  whsklkr,  assistant  engineer. 

United  States  Knoineer  Office, 

Milauj  III.,  June  SO,  1894, 

Captain:  I  have  the  honor  to  submit  the  following  report  upon  the  work  on  the 
Illinois  and  Mississippi  Canal,  under  my  supervision,  during  the  fiscal  year  endins^ 
June  30,  1894.  A  description  of  the  work  m  progress  here  is  given  in  my  annual 
report  dated  June  30,  1893.     (Report  Chief  of  Engineers  for  1893,  p.  2838.) 

CONSTRUCTION  UNDER  CONTRACT. 

At  the  beginning  of  the  year  a  contract  was  in  force  with  John  D.  Lynch,  of  Mon- 
mouth, 111  ,  for  the  construction  of  3  miles  of  canal  trunk  and  for  the  delivery  of 
sand  and  pebbles  at  guard  lock  and  at  Lock  36. 

It  was  expected  that  the  excavation  of  the  canal  trunk  would  furnish  the  required 
amount  of  pebbles,  but  not  nearly  as  great  a  (iUiintity  was  found  as  was  expected, 
and  under  the  terms  of  the  contract  he  could  not  be  compelled  to  furnish  them  from 
other  sources. 

High  water  prevented  work  on  the  canal  trunk  until  in  July  and  rendered  an  exten- 
sion of  contract  necessary,  but  as  soon  as  the  water  would  permit  a  largo  force  was 
put  at  work  and  the  earthwork  completed  and  accepted.  The  total  amount  of  earth- 
work x)aid  for  during  the  year  was  1G4,348  cubic  yards,  but  a  large  proportion  of 
the  work  had  been  done  iu  the  preceding  year  and  not  paid  for. 

CONSTRl.CTION   BY   HIRED   UkBOR. 

Concrete  work. — During  the  year  a  4-foot  cubical  concrete  mixer  was  received,  and 
with  special  hoisting  apparatus  has  been  in  successful  operation  during  the  year. 
Both  the  hoist  and  mixer  are  run  by  one  15-liorse-po\ver  portable  engine,  the  mixer 
making  9  revolutions  per  minute  and  the  hoist  about  150. 

Plate  No.  5  shows  a  view  of  the  mixing  mat^hiucry  as  set  up  at  Lock  36.  The 
eutire  mixing  apparatus  was  designed  to  suit  all  the  conditions  at  the  several  sites 
of  masonry  construction.  As  shown  iutho  view,  the  A  frames  extend  6  feet  beneath 
the  surface  of  the  ground,  but  the  entire  height  was  retiuirod  at  the  guard  lock  and 
at  Lock  37.  The  whole  apparatus  is  put  together  with  bolts,  and  ran  readily  be 
aken  apart.  The  sand,  pebbles,  and  broken  stone  were  loaded  into  side-dump  cars 
of  t lie  required  dimensions,  and,  with  the  dry  cement  and  water,  dumped  into  a  charg- 
ing box  holding  about  45  cubic  feet,  sunk  below  the  level  of  the  ground.  The  charg- 
ing; box  was  then  hoisted  and  carried  by  a  traveler  over  a  large  hopper  and  dumpotl 
into  the  mixer.  The  an^i;le  of  the  truss  is  such,  that  the  same  cable  hoists  the  box 
and  carries  it  along  the  truss  without  the  aid  of  any  auxiliary  apx)aratus.  After 
being  thoroughly  mixed,  the  concrete  was  dumped  mto  8ide-<Iump  cars,  and  hauled 
by  horses  to  the  forms.  Plate  No.  4  shows  the  north  wall  of  Lock  36  completed,  the 
south  wall  buildiug,  and  the  general  arrangement  of  forming.  The  forming  con- 
sists essentially  of  a  longitudinal  sill  in  center  of  lock  bolted  to  the  foundation  or 
anchored  to  the  rock,  transverae  sills  notched  to  receive  braces,  and  8  by  10  inch 
posts.  The  lateral  sills  abut  against  foot  of  postd.  When  posts  were  lined  and 
plumb  the  braces  were  placed  iii  notches,  and  4  by  8  blocks  lag-boltc<l  on  x^osts  at 
iipl>er  end  of  braces.  The  form  wusthen  lined  with  4  by  8  pine  <lre8se<l  to  a  uniform 
thickness.  The  back  was  lined  with  rough  2-inch  plank  and  braced  against  the 
earth  slope.  The  forming  has  been  used  at  the  three  locks  and  at  sluice  gates,  and 
proved  to  be  well  designed  for  the  purj)ose.  On  account  of  the  greater  height  of 
walls  at  Lock  37  it  was  necessary  to  8i>lice  the  upright  timbers  and  add  a  row  of 
longer  braces  on  each  side. 

A  number  of  barrels  of  cement  were  broken  and  the  cement  thoroughlj-  mixed,  and 
from  this  the  cement  for  a  charging  was  taken.  Usually  from  5  to  10  barrels  of 
cement  were  kept  mixed  together  in  the  cement  box.  The  water  was  measured  in  a 
small  barrel,  but  the  quantity  used  varied  from  time  to  time  according  to  the  weather 
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and  condition  of  ingredients,  the  quantity  being  regelated  entirely  by  condition  of 
concrete  when  rammed.  -  It  waa  intended  to  add  the  largest  amount  of  water  possi- 
ble, and  still  not  have  the  concrete  qnako  when  thoroughly  rammed.  In  the  walls  of 
guard  lock,  Lock  37,  some  sections  of  Lock  36,  and  walls  of  Mill  Creek  sluice  gates 
holes  12  inches  square  and  extending  to  within  a  few  feet  of  bottom  of  walls  were 
left  and  kept  filled  with  water  for  several  weeks.  The  walls  were  also  kept  thor- 
oughly wet  on  the  outside  for  several  weeks.  The  material  for  facing  and  coping  was 
mixed  entirely  by  hand,  and  the  same  precaution  observed  in  regard  to  keeping  the 
contents  of  several  barrels  mixed  together. 

In  all  the  concrete  work  here  the  principle  has  been  observed  of  dividing  the 
masonry  to  bo  built  into  sections  by  vertical  bulkheads  and  Ailing  each  uectiou  in 
thin  layers  with  freshly  mixed  concrete  without  stopping  work  until  tho  coping 
was  finished.  The  time  required  to  fill  the  sections  varied  from  eight  to  twenty- 
four  hours.  The  largest  sections  contained  about  250  cubic  yards.  The  total 
amount  of  concrete  deposited  at  the  three  locks  and  at  sluice  gates  is  10,130  cubic 
yards,  costing  $88,830.07,  or  at  a  cost  of  $8.77  per  cubic  yard.  This  does  not  include 
1,073.5  cubic  yards  of  Utica  cement  concrete  in  the  foundation  of  Lock  37. 

Chiard  lock. — The  masonry  at  the  guard  lock  consists  of  the  lock  walls  proper,  a  cul- 
vert 150  feet  long  with  interior  dimensions  of  10  feet  by  6  feet  9  inches,  two  Taiutor 
gate  piers,  a  dam  abutment,  the  three  walls  of  which  are  43,  50,  and  30  feet  long 
respectively,  and  two  low  retaining  walls,  the  aggregate  length  of  which  is  420  feet. 

At  the  beginning  of  the  year  634  cubic  yards  of  concrete  had  been  mixed  by  shovels 
and  deposited  in  forms  by  means  of  wheelbarrows.  The  work  had  been  seriously 
delayed  by  the  failure  of  the  contractor  to  supply  the  screened  pebbles,  aud  also  by  tho 
difficulty  of  obtaining  suitable  rock  for  crusning.  As  soon  as  suitable  rock  could  be 
had  the  crusher  was  run  sixteen  hours  daily,  and  the  material  was  soon  on  hand  for 
making  more  rapid  progress.  The  mixing  machinery  was  first  set  up  at  the  guard  lock, 
and  some  delays  in  its  successful  operation  followed,  mainly  caused,  however,  by  the 
inexperience  of  the  men  using  it.  In  all  3,128  cubic  yards  of  concrete  were  deposited 
daring  the  year.  The  proportions  used  were  1  cement,  2^  sand,  and  5  broken  stone. 
When  pebbles  were  used  they  replaced  one  of  the  parts  of  stone.  All  of  the  exposed 
surfaces  of  masonr v  was  composed  of  1  part  cement  and  2  parts  sand .  The  facint^  was 
made  8  inches  thick  of  this  material  aud  the  coping  5  inches.  A  small  amount  of 
Utica  cement  was  used  as  filling  back  of  culvert  walls  and  as  foundation  for  retain- 
ing walls.  The  total  amount  of  concrete  deposited  at  the  guard  lock  is  3,762  cubic 
jards,  costing  $32,122.24,  or  at  a  cost  of  $8.54  per  cubic  yard.  One  cubic  yard  of  con- 
crete required  1.40  barrels  of  cement. 

Statement  of  cost  of  3,762  cubic  yards  of  concrete  masonry  at  guard  lock, 

5,246  barrels  Portland  cement $15,603.82 

152  barrels  Utica  cement 83. 60 

2,901  cubic  yards  crushed  stone 1,  709. 15 

1,970  cubic  yards  sand 1, 398. 41 

1^  cubic  yards  screened  pebbles 113. 30 

Lumber  for  forming 2, 635. 96 

Miscellaneous  bills 416.72 

Labor,  building  forms,  trestles,  etc 2,  726.  72 

Labor,  mixing  and  placing  concrete 6, 693. 02 

Labor,  pumping,  etc 741. 54 

Total 32,122.24 

Adjoining  tho  lock  is  a  sluiceway  for  letting  water  into  the  canal«  which  is  closed  by 
three  Taiutor  gates,  each  21  feet  wide  anil  13  feet  high.  The  upstream  face  is  cylin- 
drical, the  radius  of  t  lie  circle  being  12  feet  3  inches,  with  center  6  inches  above  center 
of  horizontal  trunnions,  about  which  the  gate  revolves.  The  gates  are  hoisted  by 
means  of  a  hoisting  carriage  running  on  a  track  on  a  bridge  extending  over  tho  gates. 

During  the  winter  tlio  lumber  and  iron  for  the  sluice  gates  and  lock  gates  were 
received,  tho  gates  built  and  painted,  ready  for  use,  except  placing  maneuvering 
gear  for  operating  the  lock  gates.     The  cost  of  the  gates  is  as  follows: 

Lockgatoa.|     f»^ 


Liiinber 

Ironwork 

pjilnto  and  miscollaiicous  bills 

Labor,  CArpenten*,  hnulinj;,  elc 

Painting 

Labor,  pumping,  and  miscellaneous 


$511.64 

^108.60 

807.  57 

732. 45 

70,18 

105. 03 

023.52 

774.  n 

30.35 

45.53 

265.12 

265. 12 

Total '      2,608.38  ;      2,331.61 
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The  apace  back  of  the  south  wall  has  been  graded  in  and  the  omaoikment  on  the 
north  side  of  sluiceway  built  and  riprap}>ed  on  both  sid«8.  The  earth  and  rock  jnat 
west  of  the  lock  and  sluiceway  have  been  excavated  and  used  partly  for  filling  cribs, 
and  partly  as  a  cofferdam,  iuclosiDg  an  area  in  the  river  just  east  of  the  lock,  where 
the  rock  risers  from  1  to  2  feet  above  grade. 

Crib  approaches  have  been  built  both  above  and  below  the  lock.  Below  the  lock 
the  cribs  are  continuous,  8  feet  wide,  9  feet  high,  and  have  a  combined  length  of  228 
fecf.  Above  the  lock  the  crib  en  south  side  is  also  continuous,  being  8  feet  wide, 
13  feet  high,  and  110  foet  long.  On  the  north  side  the  cribs  are  detached  and  con- 
sist of  three  cribs  16  by  16  foet,  and  one  crib  16  by  26  feet,  all  11  feet  high. 

The  cost  of  the  crib  work  is  as  follows: 

Lumber $780.72 

Iron,  drift  bolts,  etc 36.26 

Labor,  carpenters,  etc 366. 04 

Labor,  iilling  with  stone 592. 50 

Total 1,775.52 

The  entrance  to  the  culvert  has  been  excavated,  and  the  sides  partly  slope  paved. 

Accompanying  this  report  are  two  views  (Pis.  G  and  7)  showing  the  condition  of 
the  lock  and  related  works  at  the  end  of  the  fiscal  year. 

Lock  3ii. — The  contract  for  the  foundation  has  been  completed  in  the  previous  fiscal 
year.  The  contract  for  furnishing  the  sand  and  X)ebbles  for  masonry  was  in  force, 
but  the  canal  trunk  did  not  furnish  sufficient  quantity  of  pebbles  to  fill  the  contract 
and  other  material  had  to  be  obtained.  Tlie  crusher  was  kept  at  work  late  in  the 
fall  until  1,194  cubic  yards  of  crushed  stone  were  delivered  at  the  lock  site.  Two 
hundred  and  fifty-six  cubic  yards  of  gravel  were  liauled  from  the  bed  of  south  slough, 
and  203  cubic  yards  gravel,  201  cubic  yards  of  sand,  and  60  cubic  yards  of  crushed 
stone  were  hauled  from  the  piles  remaining  at  I^ock  37. 

The  main  north  embankment  opposite  the  lock  and  the  cross  bank  just  oast  of  the 
lock  were  raised  in  preparation  for  high  water,  1,503  cubic  yards  of  earth  being 
placed  at  a  cost  of  $375.75.  As  soon  as  the  weather  would  permit  in  the  spring  the 
pit  was  pumped  out  and  construction  of  the  walls  commenced.  The  foundation  was 
found  to  be  iu  good  condition.  Erection  of  forming  commenced  at  once,  and  deposit- 
ing of  concrete  commenced  April  18.  The  mixing  and  depositing  of  concrete  was 
carried  on  continuously  night  and  day  until  one  wall  was  complete.  The  main  walls 
contained  1 ,819.2  cubic  yards,  which  was  depo.sited  in  seven  days,  or  at  the  rate  of  86.6 
yards  per  day  of  eight  hours.  The  in\tcr  and  breast  walls,  return  walls  at  upper  end, 
and  abutments  for  pontoon  bridge  were  built  as  soon  as  the  forms  were  ready.  The 
total  amount  of  concrete  masonry  at  Lock  36  is  2,141  cubic  yards,  costing  $18,436.77,  or 
$8.61  per  cubic  yard. 

The  proportions  used  in  the  concrete  for  this  work  were  one  part  Portland  cement, 
three  parts  gravel,  and  four  parts  broken  stone.  The  facing  and  coping  was  com- 
posed of  one  part  cement  and  two  parts  river  sand.  One  cubic  yard  of  finished 
concrete  required  1.40  barrels  cement. 

Staiemvnt  of  cost  of  2,111  cubic  yards  of  concrete  masonry  at  Lock  06, 

3, 010  barrels  Portland  cement $9, 057. 45 

1, 252  cubic  yards  crushed  stone 1,  922. 25 

851  cubic  yards  gravel 664. 17 

500  cubic  yards  sand 888.61 

Lumber  for  forming 281. 65 

Miscellaneous  bills,  fuel,  lights,  repairs,  etc 253. 36 

I^abor,  building  forms,  warehouses,  etc 1, 472, 09 

Labor,  mixing  and  placing  concrete 3, 897. 19 

Total 18,436.77 

The  oak  and  pine  lumber  for  gates  was  obtained  during  the  winter  and  framed 
ready  for  erection.  As  soon  as  the  walls  were  ready  the  gates  were  erected  i  nd 
painted.  The  cross  bank  above  the  lock  was  taken  out  and  grading  back  of  walls 
commenced.  Kight-inch  tile  were  laid  along  the  main  walls  at  the  bottom  of  the 
Inundation  and  at  foot  of  walls  and  joined  to  12-inch  tile  passing  through  the  walls 
above  the  floor  just  below  lower  gates. 

Locks?. — At  the  beginning  of  the  year  no  work  was  in  progress  on  this  lock,  tho 
contract  for  the  foundation  having  been  annulled  June  10,  1893,  and  the  work  taken 
possession  of  on  that  date.  The  work  was  left  in  charge  of  a  watchmau  nutil 
August  1,  when  preparations  were  made  for  pumping  out  the  pit  and  completing  the 
foundation.     The  20-horBe-power  engine  that  had  been  iu  use  by  the  contractor 
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bein^  badly  out  of  repair  and  the  boiler  much  burned,  a  now  20-borse-po\vcr  engine 
and  boiler  were  purchased,  with  one  6-inch  pump  to  replace  the  one  worn  out  by  the 
contractor,  and  two  9-inch  pumps  in  addition.  The  old  engine  was  a\s6  placed  in 
riiuning  order.  The  engines  and  pumps  were  in  position  August  15,  and  pumping 
c-oninu>i)ccd.  AVhenthe  pit  was  dry  it  was  found  that  a  Large  amount  of  Bcmilliiid 
mild  had  been  deposited  in  the  bottom  and  that  a  large  amount  of  earth  had  slid 
hi  to  Iho  pit,  especially  on  the  south  side,  where  the  piling  driven  by  the  contractor 
t«>  support  the  bank  had  been  overturned  by  the  earth  pressure.  The  mud  vrtm 
taken  out  partly  by  the  puinp  and  partly  by  wagons,  and  the  remainder  of  the  pit 
excavated  by  shoveling  into  Avagous.  The  pile  driving  was  comx^leted  and  tlio  four 
rows  of  sheet  piling  driven  across  the  foundation. 

Tho  pine  timber  for  the  grillage  could  not  bo  found  of  the  lengths  called  for  in 
the  plans,  so  shorter  lengths  were  purchased  in  Davenport  and  delivered  to  the  work 
by  barge.  This  made  a  slight  change  in  the  plan  of  cross  timbers  necessary,  but 
did  not  materially  reduce  the  strength  of  tho  foundation.  Broken  stone  was  j^nr- 
chasod  in  MoHuo  and  delivered  by  barge  and  placed  under  the  foundation  wherever 
the  ground  was  soft.  All  springs  Avere  led  out  from  under  tho  foundation  by  lines 
of  tile,  which  Averc  connected  with  10-inch  tilo  laid  outside  of  foundation.  When 
the  10  by  10  inch  longitudinal  timbers  had  been  bolted  to  the  piles  the  space  around 
tho  piles  and  up  to  the  top  of  timbers  Avas  filled  Avith  concrete,  consisting  of  ohe  part 
TTtica  cement  and  three  parts  gravel. 

The  Avork  of  building  tho  embankments  in  tho  fourth  and  iifth  miles  had  shut  oiT 
the  water  from  tho  south  slough,  and  had  exposed  a  bar  of  fine  silicious  gravel,  con- 
sisting of  about  C>7}  per  cent  coarse  sand  pas.sing  ^-inch  mesh  sieve  and  45  per  cx^ut 
I)el»bles,  only  a  s-nall  proportion  of  Avhich  would  exceed  1  inch  in  diameter.  This 
graA'el  Avas  used  iu  tho  foundation  and  formed  a  large  part  of  the  material  for  the 
walls  themselves.  Tho  10  by  10  and  6  by  10  cross  timbers  were  then  bolted  to  tho 
longitudinals  and  tho  spaces  between  them  filled  with  the  same  concrete. 

A  width  of  25  feet^  running  entirely  across  the  foundation  under  tho  lower  gates, 
was  excavated  28  inches  below  the  tops  of  piles  and  filled  Avith  concrete,  con- 
sisting of  one  part  IJtica  cement  and  two  and  one-half  parts  gravel.  An  area  under 
each  hollow  quoin,  however,  was  filled  with  Portland  cement  concrete. 

The  total  cost  of  completing  tho  contract  by  hired  labor  Avas  $7,428.07,  while  the 
estimates  under  tho  contract  would  have  been  $7,452.20.  This  estimate  of  cost  does 
not  take  into  account  material  on  hand  left  by  contractor  and  valued  at  $1,215.84; 
neither  has  charge  been  made  for  tools,  engine  and  pumps,  etc.  There  were  placed 
in  the  foundation,  by  hired  labor,  110  round  piles,  63,383  feet  B.  M.  pine  timbers, 
15,048  feet,  B.  M.,  pine  plank,  11,415  feet  B.  M.  oak  plank,  and  1,073.5  cubic  yards 
concrete. 

At  first  it  was  the  intention  to  only  complete  the  foundation  during  1893,  but  the 
weather  and  stage  of  Avater  proved  very  favorable  for  Avork  in  that  locality,  and  the 
roads  were  excellent,  so  it  Avas  determined  to  carry  forward  the  construction  of  tho 
lock  walls  as  far  as  possible. 

The  concrete-mixing  machinery  was  moA^ed  from  the  guard  lock  and  set  up,  and 
material  for  forming  obtained.  The  framed  timbers  used  at  tho  guard  lock  were  not 
long  enough  for  the  higher  Avails  at  Lock  37,  and,  as  longer  tiinbors  could  not  be 
obtained,  the  vertical  timbers  Avere  spliced,  and  an  additional  set  of  interior  braces 
nsed.  The  lumber  on  hand  at  the  guard  lock  was  hauled  by  team  and  the  additional 
luiiibcr  required  delivered  by  barge.  The  crusher  was  run  sixteen  hours  daily,  and 
1.060  cubic  yards  of  crushed  stone  tlelivered  by  team ;  1,450.8  cubic  yards  of  crushed 
stone  Av  ere  also  purchased  in  Molino  and  delivered  by  barge;  1,U86  cubic  yards  of 
gravel  was  obtained  by  hired  labor,  and  374  cubic  yards  screeneil  pebbles  and  1,316 
cubic  yards  of  sand  by  infornial  contract. 

Tho  erection  of  tho  forming  Avas  i>nshed  Avith  a  large  force  of  carpenters,  and  as 
soon  ns  enough  material  was  on  hand  for  one  AvaTl  tho  di^juxsiting  of  concrete 
commenced.  Three  complete  shifts  of  men  Avere  set  at  Avork,  and  tho  Avork  of  mixing 
and  depositing  concrete  carried  on  contiuuously  night  and  day  until  tho  south  wall 
was  completed,  Some  delay  AViis  caused  by  the  cast  iron  hollow  quoins  not  beiug 
on  hand.  The  forming  was'then  removed  and  erected  for  the  north  Avail,  which  Avas 
bnitt  in  the  same  way.  Tho  two  Avails  contained  3,.535.8  cubic  yards  of  concrete, 
wbich  required  two  Aveeks  less  eight  hours  for  depositing,  or  at  tho  average  rate  of  86.2 
cubicyardsper  day  of  eight  hours.  This  rate  AA'as  not  thecapacity  of  tho  machinery, 
but  was  as  fast  as  the  concrete  could  be  properly  leveled  and  tamped  in  the  forms. 

Tho  proportions  first  used  in  tho  concrete  Avere  one  cement,  four  gravel,  and  five 
etono  by  measure,  and  tho  three  sections  comprising  the  straight  portitm  of  the  south 
wall  and  the  lower  end  section  of  the  same  wall  were  built  of  these  x>roportions, 
but  by  your  instructions  these  x)roportions  were  changed  to  one  cement,  three  and 
one- third  gravel,  and  four  broken  stone.  Tho  facing  and  coping  was  composed  of 
ozia  part  <  ement  and  two  parts  clean  river  sand. 

The  miter  and  breast  Avails  Avere  built  as  soon  as  the  forms  could  bo  removed  from 
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the  north  wall.  The  total  amount  of  concrete  in  the  walls  is  3,767  cubic  yards, 
costing;  $34,506.72,  or  $9.16  per  cubic  yard.  A  large  amount  of  material  remained  on 
hand,  however,  for  which  the  work  should  really  be  given  credit.  One  yard  of 
finished  concrete  required  1.21  barrels  cement. 

Statement  of  coat  of  3,767  cuhio  yards  of  concrete  masonry  at  Lock  S7. 

4,563i  barrels  Portland  cement $14, 181. 21 

2,460  cubic  yards  crushed  stone 4, 623. 85 

2,000  cubic  yards  gravel 3,139.48 

450  cubic  yards  sand 592. 20 

Lumber  for  forming 1, 465. 82 

Lumber  for  two  storehouses 381. 04 

Miscellaneous  bills,  fuel,  lights,  repairs,  etc 1. 163. 82 

Labor,  building  forms,  storehouses,  erecting  mixer .*. . .  2, 526. 00 

Labor,  pumping 264. 00 

Mixing  andplacing  concrete 6, 198. 30 

Total 34,506.72 

Ten-inch  tile  were  laid  along  the  main  walls  at  the  bottom  of  the  foundation, 
and  at  the  base  of  the  walls,  and  connected  with  12-inch  tile  passing  through  the 
walls  above  the  floor  just  below  lower  gates.  Broken  stone  was  then  placed  over 
the  tile  and  carried  up  back  of  tho  walls  about  3  feet  thick  as  the  grading  was 
done.  Qrading  was  carried  up  12  feet  back  of  south  wall  and  10  feet  back  of  north 
wall,  when  freezing  weather  prevented  further  work. 

During  the  winter  the  two  engines  and  mixing  machinery  were  moved  to  Lock 
36,  and  set  up.  Everything  of  value  that  would  be  carried  away  by  high  water 
was  hauled  to  Lock  36,  and  considerable  quantities  of  sand,  gravel,  and  stone 
remaining  have  been  hauled  to  Lock  36  and  to  railroad  crossing  for  use  iu  masqnry 
there. 

During  the  winter  the  oak  and  pine  lumber  for  the  ^ates  was  obtained  and  framed 
ready  for  erection.    The  ironwork  for  gates  has  been  inspected  and  delivered. 

Fourth  and  fifth  miles, — This  work  consists  of  the  excavation  of  from  4  to  5  feet  of 
earth  overlying  rock,  using  part  of  it  to  build  necessary  embankments  on  land,  and 
transporting  the  remainder  to  build  two  heavy  embankments  in  the  river,  forming 
the  canal  prism  on  the  Milan  front,  and  the  excavation  of  from  4  to  5  feet  of  rock, 
and  using  it  as  riprap  for  the  earthen  embankments,  and  as  material  for  concrete. 

It  was  also  necessary  to  excavate  somo  material  from  between  the  river  embank- 
ments, and  to  move  a  large  sand  bar  at  the  head  of  Big  Island.  In  all,  37,750  cubic 
yards  of  ^arth  have  been  moved  by  scrapers  and  placed  directly  in  embankments  at 
a  total  cost  of  $5,110.47,  or  at  a  cost  of  $0.13|^  ])er  cubic  yard.  Tho  rock  cutting  in 
tho  river  bed  varied  from  4  to  18  inches  in  depth,  and  the  excavation  was  necessarily 
very  expensive,  1,579  cubic  yardj  costing  $5,347.98,  placed  as  riprap  on  the  embank- 
ments. Six  thousand  six  hundred  cubic  yards  of  gravel,  loose  rock,  sand,  and  mud 
were  also  excavated  from  the  same  place  at  a  total  coMt  of  $3,914.31,  or  at  a  cost  of 
$0.59  per  cubic  yard. 

The  earth  for  river  embankments  wjis  loaded  into  rotary  dump  cars  by  means  of 
wheeled  scrapers  passing  over  a  trap,  86,432  cubic  yards  being  loaded  in  this  manner 
at  a  total  cost  of  $14,807.37,  or  at  a  cost  of  $0.17  per  cubic  yard.  The  rock  was 
excavated  by  drilling,  blasting,  and  loading  into  cars,  25,914  cubic  yards  being  exca- 
vated at  a  cost  of  $22,395.10,  or  at  a  cost  of  $0,864  pci*  cubic  yard.  The  transporting 
of  the  earth  and  riprap  for  the  river  embankments,  128,092  cubic  yards,  including 
pumpinjj;,  engineering,  and  miscellaneous  items,  cost  $7,225.75,  or  at  the  rate  of  $0.05f 
per  cubic  yard.  The  haul  varied  from  2,000  to  8,0()0  feet.  The  unloading  and 
placing  of  128,092  cubic  yards  of  earth  and  riprap,  including  the  continual  raising 
and  repairing  track,  cost  $8,972.42,  or  at  the  rate  of  $0.07  ])er  cubic  yard. 

After  the  bridges  of  Rock  Island  and  Peoria  Railway  had  been  raised,  and  tho  bed 
of  south  slough  had  been  laid  dry,  u  track  was  laid  on*  the  dry  bed  under  the  bridge, 
and  continued  along  the  north  embankment  in  the  second  and  third  miles.  By  this 
means  3,861  cubic  yards  of  riprap  were  hauled  and  placed  on  north  side  of  north 
embankment  west  of  the  railway. 

The  r  ck  to  be  excavated  was  very  irregular,  consisting  mainly  of  limestone  with 
many  pockets  of  fire  clay.  The  rook  for  concrete  construction  was  obtained  from 
this  source,  and  all  rock  intended  for  crushing  was  sorted  by  hand.  In  all,  6,668 
cubic  yards  were  hauled  to  the  crusher,  yielding  5,887  vwh'w  yards  of  screened  stone. 

As  the  progress  of  the  work  was  limited  by  plant  tor  transporting  the  material, 
two  shifts  ot  men  and  teams  were  worked  during  the  summer  of  1893,  thus  using  the 
plant  sixteen  hours  daily.  During  the  past  month  two  shifts  have  also  been  worked, 
rock  excavation  being  done  in  the  day,  and  earth  work  at  night. 
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Ten  3-yard  rotary  damp  cars,  ono  90- foot  flat  car,  and  oue  6- wheeled  locomotive, 
were  added  to  the  railway  plant  during  tbe  ^-ear.  /  , 

At  the  mouth  of  Mill  Creek  four  21-foot  Tamtor  sluice  gates  have  been  built  for  the 
purpose  of  passing  water  from  the  canal  into  south  slough.  The  masonry  for  these 
gates  consists  of  three  piers  6  feet  wide  and  30  feet  long,  and  two  abutments  with 
wing  wallfi.  The  average  height  of  the  masonry  is  about  10  feet.  Low  cross  walls 
join  the  piers  and  abutments,  and  furnish  anchorage  for  the  oak  sills  on  which  the 
gates  rest.  The  concrete  was  mixed  by  fihovels,  and  t  iken  to  the  forms  in  wheel- 
barrows. The  total  cost  of  460  cubic  yards  of  concrete  was  ^,765.34,  or  at  a  cost  of 
$8.19  per  cubic  yard.     Oue  cubic  yard  of  concrete  required  1.44  barrels  of  cement. 

Statement  of  cost  of  460  cubic  yards  of  concrete  masonry  at  Mill  Creek  sluice  gates. 

^                664  barrels  Portland  cement $1,958.80 

253  cubic  yards  crushed  stone 141. 50 

116  cubic  yards  screened  pebbles 150.80 

214  cubic  yards  sand 193.00 

Miscellaneous  bills 84. 24 

Carpenter  work  on  forms 358.91 

Mixing  and  placing  concrete 878.09 

Total 3,765.34 

The  gates  are  21  feet  wide  and  8  feet  high.  The  cost  of  the  four  gates  is  as  fol- 
lows: 

Lumber $605.86 

Iron,  including  hoisting  carriage 725. 90 

Labor 661.46 

Paint  and  painting 67. 85 

Miscellaneous  bills 90. 30 

Total 2,151.37 

Bridges, — At  the  railway  crossing  2,192  cubic  yards  of  grading  for  a  turnout  haa 
been  done.  The  turnout  for  the  street  railway  at  the  highway  crossing  has  also 
been  graded.  A  warehouse  haa  been  moved  to  site  of  the  bridges,  and  1,500  barrels 
of  cement  received  for  the  construction.  There  have  been  hauled  from  the  crusher 
938  cubic  yards  of  crushed  stone,  and  from  Lock  37,  178  cubic  yards  of  sand  for 
facing.  A  travel  pump  was  used  to  pump  766  cubic  yards  of  screened  pebbles  from 
iiouth  slough,  which  were  hauled  to  the  site  by  wagon. 

In  accordance  with  the  finding  of  the  court  of  condemnation,  the  Rock  Island  and 
Peoria  Railway  have  raised  their  two  bridges  adjacent  to  the  canal  and  the  grade 
of  track  between  them  about  3  feet. 

Dams, — Three  of  the  abutments  had  been  built  in  the  preceding  year,  and  the 

fourth  was  built  in  connection  with  the  masonry  at  guard  lock.    During  the  winter 

I  and  spring  the  oak  and  pine  lumber  and  iron  for  both  dams  were  purchased  and 

delivered. 

,  Rock  River  during  the  spring  has  been  at  a  low  stage,  and  it  was  therefore  deter- 

,  mined  to  make  an  early  start  on  dam  construction.    An  area  on  the  main  north  shore 

was  stripped  of  earth,  and  early  in  June  an  earth  cofferdam  across  north  channel 

1  was  commenced  by  teaming  quarry  stripping  into  the  river.    Five  16-foot  cribs  14  feet 

I  !iP^^^  were  sunk  on  south  side  to  serve  as  sluiceways  when  making  the  final  closure. 

I  The  greatest  depth  of  water  was  5  feet.    No  trouble  was  expeiicncod  in  building 

J  the  cofferdam  entirely  across  with  wagons,  and  it  proved  to  be  very  tight,  except  in 

,1  the  vicinity  of  the  cribs.    The  bed  was  then  laid  entirely  dry  by  inclosing  limited 

areas  with  secondary  dams  and  pumping  out  the  water  with  hand  pumps.    All 

loose  material  was  then  cleared  away.    Some  deep  pockets  of  fire  clay  were  found, 

but  were  dug  out  and  filled  with  crib  work  and  stoue.     It  is  proposed  to  build  the 

dam  up  to  purlines,  and  then  allow  the  entire  discharge  of  the  stream  to  flow  over 

the  incomplete  work  while  the  south  dam  is  being  built.    At  the  end  of  the  fiscal 

Tear  450  feet  of  the  dam  had  been  built  up  to  that  stage  and  the  entire  foundation 

laid  dry. 

During  the  year  I  have  been  ably  assisted  by  Messrs.   J.  W.  Woermann,  A.  0. 
Rowse,  and  Geo.  T.  McGee,  and  my  thanks  are  due  all  these  gentlemen  for  the  inter- 
est and  zeal  they  have  shown  in  the  work.    Mr.  Woermann  has  kept  a  complete 
photographic  record  of  the  work  in  addition  to  his  other  duties. 
Very  respectfully,  your  obedient  servant, 

L.    L.    WUEELKK, 

Assistant  Engineer, 
Capt.  W.  L.  Marshall, 

Corps  of  Engineers f  U,  S,  A , 

ENa  94 137 
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report  of  mb.  jas.  c.  long,  assistant  engineer. 

United  States  Engineer  Office, 

l\akilwa,  III,,  June  SO,  1894. 

Captain:  I  have  the  honor  to  submit  a  report  of  operations  by  the  party  under 
my  charge,  on  the  eastern  section  of  the  Illinois  and  Mississippi  Canal,  during  the 
fiscal  year  ending  June  30,  1894. 

At  the  beginning  of  the  year  the  party  consisted  of  two  instrument  men,  a  rod 
man,  and  six  men,  in  the  iield,  and  two  draftsmen,  a  receiver  of  material,  and  a 
messenger,  in  the  office. 

Work  done  by  field  par iy, — The  party  in  the  field  had  just  begun  nine  days  before, 
and  had  progressed  fifteen  miles  on  a  new  survey  for  a  canal  line ;  from  the  Feeder 
Junction  at  mile  25,  to  Rock  River  at  the  mouth  of  Green  River,  near  Colona,  111., 
and  continued  the  same  to  completion  on  July  24,  1893.  This  survey  was  made  for  a 
comparison  with  a  line  previously  surveyed,  and  known  as  thePenneys  Slough  route. 
By  tne  Fenneys  Slough  route  the  crossing  of  Green  River  was  difficult.  Quoting 
from  your  report  of  1890:  *'The  stream  has  very  low  banks,  and  consequently  will 
not  admit  of  damming  to  allow  the  canal  to  cross  it  at  the  same  level,  while  at  the 
same  time  the  configuration  of  the  country  is  such  that  the  canal  levels  can  neither 
be  advantageously  raised  to  secure  sufficient  head  room  under  the  aqueduct  trunk, 
nor  lowered  to  attain  the  normal  mid-stage  level  of  the  river.  High  water  in  Green 
River  consequently  reaches  nearly  to  the  water  level  in  the  aqueduct  trunk,  and  it 
must  be  passed  under  the  aqueduct  on  an  invert."  By  this  survey  a  good  crossing 
of  Green  River  was  secured,  where  a  head  room  of  3  feet  between  high-water 
mark  and  the  aqueduct  trunk  was  obtained,  and  a  saving  of  1.8  miles  in  distance 
was  made. 

The  comparative  estimates  of  the  two  routes  are  here  with  attached.  The  estimates 
for  the  Penneys  Slough  route  in  the  same  were  taken  from  your  report  of  1890. 

This  survey  began  at  mile  25,  terminated  at  mile  62.3,  was  therefore  37.3  miles  in 
length.  Fifteen  miles  of  this  liue  were  run  during  the  last  nine  days  of  last  year; 
but  all  of  the  estimates,  maps,  profiles,  etc.,  pertaining  to  it  were  made  during  this 
fiscal  year. 

On  July  25, 1893,  the  field  party  was  moved  back  to  Wyanet,  where  two  days  were 
employed  in  re-marking  the  line  from  miles  12  to  16  for  the  purpose  of  taking  the 
topography  again,  as  it  was  done  imperfectly  in  the  first  instance.  On  July  27, 1893, 
the  field  party  was  moved  back  to  Bureau  Junction,  111.,  where,  until  August  4,  they 
were  employed  in  locating  stations,  150  feet  apart,  on  both  banks  of  the  Illinois  River, 
900  feet  above  and  900  feet  below  the  canal  entrance,  for  the  purpose  of  sounding 
the  river.  Stations  were  located  in  the  same  manner  at  Spring  hake,  600  feet  above 
and  600  feet  below  the  canal,  for  the  purpose  of  talking  soundings  there  also. 

Forty-five  stations  were  located  and  2,445  soundings  taken.  During  this  time  the 
level  man  and  two  men  were  employed  in  retaking  topography  on  miles  12  to  16. 

On  the  5th  of  August  the  party  began  locating  the  corners  of  tracts  of  land  required 
for  canal  purposes  and  to  build  mounds  of  earth  to  mark  and  preserve  the  same. 
TheHe  moundH  are  6  feet  in  diameter,  2  feet  high,  and  3  feet  across  the  top,  with  a 
stake  in  the  center.  It  is  thought  ttat  ordinary  ploughing  will  not  obliterate  such 
marks.  The  work  of  surveying  tracts  of  land  and  building  of  mounds  was  continued 
until  October  18,  when  it  was  completed  to  mile  25.  One  hundred  and  ninety-four 
corners  of  land  tracts  were  located  and  538  mounds  were  built.  Some  of  these 
mounds  alRo  marked  changes  in  width  of  right  of  way. 

CrosS'Sectiou  work,—  On  October  19  began  the  work  of  remarking  the  line,  so  as  to 
take  cross  sections  of  the  ground  upon  which  the  canal  is  to  be  built,  the  stakes 
that  had  previously  been  set  to  mark  the  liue  having  all  been  destroyed  by  the  land 
owners  in  plowing  their  crops,  etc.  This  was  done  by  driving  hardwood  hubs  about 
4  inches  in  diameter  and  15  inches  long  at  the  stations  in  the  center  lino,  which 
are  100  feet  apart,  with  a  stake  as  marker  alongside  the  hub.  The  same  kind  of 
hubs  and  stakes  were  driven  along  the  lino  of  right  of  way,  on  both  sides  and  at 
right  angles  to  those  in  the  center  line,  for  the  purpose  of  marking  line  of  eroRS  sec- 
tions to  be  taken.  Check  levels  were  then  nin  over  the  center  line,  the  levels  being 
taken  on  the  tops  of  these  hubs,  which  were  driven  flush  with  the  ground.  Cross 
sections  of  the  ground  were  then  taken  on  both  sides  of  the  center  line,  to  the  limits 
of  the  right  of  way,  at  stations  and  at  intermediate  points  where  the  configuration 
of  the  ground  required  it,  in  order  to  correctly  calculate  the  excavation  and  embank- 
ment that  would  be  made  iiv  constructing  the  canal : 

This  work  was  pushed  forward  continuously,  except  a  few  days  while  the  party 
was  making  some  minor  surveys  in  connection  with  tracts  of  land  required  for 
right  of  way,  until  May  10,  when  it  was  completed.  From  October  19  to  January 
15  two  instrument  men  were  kept  at  work,  but  after  January  15  the  services  of  ouo 
instrument  man  was  dispensed  with.  During  this  time  25  miles  of  center  line  was 
re-marked  by  hubs  and  stakes;  25  miles  of  hue  on  each  side  of  ri<jht  of  way  was 
marked  in  the  same  way,  making  75  miles  of  line  re  marked.  Twenty-five  miles  of 
'*^eck  levels  were  run  over  center  line.    Two  thousand  five  hundred  and  eight  cross 
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sectioDS  were  taken,  and  as  the  right  of  way  will  average  300  feet  in  witlth  and  the. 
cross  sections  were  taken  the  fnll  width  of  right  of  way,  the  length  of  each  would 
average  300  feet,  and  total  length  of  cross  sections  would  be  142.5  miles. 

On  May  14  the  men  engaged  on  cross-section  field  work  were  discharged,  and  the 
instrument  man  was  brought  into  the  office  to  assist  in  calculating  the  areas  of 
cross  sections  and  cnbic  yards  of  earthwork. 

Borings, —  On  February  19,  1894,  a  party  consisting  of  a  rodman  and  two  men  were 
pnt  to  work  with  a  2-inch  auger  to  make  borings  to  determine  the  character  of  lock 
foundations,  f«iundations  of  culverts,  and  material  to  be  excavated  along  the  trunk  of 
the  canal.  This  work  was  continued  until  June  15,  when  the  total  number  of  bor- 
ings made  amounted  to  769.  The  following  are  sample  borings  made  on  the  first  8 
miles  of  the  canal.  The  material  brought  up  by  the  auger  was  arranged  in  glass 
tubes  1  inch  in  diameter,  and  on  a  vertical  scale  of  1  inch =1  foot,  and  will  be 
kept  for  future  reference : 


Feet. 
Mile  1 : 

Loam 3. 4 

Clayey  loam 6. 9 

Sandy  clay 2.  4 

Quicksand 3.^ 

Total T6^ 


Mile  2  : 

Loam 1.9 

Clay 1 

Clay  and  gravel 1.1 

Clay 3.2 

Soft  clay 2^ 

Total "10 


Mile  3: 

Loam 3. 9 

Clay 4 

Quicksand 4. 1 

Total Jj^ 

Mile  4 : 

Sandv  loam 3. 9 

Clay 2.4 

Quicksand 1.7 

Total ~2S^ 

Mile  5 : 

Loam 3. 6 

Clay , 2.2 

Quicksand 4.2 

Total '10^ 

Mile  6: 

Loam 3. 4 

Clay L6 

Quicksand 4.8 

Total ~9._8 

Mile  7 :  ~^ 

Hard  dry  loam 2. 4 

Clay  and  gravel 3 

Clay 5.6 

Quicksand 2.5 


Feet. 
Lock  1 : 

Loam 3. 7 

Yellowish  clay 6.1 

Sandy  clay 1. 2 

Soft  sandy  clay 4 

Blue  clay 4- 

Total "18"' 

Lock  2 : 

Loam 2. 7 

Clay  and  gravel w 1 

Clay,  sand,  and  gravel 1. 5 

Hard  clay  and  gravel 3. 8 

Tough  clay  and  gravel 4 

Total 1^ 


Total J3^ 

Mile  8: 

Loam 1.9 

Clay L9 

Sandy  clay 2 

Sand 2 

Soft  clay L8 

Sand  and  gravel 1^ 

Total "1175 

Permanent  bench  marks. — While  engaged  in  boring,  the  boring  party  put  in  53  perma- 
nent bench  marks  up  to  this  date.  These  bench  marks  were  made  by  sinking  into  the 
ground  a  piece  of  tile  pipe  2  feet  long  and  1  foot  in  diameter ;  after  tamping  the  earth 
well  around  the  pipe  it  was  filled  with  cement  mortar,  composed  of  one  piM^t  cement 
and  two  parts  sanoi  with  a  piece  of  three-fourths-inch  round  iron  embedded  in  it  to 


Lock  3 : 

Loam 3. 5 

Clayey  loam 1. 4 

Soft  mud  and  sand 2.3 

Coarse  gray  sand 4. 8 

Total  ./. "123 

Lock  4 : 

Dry  sandy  loam 4. 5 

Wet  sandy  loam 1 

Sandy  clay 1 

Quicksand 2. 5 

Sand  and  gravel 7 

Total 16' 

Lock  5 : 

Loam 2. 6 

Clay 3.2 

Gray  sandy  clay 1. 2 

Gray  sand 2 

Sand  and  gravel 3 

Total 12 

Lock  6 : 

Loam 2. 6 

Soft  clay 2.4 

Sandy  clay 2. 6 

Sand 1.4 

Soft  gray  clay 4 

Total 713 

Lock  7: 

Loam 3. 9 

Sand 3.7 

Quicksand 1.9 

Sand  and  gravel 5.5 

Total 15 
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a  dopth  of  1  foot,  oue  end  projecting  one-half  inch  above  tlio  mortar  upon  which  to 
take  the  levels. 

Ji'ork  in  the  office. — Topo^aphical  maps  of  the  located  line  have  been  completed  in 
4-mile  sections  as  far  as  mile  24,  and  blue-prints  of  same  forwarded  to  tho^  Chicago 
office. 

A  map  of  the  preliminary  line  from  tlie  end  of  mile  25  to  mile  62.8,  on  Rock  River, 
on  a  scale  of  1  inch  =  600  feet,  has  been  platted,  showing  topography  and  section 
lines.  Some  work  is  yet  required  on  this  map  in  the  way  of  lettering  and  inking  in 
pencil  lines  to  complete  it.  A  map  siiowing  the  above  preliminary  line  and  the  Pen- 
ney s  Slough  line  was  platted  on  a  scale  of  1  inch  =  5,(X)0  feet,  and  blue- prints  for- 
warded to  the  Chicago  office  on  November  22,  1893.  Profiles  in  duplicate  and 
approximate  estimate  of  cost  of  this  line  were  also  made  and  forwarded  to  the  Chi- 
cago oHice  on  same  date  as  the  blue-prints. 

Index  maps  of  tlie  right  of  way,  showing  ownership  of  land  required,  have  been 
completed  in  4- mile  sections  as  far  as  mile  24 j  blue-prints  of  the  same  made,  and  each 
tract  colored  and  numbered  to  agree  with  the  number  of  the  plat  and  description. 

Six  print-8  of  each  map  have  been  forwarded  to  the  Chicago  office. 

Eighty-one  plats  and  descriptions  of  land  required  for  right  of  way  were  made, 
completing  this  work  as  far  as  mile  24.7,  and.  with  the  exception  of  those  tracts  on 
the  last  0.7  mile,  4  blue-prints  and  copies  of  description  of  each  have  been  sent  to 
the  Chicago  office. 

The  following  maps  were  prepared  for  use  in  the  U.  S.  district  court  at  Chicago 
during  the  trial  of  suits  for  the  condemnation  of  lands  required  for  right  of  way. 

One  map  from  mile  0  to  mile  4  and  1  map  from  mile  4  to  mile  8,  showing  owner- 
ship of  laud  passed  over  and  the  area  of  small  tracts  cut  off  from  main  bodies  by  the 
canal. 

Two  maps  showing  4  miles  each  from  mile  8  to  mile  16  on  a  scale  of  1  inch  =300  feet. 

The  following  maps  were  made  and  blue-prints  of  the  same  forwarded  to  the  Chi- 
cago office :  1  map  of  soundings  made  in  the  Illinois  River  and  Spring  Lake ;  1  map 
of  proposed  location  of  Lock  No.  4  and  Aqueduct  No.  1 ;  1  map  of  proposed  change 
of  creek  channel  on  mile  5;  2  maps  in  4-mile  sections,  showing  proposed  location  o* 
canal  embankments  from  mile  0  to  mile  8. 

Profiles  have  been  made  in  duplicate  of  the  lino  from  mile  0  to  mile  24;  also  a 
profile  from  mile  0  to  mile  8  on  a  large  vertical  scale,  showing  the  material  developed 
by  borings  along  center  line  at  intervals  of  one-eighth  of  a  mile. 

Seven  maps  were  made  for  the  use  of  the  field  party  in  locating  land  lines,  bound- 
aries of  the  right  of  way  and  individual  tracts  of  land. 

The  field  notes  of  the  cross-section  party,  as  far  as  mile  16,  have  been  reduced  and 
checked  in  the  office. 

Cross  sections  of  the  right  of  way  have  been  platted  as  far  as  mile  14.2,  and  esti- 
mates of  earthwork,  material  in  lock  foundations  and  culverts  on  first  8  miles, 
made  and  forwarded  to  Chicago  office. 

Cross  sections  of  the  right  of  way,  at  proposed  sites  of  locks  and  culverts  on  the 
first  8  miles  h«ave  been  made,  showing  the  material  developed  by  borings. 

Six  hundred  and  ninety- two  blue-prints  wore  made  during  the  year. 

Agreements  to  sell  land, — Agreements  to  sell  land  to  the  United  States  were  obtained 
from  34  landowners;  8  landowners  were  nonresidents  and  could  not  be  interviewed, 
and  4  refused  to  sign  agreements. 

On  .January  25,  1894,  sent  communications  to  all  landowners  between  miles  8  and 
24.  inclosing  tables  showing  awards  made  by  the  juries  in  the  U.  »S.  court  at 
Chicago,  in  condemning  lands  required  for  the  right  of  way  from  mile  0  to  mile  8. 
Also  extracts  from  your  letter  of  Jannary  5,  1894,  allowing  propositions  previously 
mode  to  be  withdrawn,  and  new  ones  substituted,  more  in  accord  with  the  values  as 
shown  by  the  above-mentioned  awards.  Afterwards  all  of  these  land  owners  were 
interviewed  with  a  view  to  receiving  new  propositions.  A  number  of  new  proposi- 
tions were  received  and  forwarded  to  the  Oiicago  office,  together  with  a  tabular 
statement  showing  the  new  propositions  as  compared  with  the  old  ones,  and  whether 
new  ones  were  made  or  not. 

AhsiractB  of  land  titles. — Thirty-four  abstracts  of  titles  to  land  required  by  the 
United  States  for  the  right  of  way  were  received  from  the  abstractors  at  Princeton, 
Messrs.  Tindale  &,  Son,  and  Joe  A.  Davis,  and  after  being  checked  and  examined  in 
this  office  were  forwarded  to  the  Chicago  office. 

Mi»cdlaneons  work. — Made'  observations  for  true  meridian  at  Tiskilwa,  111.,  and 
determined  the  variation  of  the  compass  to  be  4^  48'  cast.  Three  miles  of  section 
lines  resurveyed  for  correction.  Located  7  highway  crossings.  Located  road  from 
lock-keeper's  dwelling  on  mile  17  to  public  nighway  0.3  miles  long.  Locati»d  2 
quarter-section  comers  in  section  20,  township  16  north,  range  8  east  of  the  fourth 
principal  meridian.  Located  1  section  and  5  quarter-section  corners  in  section  8, 
township  16  north,  range  8  east  of  the  fourth  principal  meridian.  Located  1  section 
and  2  quart^^r-section  comers  in  section  10,  townshij)  16  north,  range  7  east  of  the 
fourth  principal  meridian.  Located  1  section  and  4  quarter-section  corners  in  sec- 
tion 5,  township  16  north,  range  7  east  of  the  fourth  principal  meridian.    Survey 
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mado  of  additional  land  requir<>d  for  right  of  way  on  mile  5  and  designated  as  Plat 
21a.  Survey  made  of  additional  land  reqnired  for  right  of  way  on  mile  10  and 
designated  as  Plat  46a :  also  cross-sectioned  the  same.  Detail  survey  made  of  locality 
at  East  Bureau  Creek  on  mile  4,  for  location  of  Lock  No.  4  and  Aqueduct  No.  1. 
Located  and  cross-sectioned  a  new  creek  channel  on  mile  5.  Changed  center  line  of 
canal  from  mile  3  to  mile  3.8  to  adapt  it  to  location  of  Aqueduct  No.  1. 

Emploijis, — Mr.  J.  D.  Truss,  transit  man,  was  in  charge  of  the  field  work  during 
the  whole  year,  except  five  days  at  U.  S.  court  in  Chicago  in  connection  with  suits 
for  condemnation  of  right  of  way,  and  from  May  14  to  June  30  engaged  in  the  office 
assisting  in  circulating  areas  of  cross  sections  and  quantities  of  earthwork,  etc. 

Mr.  H.  L.  Parker,  level  roan,  was  employed  from  the  beginning  of  the  fiscal  year 
until  January  15, 1894,  and  during  that  time  was  engaged  on  field  work  except  when 
assisting  in  the  office  on  notes,  etc.,  connected  with  the  survey  from  feeder  junction 
to  Green  River,  from  September  28  to  October  31,  1893,  and  three  days  at  the  U.  S. 
court  at  Chicago. 

Mr.  S.  L.  Bayless,  instrument  man,  reported  for  duty  on  May  17, 1894,  and  was  put 
to  work  in  the  office  assisting  in  calculating  areas  of  cross  sections  and  quantities  of 
earthwork,  etc.,  which  work  he  has  been  engaged  on  up  to  date. 

Mr.  Charles  A.  Browne,  draftsman,  has  had  charge  of  the  work  in  office  and  has 
been  employed  there  during  the  whole  year  except  when  absent  as  follows :  On  duty 
in  the  field  nineteen  days,  and  at  Princeton  and  Chicago,  in  connection  with  the 
work  of  securing  right  of  way,  sixteen  days. 

Mr.  Thomas  H.  Joy,  assistant  draftsman,  was  employed  in  the  office  the  whole 
year,  with  the  excei>tion  of  ten  days  when  he  was  acting  as  transit  man  with  field 
party  in  place  of  Mr.  Truss,  who  was  absent  or  sick. 

Mr.  William  D.  Ott,  receiver  of  material,  has  been  employed  during  the  year  in 
general  office  work  and  in  writing  descriptions  of  land  and  agreements  to  sell  land, 
and  in  visiting  landowners  to  negotiate  with  them  for  the  sale  of  land  to  the  United 
States  for  canal  purposes. 

Mr.  J.  E.  Thompson,  rod  man,  was  employed  during  the  whole  year  with  the  party 
in  the  field,  except  when  employed  visiting  landowners  to  have  them  sign  agree- 
ments to  sell  land  to  the  United  States  for  canal  purposes,  and  when  in  charge  of 
boring  party. 

I  nave  the  honor  to  be,  your  obedient  servant, 

Capt.  W.  L.  Marshall,  ^^^'  ?'^]f^?\?    •    _ 

Corps  of  Engineers,  U.  S,  A,  Amsiant  Engineer. 


TiSKiLWA,  III.,  October  21,  1893, 

Captain:  I  have  the  honor  to  forward  herewith  tabular  statements  and  compara- 
tive estimates  of  the  Illinois  and  Mississippi  Canal  from  mile  25  westward  to  the 
month  of  Green  River  by  two  routes,  one  by  the  route  surveyed  by  me  in  June  and 
July,  1893,  and  the  other  by  the  Penneys  Slough  route. 

I  reported  an  estimate  of  the  route  surveyed  by  me  on  September  22,  1893,  but  to 
make  that  estimate  more  complete  for  a  comparison  with  the  Penneys  Slough  route, 
1  have  added  other  items,  viz:  Slope  wall,  $28,637 ;  right  of  way,  $49,651;  fencing, 
$23,872;  special  damages,  $19,500. 

For  the  reason  that  no  estimate  for  work  of  that  character  had  been  made  on  my 
survey,  I  drop  the  item  of  concrete  lining  from  the  estimate  via  Penneys  Slongh 
route,  amounting  to  $58,000.     llie  estimates  compare  as  follows : 


Mile 


26 
27 
28 
29 
30 
31 
32 
33 
34 
35 
36 
37 
38 
39 
40 
41 
42 
43 
44 
45 
46 


Penneys 
Slongh 

Ronteof 
1893 

route. 

1 

$70,892 

$46,994  ! 

47 

71,004 

36,795 

48 

30,570 

20,686  , 

49 

24,850 

71,566 

50 

34, 530 

24, 978 

51 

81,638 

30.421  ; 

52 

72.726 

23,768 

53 

16,020 

22,756  ' 

54 

14, 510 

30,219  I 

55 

23.140 

32.191  1 

56 

19,  670 

40. 143 

57 

19,420 

21.869 

58 

114,  636 

104.  984 

59 

19, 420 

29.707  ' 

60 

27, 850 

35.589 

61 

2:i.  570 

33,654  ' 

62 

10,980 

32.319  ' 

63 

28,280 

3Le79  1 

64 

80, 150 

33.810  1 

30. 130 

114,  565  1 

31.090 

29,583  i 

Mile. 


Total. 


Penneys 
8lougn 
route. 


$20, 070 

137,  400 

122, 572 

28, 980 

62,438 

13,935 

9.585 

7,575 

7.860 

5,472 

4,080 

3,  526 

141. 537 
10, 578 

7.  5S2 

5.  421 

6,  813 

145. 538 


1.535,93'; 


Route  of 
1893. 


$75, 992 
26.684 
84,715 
44,855 
30. 814 
76.406 
18.709 
25,682 
42,  693 
62, 971 
4U365 
65.726 
25.020 
54.  618 
60,929 

104, 296 


1, 089, 781 
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It  will  be  Been  that  the  route  via  Penneys  Slongh  foots  np  $153,844  less  than  the 
route  of  1893,  on  account  of  having  no  culverts,  land  damages,  fencing,  or  spillways 
to  provide  for  on  the  last  13  miles.    Also  the  route  of  1893  provides  for  two  railway 
bridges,  while  the  Penneys  Slough  route  provides  for  none. 
Respectfully  submitted. 

J  AS.  C.  "Long, 

Jssisiavt  Engineer. 
Capt.  W.  L.  Marshall, 

Corps  of  Engineers^  U.  S,  A, 


Itemized  estimate  of  probable  cost  of  Illinois  and  Mississippi  Canal  from  mile  25  to  mile 

6J,Sjfrom  a  survey  made  June  and  July^  1893. 


Mile. 


26 

27 

28 

29 

30 

31 

32 

83 

84 

35 

36 

37.... 

38 

89 

40 

41 

42 

43 

44 

45 

46 

47 

48 

49 

50 

51 

62 

63 

54 

66 

56 

57 

68 

69 

60... 

61 

62.3 

ToUl 


Earthwork. 

Lo<'k 

:«. 

Knibaukmeut. 

Exeavatiou. 

No.  1    Lift. 
Feet. 

Cost. 

Keeper's 
dwellings. 

Cubic 
yanlB. 

- 

57, 919 
30,384 
63,234 
47,820 
69,348 
90,017 
104.364 
119, 498 
113,  850 
119,915 
85.  348 
29, 595 
59,760 
54,870 
53,  516 
31, 187 
52,446 
49,  058 
77,  285 
171,751 
38,446 
71,995 
20.584 
37. 640 
4.S,  121 
53.412 
71.  242 
14, 268 
44,214 
76,  743 
81,214 
47.280 
61,099 
21, 130 
28,420 
38,  622 
08,423 

Cost. 

Cubic 
yards. 

Coat. 

$8,688 

4,558 

9,485 

7,173 

10,402 

13.503 

15,«>5 

17.  925 

17. 079 

17. 987 

12,802 

4.439 

8,964 

8,  232 

8,  027 

4.678 

7,867 

7.359 

11,593 

2.1, 784 

5.767 

10.799 

3.088 

5.G46 

6.768 

8.012 

10.  686 

2,140 

6.632 

11,511 

4.682 

7,092 

9,165 

3.169 

4,263 

5,793 

14,768 

46,110 
63.786 
17,682 
44,708 
12,904 
1,305 

$6,916 
9,568 
2  652 

'                          ♦ 

6.706 

1,936 

196 

■"■•i" 8 

$40,000 

$2,500 

I 

1 

13,859 
81,  013 
31,  345 
44,174 
39,806 
93,  0.35 
54.953 
39.997 
46,  816 
6,145 
51, 431 
17.849 
81,436 
60,429 
41.367 
24.858 
22.  165 
96,798 
41,669 
17,434 
65,143 
38.568 
29,4.'i8 
77, 916 
64.013 
111,945 
31.862 

2,079 
12, 152 
4,702 
6,626 
5,971 
13, 055 
8,243 
6. 000 
7, 022 

1 

8 

40,000 

2.500 

... 

922 
7, 715 
2.677 

12,215 
9.064 
6. 205 
3.729 
3. 325 

14.  5*J0 
6.250 
2,615 
9.771 
5,785 
4.419 

11,687 
9.602 

16, 792 
4,779 

*l   *   *   " 

1 ! 

1              8             40,000 

2,500 

1             10  1          48,500 

2,500 

1  ,          10  1          48, 500 

2.500 

1               8 

40.  000 

2,500 

1  '            8 
1 

40,000 

2.500 

1                ' 

1 1 

2              7             78, 000 

2,600 

2,  281, 086 


342, 150 


1,511,979 


226, 796 


9 


873,000 


20,000 
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Itemized  estimate  of  probable  cost  of  lUinoie  and  Miseiseippi  Canal  from  mile  25  to  mUe 
6S.Sy  from  a  survey  made  June  and  July,  189S — Continued. 


MUe. 

AquedactB. 

Sluices,    inflows,     weiiv,    and 
BpillwayH. 

CkMtof 
slope 
wall. 

Cnlverta. 

No. 

Length.'     Cost. 

No. 

1 

Kind.     |L<Hig1h. 

Cost. 

No. 

'  Kind.  !    Cost. 

Feet. 

Paved  .. 

Feet. 
300 
300 

$5,000 
5,000 

1 

Arrh      i  aift  199 

Jf7 

1 

...do 

3    ...do  .. 

1  ...do.. 

2  |...do  .. 

1  ...do.. 

2  1 . .  .do  . . 
1  ,...do.. 
1    ...do.. 

1  ...do.. 

3  ...do.. 
3    ...do.. 

2  ...do.. 

8.911 

SB 

6.001 

29 

5,612 

80 

1 

Paved  . . 

300 

6,000 

6  091 

31 

1 1 

0,373 
6,564 
3. 28'2 

32 

1  ...   .  . 

33 

1 

34 

1 

Paved  .. 

300 

5,000 

6,001 
12  655 

36 

1 

36 : 

1  .     .. 

1 

.... 

Paved  .. 

300 

5,000 

$1,162 

10.  751 

37 

2,820 

38 

150 

$40,000 

560 

39 

.......... 

1  !  Arch.. 

2  ...do.. 
2    ...do.. 

6,001 

40 

t 

12. 182 

41 

1 
t 

5,612 

42 

1 

1 . 

43 

1                            !          

3  1  Arcti R  oil 

44 

......1... 

3    ...do    . 

1  ...do.. 

2  ...do.. 
2    ...do.. 

2  ,...do  .. 
1  I. ..do.. 

3  . .  .do  . . 

4  '...do.. 

3           dn 

6, 102 

45 

300 

75,000       1 

Paved  .  1        3nn 

5,000 

2,562 

3,282 
4  692 

46 

47 

•  *........< 



6,564 

2,820 
12, 182 
10,  751 
11.224 

48 

....•».... 

40 

1 
1 

Paved  .. 
...do  .... 

300 
300 

5,000 
5,000 

60 

• 

2,331 

61 

62 

*•*'*"•**"!"    -- 

... 

....... .1         ^. 

9.846 

63 

64 

3 
2 

1 

3 

Arch.. 

...do-. 

...do  .. 

drt    . 

10. 751 

66 

1 

Paved.. 

300 

5,000 

3,885 

1,036 

11,508 

12,182 
3,282 

66 

67 

1 

Paved  . . 

300 

5,000 

8,894 

68 

3  !...do.. 

3  ...do.. 

4  '...do  .. 
2  |...do.. 

2         -dn     - 

7.942 

50 

"""i,*862 
3,731 

6,102 
9,352 
4,692 
3  740 

00 

61...*. 

62.3 

2 

10 



75 

Total.. 

115,000 

60,000 

28,637 

1 

1 

263.560 
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Itemized  eatimaie  of  probable  cost  of  Illinois  and  Mississippi  Canal  from  mile  £5  to  mile 
6^, 3 J  from  a  survey  made  June  and  July,  1893 — Continaed. 


26. 
27. 
28. 
29. 
30. 
31. 
82. 
33. 
34. 
35. 
36. 
37. 
38. 
39. 
40. 
41. 
42. 
43. 
44. 
45. 
46. 
47. 
48. 
49. 
50. 
51. 
52. 
53. 
54. 
55. 
58. 
57. 
58. 
50. 
60. 
61. 
62 


Mile. 


.3. 


Bridges. 


Highway. 


Railwav. 


No.'     Cost,     i  No.  Span.  \  Kind. 


1 
1 


$5,800 
5,800 


Feet. 


5,800 


1 
1 
1 

] 
2 
] 
1 


5,800 


5,800 


5.800 
5,800 
5.800 
5.800 
11,600 
5,800 
5,800 


5,800 

11,600 

5.800 


11,600 
5,800 


1  I        5,800 


5,800 


60 
60 


Total..    22  I    127,600 


Cost. 


Pivot 
. .  .do  . 


^,000 
I  25,000 


50.000 


lUght  of  way. 


Acres. 

Cost. 

80.8 

$1,818 

30.3 

1,818 

30.3 

1.818 

30.3 

1,635 

30.3 

909 

30.3 

909 

30.3 

909 

30.3 

909 

8e.3 

009 

30.3 

909 

30.3 

909 

80.3 

1,818 

30.3 

1.818 

80.3 

1,818 

30.3 

1.969 

30.8 

1,969 

30.3 

1,969 

30.3 

1,969 

30.3 

1,663 

80.8 

1,395 

30.3 

1,969 

30.3 

1,212 

30.3 

2,121 

80.3 

1.183 

30.3 

1,060 

30.3 

009 

30.3 

909 

30.3 

009 

30.3 

909 

80.3 

1,060 

80.3 

1,060 

80.3 

946 

30.3 

1.060 

80.3 

1,060 

80.3 

1,060 

80.3 

1,212 

39.4 

1,182 

1,180 

40,651 

Cost 
of  fen- 
cing. 


$640 
640 
640 
640 
640 
640 
640 
040 
640 
640 
040 
640 
640 
640 
640 
640 
640 
640 
640 
640 
640 
640 
610 
640 
640 
640 
640 
640 
640 
640 
640 
640 
640 
640 
640 
640 
832 


23,872 


Special 
damages. 


$500 


1,500 


500 


1,000 


600 
1,000 
1,000 
2,000 
1,000 
1,000 


3.000 


50O 
500 


500 
500 


1,500 


500 
1.000 
1,000 

500 


19,500 


Total. 


$46,994 
H6, 795 
20,686 
71.566 
24, 978 
30, 421 
23,768 
22,756 
30,219 
•  32. 191 
40,143 
21,869 

104,984 
29,707 
35,589 
33.654 
32, 819 
81, 679 
88, 810 

114. 665 
29.583 
75,992 
26,084 
84, 715 
44,855 
80. 814 
76,406 
18, 709 
25,682 
42,693 
62, 971 
41,365 
65,726 
25,020 
54,648 
60,929 

104,296 

1,689,781 
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t*iiwtmfe<*f  ftrohmhU  owrf  o/  Wim^H*  *m4  .VM»Mtti|»m  C'ViJi^il/rvm  mitt  *^s  M  mih 


UteU. 


AiiiwdiK'l*. 


l>Mm«^. 


Mile. 


S6 

27 

» 

29 

30 

31 

32 

33 

34 

35 

36 

37. 

38 


40.. 
41.. 
42.. 
43.. 
44.. 
45.. 
46.. 
47.. 
48.. 
48.. 
49.. 
49.. 
50.. 
61.. 
52.. 
53,. 
54.. 
55.. 
56.. 
57.. 
58.. 
5=  .. 
60.. 
61.. 
62.. 
68.. 
64.1 


CnKie 


Coat.    X<K   Lift.     Coat. 


56.100 
C2.750 
65,650 
73,050 
61,950 

133.960 
76,150 
62.650 
55.100 
^,500 
58.400 
56,150 
57,150 
79.400 
79,050 
50,900 
47,950 
95,700 

101,000 
73,700 
79.750 
67,400 

111,850, 


.l._ 


X<v 


l\»t,     N«v    Kind. 


A 


l\i*U 


70,«iO 


60,000 
75,800 
92.000 
63,900' 
50,500 
52,400 
36, 480 
27,200. 
16,840: 
33,420] 
70,520 
43,880 
86,140 
81,420 
11,153, 


1 

1  . 


7     #10.812     $2,500 
6  ,    38,654       2.500 


I 


1 
1 


8 
9 


42,468 
44,6;i5 


2,.V>0 
2.500 


611,630 
12,550 
13,130 
14.610 
12.390 
26.79it 
la<23l> 

12,5.50 

11,020....' 

12,900 I 

11, 6W 

11,230....! 

11,430.... •     1  , 

15.8?^. ...I 

15,810-...! ; 

10.  !«....■ ' 

9.500 - 


420  6102,066 


19,140 

20,210.... 
14,740,.--! 

15,950 

13,4<*0,-.- 
22,370     1 

I 

14,170     1 

1  ■ 

13,920....:. 
11,370    1  I 
13,935....' 

9,585....' 

7,575.... 

7,860.... 

5, 4?J 

4,080 

2,526 

5, 013- 
10, 578 

6.582 


10 

10 

6 

10 


I    48,668, 
'    46,574 
38,654 
48,568 


10 


2,500. 

2,5<H)'. 
2,500). 


48,568       2.500 


5,421 
4.713 
11, 1531     1 


TotAl.i  2,455.2531  468,4131  11  i j  520.0311    27,5g0j     1 
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Itemized  eaiimaie  of  probable  cost  of  UlinoU  and  Mississippi  Canal  from  mile  25  to  mile 

64.1,  froim  the  survey  via  Penneys  Slough^-Continned, 


Sluices,  inflows,  weirs, 
and  spillways. 

CnlverU. 

bn 
No. 

2 
1 
1 

jhway 
idges. 

Cost. 

Right  of 

way. 

Mile. 

No. 

Kind. 

• 

s 

Cost. 

No. 

2 
1 

1 
2 
2 

Cost. 

t 

•• 

26 
26 
25 
25 
25 
26 
26 
25 
25 
25 
2^ 
25 
25 
25 
25 
25 
25 
25 
25 
25 
25 
25 
80 

Cost. 

$1,820 

1, 560 

1,500 

1,500 

1,500 

1,440 

520 

250 

250 

500 

760 

1.250 

500 

500 

500 

750 

750 

1,000 

1,500 

250 

1,000 

750 

1,200 

Cost  of 
fencing. 

1  Special 
dam- 
ages. 

Total. 

26 

$6,100 
6,500 
6,500 
6,100 

13.000 

'    $7,400 
1,600 
5,800 

$640 
640 
640 
640 
640 
640 
•      640 
640 
640 
640 
640 
640 
640 
640 
640 
640 
640 
640 
640 
610 
640 
640 
640 

1 

""$2,' 666 
3,000 
2,000 
2,000 
2,000 

!'."**."!-* 


566 

"'*2,'666 

""3' 666 
2,000 
1.000 

'"i,'566 
1,000 

$70,892 
71,004 
30, 570 
24,850 
34, 530 

27 

28 

i    Paved- 

300  $5, 000 

29 

t 

30 

i    Paved. 

**  366  6,666 

31 

1 

1 

5,800 
1,600 

81.638 

32 

33 

"'i'  Paved - 

300   5,000 

1 
1 
1 
2 

1 

2,600 
2,600 
2,600 
0,100 
6,500 

72, 7Z5 
16, 020 
14.510 

34 

' 

85 

23. 140 

86 

' ' 

19. 570« 
19,420 
114,636 

37  : 

i' 

5,800 

88 

1 

■  •••..  .. 

89 

1                      1 

1 
1 

1 

2,400 

3,100 

12, 090 

19, 420 
27,850 
23,570 
10  980 

40 

.      1           • 

1 

5,800 

41 

r 

1 

42 

■ 

43 

1 

1 

2 

4,564) 

........ 

28,280 
30, 150 

44 

i 

1 

1 
1 

1 

5.800 
5,800 
5,800 

45 

, 

1 
1 
1 

7,700 
7.700 
3.700 

80,130 

81,090 

20,070 

137.400 

46... 

■ 

47 

48 

1 

1 
1 

Pave<l . 
Stone . 
Paved. 

360'  5.666 

54'  7.048 
300   5,000 

' 

48 

. .   . 



........ 

49 

49 

1 

2,600 

2 

7,400 

27 

540 

640 

122, 572 

60 

51 

1 

Paved. 

3001  5,000 

1 

3,100 

1 

5,800 

26 

520 

640 

28,980 
62, 438 
13,  935 

0  586 

52 

:::::::::::::: 

1 

1 

53 

1 1 t • 1 

1 
1 

54 

..      .  ' ... 

........1..... 

•   . . 

7,575 
7.860 
6,472 
4,080 
8,626 

55 

...J t  .     ..' I...J 

' 

1 

...... 

56 

...J 1 

57 

1                   1 

1 

- 

68 

1 ' 1 

.:::::::::" 

1,000 

69 

L.'-."l 

1 

*  56 

141,  637 

10, 578 

7,682 

60    

1           !           1 



61 



..... 

1,000 

62 



» 

6,421 

63 

'"1 

'  2, 166 
1,100 

6,813 
146,538 

64. 1 

1 

:::;::::::::: 

1  1 
639 

60 

7 

14 

Total. 

37, 048 

24 

108, 400: 

64,400 

22,790 

16,000 

27. 200 

1,  635, 937 
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IMPEOVEMENT  OP  CERTAIN  RIVERS  AND  HARBORS   IN   MICHIGAN,  AND 

OF  MICHIGAN  CITY  HARBOR,  INDIANA. 


BEPORT  FOR  THE  FISCAL  YEAR  ENDIXG  JUNE  SO,  1894,  WITH  OTBER 
DOCUMENTS  RELATING  TO  THE  WORKS.  OFFICERS  IN  CHARGE, 
LIEUT,  COL.  G.  J.  LYDECKER  AND  MAJ.  WILLIAM  LUDLOW,  CORPS  OF 
ENGINEERS. 

IMPROVKMICNTS. 


1.  Michigan  City  Harbor,  Indiana. 

2.  St.  Joseph  Harbor,  Michigan. 

3.  6t.  Joseph  River,  Michigan. 

4.  South  Haven  Harbor,  Michigan. 

5.  Saneatack  Harbor,  Michigan. 

6.  Holland  (Black  Lake)  Harbor,  Michi- 

gan. 

7.  Grand  Haven  Harbor,  Michigan. 

8.  Muskegon  Harbor,  Michigan. 

9.  White  Lake  Harbor,  Michigan. 

10.  Peutwater  Harbor,  Michigan. 

11.  Ludington  Harbor,  Michigan. 

12.  Manistee  Harbor,  Michigan. 

13.  Harbor  of  refuge  at  Portage  Lake, 

Manistee  County,  Michigan. 

14.  Frankfort  Harbor,  Michigan. 

15.  Charlevoix  Harbor  and  entrance   to 

Pine  Lake,  Michigan. 


16.  Petoskey  Harbor,  Michigan. 

17.  Cheboygan  Harbor,  Michigan. 

18.  Alpena  Harbor  (Thunder  Bay  Rirer), 

Michigan. 

19.  Saginaw  River,  Michigan. 

20.  Harbor  of  refuge    at  Sand  Beach, 

Lake  Huron,  Michigan. 

21.  Black   River  at  Port  Huron,  Michi- 

gan. 

22.  Mouth  of  Black  River,  Michigan. 

23.  Clinton  River,  Michigan. 

24.  Rouge  River,  Michigan. 

25.  Turning  basin  in  Rouge  River,  Mich- 

igan. 

26.  Removing  sunken   vessels  or   craft 

obstructing   or  endangering    navi- 
gation. 


HARBOR  LINKS. 


27.  St.  Joseph  Harbor,  Michigan. 


United  States  Engineer  Office, 

Detroit^  Mich.^  July  18y  1894. 

General:  I  have  the  honor  tjo  submit  herewith  the  annual  reports 
relative  to  the  works  of  river  and  harbor  improvement  in  my  charge 
for  the  fiscal  year  ending  June  30, 181)4. 

Very  respectfully,  your  obedient  servant, 

Ct.  J.  Lydecker, 
lAeut  CoLj  CorpH  of  Engineers, 
Brig.  Gen.  Thomas  L.  Casey, 

Chief  of  Engineers^  U.  8.  A, 

2187 
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L  Li. 

IMPROVEMENT  OF  MICHICUN  CITY  HARBOR,  INDIANA, 

Operations  for  the  improvement  of  this  harbor  have  been  in  progress 
since  1836,  and  have  been  directed  toward  the  construction 'of  (1)  the 
inner  harbor,  and  (2)  the  outer  harbor. 

1,  The  Inner  Harbor, — The  work  done  under  this  head  comprises  (a) 
that  originally  projected  for  facilitating  entrance  to  Trail  Creek,  by  con- 
structing revetments  and  piers,  100  to  225  feet  apart,  extending  along 
the  lower  reach  of  the  creek  and  far  enough  into  Lake  Michigan  to  pro- 
tect the  channel  dredged  between  them;  and  (6)  that  now  in  progress, 
for  prolonging  the  entrance  channel  to  the  upper  limit  of  the' creek,  be- 
tween revetments  from  123  to  175  feet  apart,  constructed  at  the  expense 
of  the  adjoining  property.  The  former,  or  original  project,  was  the 
subject  of  all  work  done  from  1836  to  1869  inclusive,  when  the  piers 
reached  to  12  feet  of  water  in  Lake  Michigan,  and  a  good  entrance 
channel  was  available  to  vessels  drawing  11  feet.  From  that  time  to 
1882  nothing  was  done  on  the  inner  harbor  except  to  make  occasional 
repairs  to  the  piers  and  keep  the  needed  channel  depth  between  them 
by  dredging.  In  1882  the  scope  of  interior  operations  was  extended 
to  prolonging  the  channel  upstream  by  dredging,  so  far  as  riparian 
owners  constructed  revetments  of  approved  design.  The  total  length 
of  improved  channel  at  the  beginning  of  the  last  fiscal  year  was  9,169 
feet.  It  was  not  extended  during  the  year,  but  the  depth  was  increased 
where  it  had  shoaled  below  12  feet  by  dredging  to  the  extent  of  27,231 
cubic  yards  during  the  year;  1775  yards  were  excavated  between 
November  27  and  December  2,  when  the  plant  wa«  laid  up  for  the  win- 
ter, and  the  remainder  (25,456  cubic  yards)  was  excavated  between 
April  17 and  the  end  of  the  fiscal  year;  all  by  the  United  States  dredge 
Michigan  City,  The  only  other  work  done  on  this  portion  of  the  harbor 
during  the  year  was  replacing  some  decking  that  had  been  torn  from 
the  west  pile  pier  during  a  severe  gale.  May  18-22, 1894,  and  restoring 
some  filling  that  was  washed  out  at  the  same  time. 

The  condition  of  the  harbor  at  the  close  of  the  year  was  as  follows: 
The  old  west  pier,  2,157  feet  long,  is  in  fair  condition,  but  considerable 
repairs  will  be  required  in  the  near  future  to  keep  it  so.  A  length  of 
about  800  feet,  entirely  within  the  shore  line,  has  long  been  occupied  anp 
controlled  by  the  Rawson  &  Root  Lumber  Company,  and  shows  signs  of 
failing  at  different  points;  but  this  portion  should  hereafter  be  classed 
with  the  rest  of  the  interior  harbor,  and  the  mantenance  of  a  proper 
channel  revetment  exacted  from  the  riparian  owner  or  occupant,  and 
the  Government  should  be  at  no  further  expense  for  its  maintenance. 
The  principal  need  of  the  out  ersection,  about  1,200  feet  long,  is  a  general 
refilling,  with  suitable  provision  made  for  retaining  the  new  filling  in  the 
work.  The  old  east  pier  is  thoroughly  decayed  above  water,  and  about 
125  feet  of  its  outer  end  is  some  feet  below  the  water  surface.  This 
portion,  as  well  as  a  further  length  of  about  700  feet,  must  be  restored, 
so  as  to  put  the  pier  in  substantial  repair  as  far  back  as  the  life-sav- 
ing station  and  Government  building;  inside  of  that  point  it  is  not  pro- 
posed to  make  repairs,  as  the  maintenance  of  a  suitable  revetment  prop- 
erly devolves  upon  occupants  or  owners  of  the  contiguous  propert\\ 

The  dredging  done  during  the  year  has  restored  the  inner  channel 
to  a  good  navigable  condition,  with  a  depth  of  17  feet  at  entrance  and 
a  general  depth  of  13  feet  above.  The  estimate  for  this  portion  of  the 
harbor  for  1896  is  as  follows:  For  repairing  850  feet  of  old  east  pier, 
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$8,500;  for  filling  outer  eection  of  west  pier,  and  minor  repairs  to  the 
same,  $5,000 ;  for  dredgiuj^  to  extend  interior  channel  and  maintain  nav- 
igation in  lower  section,  $5,000;  making,  with  contingencies,  $20,000. 

Amount  appropriated  and  expended  from  1836  to  1869,  incluBlyo $287, 388. 92 

Original  estimated  cost  of  project  for  inner  harbor,  1870,  revised  in  1892.  131, 375. 00 
Whole  amonnt  appropriated,  1870  to  and  inclnding  act  of  July  13,  1892.  124, 375. 00 
Whole  amounted  expended  to  June  30, 1894 118,862.46 

Money  statement 

July  1, 1893,  balance  unexpended $8, 956. 02 

June  30,  1894,  amount  expended  during  Hscal  year 3, 443. 48 

July  1, 1894,  balance  unexpended 5, 512. 54 

July  1,1894,  outstanding  liabilities I,p6§.32 

July  1,  1894,  balance  available 4,446.22 

i  Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1896    20, 000. 00 
<  Submitted  in  compliance  with  requirements  of  sections  2  of  river  and 
(     harbor  acts  of  1866  and  1867  and  of  sundry  civil  act  of  March  3,  1893. 


^.  Outer  Harbor. — This  part  of  the  improvement  comprises  work  done 
in  the  execution  of  projects  prepared  in  1870  and  1882;  the  former  pro- 
viding for  an  enter  basin  located  to  the  east  of  the  entrance  to  the 
inner  harbor,  and  the  latter  for  works  exterior  thereto,  whose  purpose 
was  to  give  increased  safety  for  vessels  entering  during  heavy  weather, 
and  provide  a  sheltered  outside  auchorage  where  vessels  near  this  por- 
tion of  Lake  Michigan  might  find  refuge  against  all  northerly  gales. 
The  basin  was  completed  in  1885,  the  structures  then  finished  being  as 
follows:  (1)  A  pile  pier  1,225  feet  long  extending  in  a  northerly  direc- 
tion from  the  shore,  and  closing  the  basin  on  the  east;  (2)  a  crib  break- 
water 30  feet  wide  extending  westwardly  from  the  lake  end  of  the  pile 
pier  for  a  distance  of  1,411  feet,  and  covering  the  basin  on  the  north; 
(3)  the  "breakt^ater  pier,''  a  crib  structure  30  feet  wide  extending  north- 
ward from  the  west  end  of  the  crib  breakwater  for  a  distance  of  355 
feet,  and  designed,  in  connection  with  the  "  exterior  breakwater,"  then 
about  to  be  commenced,  to  lessen  the  dangers  attendant  upon  attempts 
to  enter  the  harbor  when  high  seas  prevail.  A  subsequent  extension 
of  150  feet  to  this  pier,  making  its  total  length  505  feet,  brought  work 
relating  to  the  outer  basin  to  the  conditions  existing  at  the  beginning 
of  the  fiscal  year  and  at  present.  Nothing  was  done  during  the  year 
as  respects  these  works  except  to  overhaul  and  equalize  stone  filling 
in  the  breakwater  pier,  and  replace  some  decking  plank  on  the  main 
breakwater.  The  area  comprised  in  the  basin  is  shoal,  and  can  not  be 
utilized  for  commercial  purposes  until  dredged,  an  undertaking  that 
may  best  be  deferred  until  the  exterior  breakwater  has  been  built. 
The  only  expenditure  contemplated  in  the  near  future  in  connection 
with  this  portion  of  the  work  is  such  as  is  needed  for  keeping  the 
breakwater  and  breakwater  pier  in  repair,  for  which  ourpose  a  sum  of 
at  least  $5,000  should  be  available. 

The  ''exterior  breakwater"  when  completed  as  proposed  will  have  a 
length  of  2,000  feet,  commencing  at  a  point  400  feet  west  of  the  lake 
end  of  the  "  breakwater  pier,"  extending  thence  about  west  20^  south 
1,000  feet,  and  thence  south  25^  west  1,000  feet,  the  interior  angle  at 
the  intersection  of  the  two  equal  arms  being  135o.  One-half  of  the 
easterly  arm  had  been  completed  before  June  30,  1893,  and  a  contract 


2190   REPORT  OF  THE  CHIEF  OF  ENGINEERS,  U.  S.  ARMT. 

had  been  entered  into  with  the  Wisconsin  Dredge  and  Dock  Company, 
approved  January  25, 1893,  for  adding  a  length  of  200  feet.  The  con- 
tractors did  not  commence  crib  construction  until  April  17, 1894,  from 
which  date  to  end  of  the  year  they  have  made  slow  progress.  Crib  No. 
1, 1804  (100  by  30  by  22^  feet),  was  built  and  sunk  on  its  pile  founda- 
tion June  30  in  good  line  and  level.  The  foundation  piles,  76  in  num- 
ber, were  driven  in  water  24  to  27  feet  deep,  to  a  penetration  of  from 
15  to  24  feet  in  the  bed  of  the  lake,  and  sawed  off  at  grade  22  J  feet 
below  zero  of  gauge.  The  diver's  examination  of  this  work,  before 
placing  the  crib,  disclosed  the  fact  that  three  of  the  piles  were  beyond 
the  prescribed  limits  as  to  line,  and  15  as  to  level,  and  the  defects 
were  remedied  by  placing  three  additional  piles  in  true  line  and  resaw- 
ing  those  out  of  level,  all  having  been  too  high  in  the  beginning. 
Crib  No.  2, 1894,  same  size  as  No.  1,  was  built  to  the  fourteenth  course 
at  the  close  of  the  year.  The  work  then  remaining  to  be  done,  to  com- 
plete the  contract,  was  to  add  eight  courses  to  Crib  No.  2,  drive  and 
saw  to  grade  the  76  piles  required  for  its  foundation,  sink  the  crib  in 
position,  place  a  continuous  superstructure  over  the  two  cribs,  and 
build  it  back  into  the  superstructure  of  the  portion  already  in  place; 
it  will  probably  be  completed  during,  the  present  summer. 

No  lights  have  yet  been  established  by  the  Light-House  Establish- 
ment on  any  of  the  outlying  works  in  this  harbor,  and  it  has  therefore 
been  necessary  to  keep  pier  lights  throughout  the  year,  as  heretofore, 
"as  a  guide  for  vessels  entering,  at  the  expense  of  appropriations  for 
harbor  improvement. 

The  construction  of  the  combination  of  works  that  are  designed  to 
constitute  the  outer  harbor  has  been  in  progress  twenty-two  years,  and 
it  is  impossible  for  any  considerable  advantage  to  local  commerce  or 
increased  safety  to  general  commerce  to  be  realized  until  all  shall  be 
completed.  The  importance  of  a  harbor  of  refuge  in  this  part  of  Lake 
Michigan  is  well  recognized,  and  the  completion  of  the  proposed  works 
will  provide  it.  Some  minor  modifications  of  detail  may  be  desirable 
to  finish  the  harbor  in  the  best  possible  shape,  but  their  consideration 
is  neither  necessary  nor  desirable  just  now.  A  prompt  completion  of  the 
work  already  projected  is  the  important  present  consideration,  and, 
being  satisfied  that  the  essential  features  of  a  most  excellent  harbor 
for  commerce  and  refuge  will  thereby  result,  it  is  respectfully  urged 
that  the  next  appropriation  should  supply  the  means  for  putting  it  all 
under  contract.  To  this  end,  the  appropriation  should  be  $215,000,  to 
be  applied  as  follows:  For  constructing  1,300  feet  of  crib  work  to  com- 
plete exterior  breakwater,  $195,000;  for  repairs  of  work  already  built, 
and  engineering  superintendence  and  contingencies,  $20,000.  BJ-  this 
policy  the  work  can  easily  be  completed  within  the  limits  of  estimated 
cost,  and  the  object  sought  secured  in  the  near  future.  On  the  other 
hand,  with  small  appropriations  the  cost  will  grow  to  figures  far  in 
excess  of  estimate,  and  the  time  when  commerce  can  find  safe  refuge 
in  this  section  be  indefinitely  postponed.  Two  vessels  were  wrecked — 
one  a  total  loss — during  the  past  winter  and  spring  that  in  all  proba- 
bility would  have  found  safety  if  the  improvement  had  been  completed. 

The  Light-House  Kstahlishiuent  maint8>ins  a  coast  light  on  the  main  shore,  and 
there  is  a  life-saving  station  at  the  shore  line  east  of  the  Harbor  entrance. 

The  harbor  is  in  the  collection  district  of  Chicago;  lU.  Nearest  port  of  entry, 
Chicago,  111. 
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Appropriations  for  improving  harbor  at  Miehigan  City,  Ind. 


Date. 


JalT4^  1836 

March  3, 1837 

July  7, 1838 

June  11. 1844 

^AngUBtSO,  1852 

H  arch  2,  1855  (claim  J.  R.  Bowes) 

June  23,  1866 , 

July  25.  1808  (allotment) 

April  10,  1869  (allotment) 

July  11,  1870 

March  3,  1871 

June  10, 1872 

Mar<h3,1873 

June  23.  1874 

March  3.  1875 

Au  jTUst  14,  1876 

June  18, 1878 

1878  (allotment) 

March  3, 1879 

June  14,  1880 

March  3. 1881 

Aufnist  2, 1882 

July  6.1884 

Aujsnist  5,  1886 

August  11,  1888 

September  19. 1890 

July  13,  1892 


Outer       w 
Harbor. 


Inner 
Harbor. 


Total. 


$25,000.00 
15,  000.  00 
60,000.00 
50,000.00 
60, 000. 00 
60, 000. 00 
35,000.00 
60.000.00 
2,500.00 
40, 000. 00 
40, 000.  00 
20.000.00 
60,000.00 
40,  000.  00 
54.  375. 00 
90, 000. 00 
50,000.00 
30, 000. 00 


$25,000.00 


15, 000. 00 

25,000.00 

20, 000. 00 

10, 000. 00 

1, 875. 00 

6,000.00 

7,  500. 00 

15, 000.  00 


761, 875. 00 


124, 375. 00 


Total. 


$20,000.00 
30, 000. 00 
60,733.59 
25.000.00 
20  000.00 
470. 33 
75, 000. 00 
25. 000. 00 
31,185.00 
25,000.00 
15, 000. 00 
60,000.00 
60,000.00 
50.000.00 
50,000.00 
85,000.00 
75,000.00 
2,500.00 
40,000.00 
65, 000. 00 
45, 000. 00 
80.000.00 
60, 000. 00 
66, 250. 00 
95, 000. 00 
67, 500. 00 
45,  000. 00 


1, 163, 638. 92 


*  Amount  carried  to  surplus  fund,  $5.15. 


Original  estimated  cost  of  project  for  Outer  Harbor,  1870 

Increase  by  cost  of  repairs  and  maintenance  to  1882 , 

Project  for  outer  breakwater,  including  dredging  of  outer  basin,  1882. 


$324, 421. 40 

90, 067. 10 

587,  000. 00 


Total  estimate 1,000,488.50 

Whole  amount  appropriated  and  allotted,  1870,  to  and  including  act  of 

July  13, 1892 751,875.00 

Whole  amount  expended  to  June  30,  1894 718,029.31 

Motley  statement. 

July  1,1893,  balance  unexpended .r $38,455.64 

June  30,  1894,  amount  expended  during  fiscal  year 4,  609.'95 

July  1, 1894,  balance  unexpended 33,845.69 

July  1,  1894,  outstanding  liabilities $10, 508.  65 

July  1, 1894,  amount  covered  by  uncompleted  contracts 14, 563. 73 

25,072.38 

July  1,1894,  balance  available 8,773.31 


(Amount  (estimated)  required,  for  completion  of  existing  project 249, 613. 50 
Amount  thatcan  beprofitably  expendedin  fiscalyear  ending  June  30,1896  215, 000. 00 
Submitted  in  compliance  with  requirements  of  sections  2  of  river   and 
harbor  acts  of  1866  and  1867  and  of  sundry  civil  act  of  March  3, 1893. 
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COMMERCIAL  STATISTICS,  MICHIGAN   CITY  IIAKBQR,  INDIANA, 

Entrances  and  clearances. 


Year. 


Number.     "-S.    tonnage. 


f  iHcal  voar- 
1880.... 


1886 
1887 
1888 


I  . 


Calendar  year — 

1888 

1880 

1890 

1891 

1892 

i8nn 


1.334 

96G 

1.099 

1.167 

1,153 

795 

921 

837 

1,391 

1,577 


$116. 35 
90.  lU 


213, 074 

208.617 
169, 193 
172,817 
168,654 
443.056 
589,863 


Receipts  hy  vessel t  1S93, 

[Compiled  from  Btatemeuts  famished  by  the  collector  of  ciuitomH  and  Capt.  Manning,  Michigan  City, 

Ind.] 


Articles. 


Quantity. 


Cedar  posts 
Coal 


.number., 


47,000 


Fruit,  miscellaneous packages. 

Gravel cuoic  yards. 

Laths M. 

Lumber foet,  B.  M. 

I^otatoes bushels. 

Salt barrels . 

Shingles M. 

Slabs cords . 

Tan  bark do. . . 

Ties number. 

Wood cords. 


2,005 

50 

7,300 

45,185 

6,650 

114,623 

19,524 

401 

75 

30.  875 

476 


Total 


Tons. 


040 

1,500 

30 

63 

2.190 

79. 074 

200 

16, 047 

2,440 

1,070 

75 

2,779 

714 


107, 124 


Note. — No  record  is  kept  at  Michigan   City  of  traffic  between  this  port  and 
Chicago. 


L  L  2. 

IMPROVEMENT  OF  ST.  JOSEPH  HARBOR,  MICHIGAN. 

The  improvement  of  this  harbor  by  the  Government  was  commenced 
as  far  back  as  1836,  and  $192,613  has  been  applied  thereto  up  to  1867. 
Before  improvement,  entrance  to  St.  Joseph  River  was  bv  a  shifting 
channel  with  depths  flactuating  between  3  and  7  feet. 

The  x>resent  project  of  improvement  looks  to  providing  a  channel  16 
feet  deep  from  Lake  Michigan  to  tlie  upper  limits  of  St.  Joseph  Har- 
bor, and  an  interior  navigation  with  a  depth  of  13  feet  from  there 
to  Benton  Harbor,  nearly  1  mile  above.  Tiie  projected  depth  at 
entrance  has  not  3'et  been  obtained  and  probably  will  not  be  without 
considerable  extension  of  the  present  piers.  The  interior  depth  of  13 
feet  is  fairly  well  kept  up  by  frequent  dredging.  The  general  con- 
ditions are  well  stated  in  the  following  extract  from  the  last  Annual 
Keport : 

The  St.  Joseph  River  is  suhject  to  floods  in  the  spring,  bringing  clown  large  amounts 
of  sand  and  mud  and  filling  up  the  channels.  The  harbor,  including  the  waterway 
to  Benton  Harbor,  at  the  head  of  the  canal,  has  an  extensive  commerce  by  land  and 
water,  three  railways  and  numerous  steamers  bringing  traffic  to  the  port,  and  it  is 
a  matter  of  importance  to  maintain  and  improve  the  relatively  limited  facilities 
which  the  navigation  conditions  afford.    The  extension  of  the  piers  is  indispensable 
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to  the  protection  and  betterment  of  the  entrance,  and  large  amounts  of  dredging 
are  needed  to  widen  and  deepen  iihe  interior  channels. 

*«»*««  ft 

Extensive  shoala  have  moved  north  of  the  entrance,  which  have  lapped  over  the 
pier  and  at  times  threaten  to  close  the  entrance,  and  as  dredging  in  the  open  lake  is 
impracticable,  except  when  the  water  is  quiet,  there  is  no  remedy  other  than  to 
extend  the  pier. 

With  reference  to-  the  inner  navigation,  no  special  difficulties  are  met  other  than 
the  need  of  frequent  dredging. 

The  discharge  of  the  Paw  Paw  River  directly  into  the  canal  is  a  marked  disad- 
vantafce,  as  incessant  shoaling  occurs  in  that  vicinity.  It  would  be  a  simple  matter, 
as  well  as  a  radical  cure  of  the  difficulty,  to  open  a  discharge  for  the  Paw  Paw  through 
the  low  marsh  directly  into  the  head  of  the  harbor,  back  of  the  so-called  ''wing 
dam, ''  and  close  the  present  mouth  of  the  canal  entirely.  * 

The  condition  of  the  harbor  at  the  beginning  of  the  year  was  as 
follows : 

The  north  pier — comprising  831^  feet  of  pile  work  and  831  feet  of  crib 
work — had  a  total  length  of  1,662J  feet,  and  projected  635  feet  beyond 
the  shore  line. 

The  south  pier — comprising  606  feet  of  pile  work  and  213  feet  of  crib 
work — had  a  total  length  of  819  feet,  of  which  550  feet  was  beyond  the 
shore  line. 

The  depth  of  water  on  the  bar  at  entrance  was  15  feet  and  that  of 
the  intwior  navigation  13  feet,  except  near  the  lower  end  of  the  "wing 
dam,"  where  there  was  an  extensive  shoal,  over  which  the  depth  was 
reduced  to  11 J  feet. 

Work  was  in  progress  for  extending  the  north  pier  350  feet  under 
contract  with  E.  G.  Crosby,  of  Muskegon,  Mich.,  approved  February  4, 
1893;  Crib  Ko.  1  (50  by  30  by  18J  feet)  had  been  built  ready  for  sink- 
ing; cribs  No.  2,  No.  3,  and  No.  4  (each  100  by  30  by  18J  feet)  had  been 
built  to  the  13th,  9th,  and  5th  courses,  respectively,  and  the  36  founda- 
tion piles  for  Crib  No.  1  had  been  driven. 

Operations  during  the  past  year  in  continuation  of  the  above  work, 
for  repairs  and  dredging,  were  as  follows  : 

The  construction  of  cribs  Nos.  1,  2,  and  3  was  completed,  218  piles 
driven  for  their  foundations,  and,  with  those  previously  driven  for  Crib 
No.  1,  sawed  off  to  grade  18  feet  below  water  surface  at  zero  of  gauge. 
The  piles  were  driven  in  water  from  19.2  to  21.5  feet  deep,  and  pene- 
trated from  13^  to  17J  feet  into  the  bed  of  the  lake.  The  four  cribs 
were  successively  sunk  to  a  good  bearing  on  their  pile  foundations 
July  7,  July  29,  August  15,  and  August  31.  A  continuous  superstruc- 
ture six  courses  high  was  built  over  the  new  cribs,  bonded  back  into 
superstructure  of  older  work,  filled  with  stone,  and  decked  over ;  moor- 
ing posts  were  secured  in  the  work  at  intervals  of  50  feet,  and  pierhead 
protection  made  by  driving  a  row  of  close  piling  between  the  end  horns, 
with  three  facing  wales  above  water,  screw-bolted  to  end  wall  of  crib. 
The  whole  was  completed  October  12,  making  an  actual  extension  of 
350.8  feet. 

The  steam  barge  Ida  E  left  the  harbor  during  a  heavy  gale  October 
6,  was  compelled  to  return,  and,  in  attempting  the  entrance,  collided 
with  the  north  x>i6r  near  the  shore  line  and  caused  such  damage  that 
the  sea  was  enabled  to  make  a  complete  breach  through  the  work 
into  the  ^arbor,  carrying  with  it  large  quantities  of  sand.  The  breach 
extended  from  station  4-f  50  to  6-f30,  a  distance  of  180  feet,  and  for  a 
further  distance  of  120  feet  the  waling  piece,  through  which  the  tie- 
rods  passed,  was  torn  away.  The  break  was  repaired  by  driving  rows 
of  close  piling  just  outside  of  the  old  cribwork,  capping  them  with  two 
courses  of  superstructure  connected  by  timber  ties,  and  placing  wales 
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aBd  connecting  tie-rods  at  the  water  surface;  vertical  sheet  piling  of 
6  by  12  inch  timbers  was  driven  along  the  rear  of  channel  row  of  piles, 
horizontal  backing  timbers  6  by  12  inches  placed  on  the  lake-side  row, 
and  the  structure  filled  with  stone.  Broken  timbers  adjoining  the 
break  were  taken  out  and  new  ones  put  in  their  place.  Cold  and  stormy 
weather  prevailed  while  these  repairs  were  in  progress,  delaying  their 
completion  until  December  9.  ,  Minor  repairs  were  made  at  other  parts 
of  the  work,  such  as  replacing  broken  or  decayed  timbers,  and  a  row 
of  sheet  piling  placed  in  the  pile  wing  at  inner  end  of  the  north  revet- 
ment, extending  from  the  light-house  wharf  to  the  boat  oi)ening  at 
the  life  saving  station,  a  distance  of  250  feet, 

The  United  States  dredge  Michigan  City  was  at  work  on  the  wing- 
dam  shoal  from  October  5  to  November  20,  where  the  navigable  depth 
was  only  10^  feet  when  work  was  commenced;  a  channel  50  feet  wide 
was  cut  to  the  depth  of  18  feet  through  the  worst  part  of  the  shoal,  the 
amount  excavated  being  17,936  cubic  yards. 

Work  done  during  the  year  by  private  parties  at  this  harbor,  by 
authority  of  the  Secretary  of  War  and  under  the  supervision  of  the 
U.  S.  engineer,  was  as  follows: 

(1)  By  E.  A.  Graham :  Rebuilding  his  dock  below  the  railroad  bridge, 
about  745  feet  long,  authorized  by  the  acting  Secretary  of  War  Febru- 
ary 23,  1893. 

(2)  By  John  Wallace:  Rebuilding  his  dock  (Vandalia  Dock)  from  a 
point  about  200  feet  above  the  railroad  bridge  and  ext-euding  east- 
wardly  for  a  distance  of  507.4  feet;  instrument  of  authority  dated  May 
25,  1893. 

(3)  By  the  Cincinnati,  Cleveland,  Chicago  and  St.  Louis  (Big  Four) 
Railway  Company:  Rebuilding  east  300  feet  of  wing  dam,  provided  in 
the  river  and  harbor  act  of  July  13, 1892,  authorizing  its  occupation  by 
the  company  for  freight  purposes. 

Also  by  this  company:  Rebuilding  old  revetment  on  the  north  side 
of  entrance  to  Bentx)n  Harbor  Canal,  from  railroad  warehouse  to  mouth 
of  Paw  Paw  River,  a  distance  of  520  feet;  instrument  of  authority 
dated  March  30,  1894. 

All  the  foregoing  structures  have  been  satisQtctorily  coinpletetl  as 
authorized. 

(4)  By  J.  A.  Preston :  Construction  of  new  wharf  in  front  of  his 
property,  extending  from  mouth  of  Morrisons  Channel  to  wharf  at 
mouth  of  the  St.  Joseph  River,  a  frontage  of  about  1,475  feet.  The 
wharf  is  tx)  be  built  to  conform  to  a  harbor  line  recommended  for  adop- 
tion in  a  report  by  the  United  States  engineer  dated  June  J,  1894,  and 
approved  by  the  Secretary  of  War  June  8,  1894.  The  formal  instru- 
ment of  authority  to  build  the  wharf  is  dated  June  19, 1894. 

The  work  of  construction  was  in  progress  at  the  close  of  the  year. 

A  resurvey  of  the  harbor,  from  its  entrance  to  the  upper  limi^  of 
interior  navigation  at  Benton  Harbor,  was  made  June  11-1(>,  1894,  and 
blue-print  cojiy  of  the  map  will  be  forwarded  when  completed.  It 
shows  a  narrow  entrance  channel  with  a  depth  of  scant  15  feet,  and  an 
interior  navigable  depth  of  from  13  to  14  feet  except  at  crossing  of  the 
wing-dam  shoal  where  scant  12  feet  only  is  available. 

The  condition  of  the  piers  June  30, 1894,  was  as  follows : 

North  pier  and  revetment,  comprising  831.5  feet  of  pile  work  and  1,182 
feet  of  crib  work,  had  a  total  length  of  2,013.5  feet,  and  projected  about 
1,300  feet  beyond  the  shore  line;  this  is  more  than  double  the  projec- 
tion of  a  year  ago,  and  is  made  up  by  300  feet  of  pier  extension,  and  a 
back  cutting  of  the  foreshore  resulting  from  the  breach  made,  in  the 
pier  last  October  and  a  subsequent  washing  out  of  all  adjoining  pier 
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filling,  to  about  4  feet  below  the  water  line,  during  a  severe  gale 
May  18,  1894.  The  sand  thereby  washed  into  the  harbor  would  have 
closed  it  to  navigation  if  an  unusual  outflowing  current  had  not  pre- 
vailed at  the  same  time,  due  to  the  full  rivers  above.  The  pier  is  really 
unserviceable  along  this  section,  and  its  complete  reconstruction  is 
urgently  needed  for  a  length  of  375  feet.  The  pile  structure  inside  of 
this  section  lacks  filling  and  is  open  to  the  passage  of  sand  into  the 
harbor;  it  should  be  sneet  piled  and  refilled.  The  outlying  800  feet  of 
crib  work  is  in  good  condition,  or  can  be  easily  made  so  by  distributing 
a  small  amount  of  stone  to  supply  deficiencies  in  filling. 

The  south  pier  is  practically  the  same  as  it  was  at  the  commence- 
mentof  the  year— 819  feet  long  and  projecting  650  feet  beyond  the  shore 
line.  The  filling  of  pile  work  has  gone  at  almost  all  points  to  below  the 
water  level,  and  its  restoration  is  essential  to  secure  the  work ;  other- 
wise this  pier  is  in  fair  repair. 

The  estimate  for  1896  is  as  follows:  For  850  feet  of  crib- pier  exten- 
sion, $i^5,000;  for  rebuilding  375  feet  of  old  north  pier,  $7,500;  for 
sheet  piling  and  refilling  550  feet  of  pile  work  in  north  pier,  $5,500;  for 
refilling  600  feet  of  south  pile  pier,  $3,000;  dredging  and  minor  repairs, 
$5,000;  total,  with  contingencies,  $115,000. 

The  Light- Honae  Establishment  maintains  a  fonrth  order  revolving  coast  light 
on  the  bluff  south  of  the  harbor,  and  a  fifth  order  harbor  light  and  a  ran^e  light 
on  the  north  "pier'j  there  is  a  life-saving  station  near  the  east  end  of  north  pier. 

The  harbor  is  in  the  Michigan  coUection  district,  Michigan ;  port  of  entry^  Grand 
Haven,  Mich. 

Appropriations  for  improt^ing  St,  Joseph  Harbor  and  River j  Michigan. 


Jn1y4, 1836 $20,000 

March3,  1837 15,  0(X) 

Jnly7,1838 51,113 

March  3, 1843 25,000 

Jnnell,  1844 20,000 

*Angiist30, 1852 10,000 

June28,  1864 15,000 

June  23,  1866 6,000 

March2,1867 : 23,000 

Allotted  from  harbors  on 
Northwestern      Lakes, 

1867^ $7,500 

Transferred    in    1870   to 
Grand  Haven  Harbor..        500 

July  11,  1870 15*000 

March  3, 1871 10,000 


JnnelO,  1872 $3,000 

June23,  1874 2.000 

March3, 1875 35,000 

Angnst  14, 1876 12, 000 

JnnelS,  1878 12,000 

March  3,  1879 6,000 

JuneU,  1880 8,000 

March  3, 1881 10,000 

AugU8t2,  1882 12,0rK) 

Julys,  1884 15,000 

Augusts,  1886 10,000 

August  11,  1888 12,000 

September  19,  1890 20,000 

July  13,  1^92 60,000 

Total 434,113 


Original  estimated  cost  of  the  work  as  revised  in  1892 $519, 113. 00 

Whole  amount  appropriated  f^om  1836  to  and  including  act  of  July  13, 

1892 434,113.00 

Whole  amount  expended  to  June  30,  1894 432,814.02 

Motley  statement 

Jnly  1,  1893,  balance  unexpended $48, 588. 91 

J  nne  30,  1894,  amount  expended  during  fiscal  year 48, 290. 73 

July  1, 1894,  balance  unexpended 298.18 

July  1,  1894  outstanding  liabilities 109.97 

July  1,  1894, balance  available 188.21 


i  Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1896  1 15, 000. 00 
<  Submitted  in  compliance  with  requirements  of  sections  2  of  river  and 
(      harbor  acts  of  1866  and  1867  and  of  sundry  civil  act  of  March  3,  1893. 

*  Amount  carried  to  surplus  fund,  $0. 80. 
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COMMERCIAL  STATISTICS,   ST.  JOSEPH  AND  BENTON   HARBOR,  MICHIGAN. 

Entrances  and  olearanoea. 


Year. 


Number. 


Fiscal  year— 


1884 


I 


1886 

.  1886 

1887 

1888 

Calendar  year  1889. 


560 
467 
789 
580 
679 
066 


Revenue 
collected. 


Tonna^. 


$1, 096. 14  I 
361. 57 
248.53 


144,000 
208,797 
359,925 


Year. 


1890  (including  Benton  Harbor) 

1891  (including  Benton  Harbor) . 

1892  (including  Benton  Harbor). 

1893  (including  Benton  Harbor) . 


Vessels  entered. 


Number. 


948 

742 

1,726 

1,576 


Tonnage. 


131,607 

215, 334 

707,285 

1, 125, 063 


Vessels  cleared. 


Number.;  Tonnage. 


131, 395 

215,591 

707, 785 

1,125,938 


The  Graham  &  Morton  Transportation  Company  established  a  regular  line  of 
steamers  between  this  port  and  Milwaukee,  Wis.,  to  succeed  to  the  business  of  the 
8t.  Joseph  und  Lake  Michigan  Transportation  Company  and  the  Milwaukee  and 
Eastern  Transportation  Comi>auy.  The  Flint  and  Pore  Marquette  Steamship  Line 
has  made  two  or  three  trips  per  week  to  this  port  during  the  season,  bringing  large 
quantities  of  salt  from  Manistee,  Mich.  The  equipment  of  the  linos  heretofore 
operated  to  Chicago  has  been  increased. 

Beceipta  and  shipmenU  hy  vessel  at  St.  Joseph  and  Benton  Harbor,  Michigan,  189S, 

[Compiled  from  statements  furnished  by  the  Graham  St.  Morton  Transportation  Company  of  St. 
Joseph,  Mich.,  and  the  collectors  of  customs  at  St.  Joseph  and  Benton  Harbor,  Michigan.] 


Articles. 


RECEIVED. 

Cedar  posts number.. 

Rour barrels. . 

Fruit,  miscellaneous,  pack- 
ages  

Grain bushels . . 

Gravel cubic  yards. . 

Hay  and  feed 

Iron  and  ore 

Laths 

Leather 

Lime  and  cement. .  barrels . . 

Live  stock head. . 

Sumber M  feet,  R.  M . . 

Machinery 

Merchandise,  general 

Miscellaneoas 

Salt barrels . . 

Shingles 

SlabM cords . . 

Stone do... 


Quantity. 


Tons. 


15,000 
40,600 

13, 180 

111,040 

500 


Total. 


25,000 


1,000 

110 

33, 553 


400.500 

75,000 

800 

1,500 


150 
4.060 

198 

2,820 

750 

1,503 

1,700 

10,000 

75 

300 

45 

04,068 

200 

2,800 

14, 732 

50,070 

16,000 

2,000 

9.500 


Articles. 


187, 371 


SHIPPED. 

Apples  and  x>ears,  barrels. 

Farm  products,  miscella- 
neous   

Fish 

Flour barrels. . 

Fmit,miscellaneou8,  puck- 
ages 

Grapes baskeu.. 

Hay  and  feed 

Iron  and  ore 

Lime  and  cement,  barrels . . 

Livestock head. . 

Lumber feet,  B.  M . . 

Machinery 

Morchuiidise,  general 

Miscellaneous 

Paper  

Peaches baskets . . 

Potatoes bushels.. 


Quantity.  >    Tons. 


30,000 


11,962 

1, 138, 436 
700,000 


2.000 

209 

128,000 


400,000 
50,000 


Total. 


3,600 

1,000 

800 

1,196 

20,077 

3,500 

18 

2,000 

400 

74 

224 

800 

777 

3.504 

1,070 

4,000 

1,600 


44,039 


Id.  addition  to  the  above,  a  total  of  189,275  passengers  were  carried  by  vessels  trading  at  this  port. 


APPENDIX   L  L — REPORT   OP   LIEUT,  COL.  LYDECKER,      2197 

LL3. 
IMPROVEMENT  OF  ST.  JOSEPH  RIVER,  MICHIGAN. 

The  oiily  portion  of  the  river  used  for  commercial  purposes  in  recent 
years  is  the  lower  stretch  of  about  25  miles,  from  its  mouth  at  St. 
Joseph  to  Berrien  Springs.  Throughout  this  section  it  is  very  crooked, 
the  land  distance  between  extremities  being  but  little  more  than 
half  the  distance  by  river.  It  is  obstructed  by  a  number  of  shoals 
and  ripples,  over  which  the  water  flows  in  a  tbin  sheet,  with  channel 
depths  of  approximately  2  feet,  while  the  general  depth  in  intervening 
pools  will  run  from  4^  to  6  feet,  or  even  to  7  or  8  feet  in  some  of 
them. 

The  river  and  harbor  act  of  August  11,1888,  appropriated  $2,500  for 
improving  the  river  within  the  limits  above  indicated,  and  a  project  for 
its  expenditure  with  a  view  to  obtaining  a  low-water  channel  of  3 
teet  was  approved  March  27, 1889.  The  plan  of  operations  provided 
for  removing  snags  and  sunken  logs,  closing  secondary  channels  by 
brush  and  stone  dams,  and  concentrating  the  flow  at  other  points,  as 
found  necessary,  by  wing  dams.  The  plan  has  been  followed  as  far  as 
could  be  with  the  small  sums  appropriated  for  the  work,  and  has  pro- 
vided  the  anticipated  depth  of  3  feet  at  the  improved  places;  but 
other  shoal  places  remain,  and  the  structures  already  erected,  having 
necessarily  been  of  a  light  and  inexpensive  character,  are  in  need  of 
additions  and  repairs. 

Operations  during  the  past  fiscal  year  were  as  stated  in  the  following 
extract  from  the  report  of  F.  W,  Lehnartz,  assistant  engineer,  in  local 
charge  of  works  in  that  portion  of  this  district: 

The  dam  closing  the  south  arm  of  the  river  at  Twin  Springs  Island  had  been  dam- 
aged by  the  spring  freshets  and  a  new  channel  had  been  scoured  by  the  river  near  the 
head  of  the  island.  This  new  division  of  the  river's  volume  reduced  the  effective  cur- 
rent in  the  main  channel,  and  navigation  was  practically  closed  at  this  point.  New 
shoals  had  also  formed  on  Long  Reach,  and  in  July  operations  to  improve  these  con- 
ditions were  commenced.  The  closing  dam  at  Twin  Springs  Island  was  repaired  by 
the  addition  of  brush  and  stone,  and  extended  235  feet  to  a  point  on  the  island  which 
seemed  to  offer  special  resistance  to  erosion  by  the  river.  The  old  training  dike  at 
foot  of  Twin  Springs  Island  was  repaired. 

Dam  Nos.  1,  6,  and  9,  on  Long  Reach,  were  repaired  and  made  more  effective  by 
raising  them  about  L  foot,  and  a  new  dam,  No.  13, 150  feet  long,  was  built  between 
Nos.  6  and  9.  In  addition,  two  new  dams,  Nos.  14  and  15,  each  1^  feet  long,  and  rest- 
ing against  the  north  shore,  were  constructed  to  further  restrict  the  low-water 
width  of  the  river. 

As  the  main  channel  at  Royalton  Island  showed  a  tendency  to  shoal,  the  south 
arm  was  closed  by  a  dam,  throwing  all  the  water  into  the  main  channel.  These 
operations  were  completed  September  30,  1893. 

The  maintenance  of  this  navigation  requires  further  dam  construc- 
tion, repair  of  existing  structures^  and  the  removal  of  snags  and  logs. 
For  these  purx>oses  an  appropriation  of  $2,500  is  needed. 

Appropriations  for  improvirig  St.  Joseph  River ^  Michigan, 

August  11,  1888 $2,500.00 

September  19,  1890 1,000.00 

• 

Total 3,500.00 

Whole  amount  appropriated,  including  allotment  from  appropriation  for 

St.  Joseph  Harbor  by  act  of  July  13,  1892 4,500.00 

Whole  amount  expended  to  June  30,  1894 4,129.24 
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Money  statement, 

July  1,  1893,  balance  unexpended $1,049.73 

June  30,  1894,  amount  expended  during  fiscal  year 678. 97 

July  1,  1894,  baLiuce  unexpended •> ^  370. 76 

Amount  that  can  beprofitably  expended  in  fiBcal  year  ending  June  30, 1896      2, 500.00 
Submitted  In  compliance  with  requirements  of  sections  2  of  river  and 
harbor  acts  of  1866  and  1867  and  of  sundry  civil  act  of  March  3,  1893. 


COMMKRCIAL  STATISTICS,  ST.  JOSKPH  RIVER,  MICHIGAN,  1893. 

The  steamer  May  Graham  (95  tons,  load  draft  30  inches)  made  100  trips  from  St. 
Joseph  to  Berrien  Springs  and  return,  carrying  10,000  passengers  and  6,234  tons  of 
miscellaneous  freight. 


L  L4. 

IMPROVEMENT  OF  SOUTH  HAVEN  HARBOR,  MICHIGAN. 

Before  improvement  by  the  General  Government  the  citizens  of 
South  Haven  had  constructed  piers  and  revetments  at  the  mouth  of  the 
Black  Biver,  and  thereby  obts^ined  a  channel  into  Lake  Michigan  6  or  7 
feet  deep  and  85  feet  wide;  the  improvement  thus  started  was  taken 
up  by  the  Government  in  1867,  under  a  plan  of  operations  that  provided 
for  increasing  the  channel  to  a  width  of  120  feet  between  piers  extended 
far  enough  into  Lake  Michigan  to  obtain  and  hold  a  navigable  depth 
of  12  feet;  the  original  project  was  subsequently  modified  to  make 
the  entrance  width  between  piers  177  feet,  and  extend  the  navigable 
channel  upstream  to  the  highway  bridge,  about  half  a  mile  above  the 
piers.  The  total  length  of  piers  and  revetments  built,  up  to  the  year 
1888,  aggregated  3,145  feet,  and  no  extensions  have  been  made  to  them 
since  that  time. 

Operations  during  the  past  fiscal  year  were  as  stated  in  the  following 
extract  from  report  made  F.  W,  Lehnartz,  assistant  engineer,  in  local 
cliarge  of  harbors  on  the  eastern  shore  of  Lake  Michigan: 

The  rebuilding  above  water  of  the  old  crib  work  in  the  nouth  pier,  station  9+98 
to  13-|-54|,  commeuced  in  May,  1893,  was  completed  September  19.  The  remainder  of 
the  old  timber  work  above  water,  station  11 4-95  to  9+98,  was  removed,  as  also  the 
stone  filling  and  the  6  courses  of  new  superstructures  completed  to  station  9+98. 
The  old  stone  filling  was  replaced  in  the  work,  mooring  posts  were  built  into  it  at 
distances  of  50  feet,  and  a  walk  3  feet  wide  placed  along  each  side  wall.  The  old 
work  between  stations  8+70  and  9+98,  and  between  stations  13+54|  and  14+02  was 
repaired,  and  the  decayed  top  timber  of  the  channel  wall,  south  pier,  stations  13+88 
to  14+47,  replaced  by  new  timber. 

Soundings  made  July  29-31,  1893,  showed  the  existence  of  a  shoal  with  only  11  feet 
wut<^r  in  the  river  channel  near  the  winding  basin,  a  narrow  channel  with  12  feet 
water  thence  to  the  revetments  of  the  entrance,  11.5  feet  between  piers  and  revet- 
ments and  11.8  feet  on  the  bar.  To  improve  this  condition  the  United  States  dredge , 
Michigan  City  commenced  dredging  July  31,  and  by  October  2,  when  it  was  com- 
pleted, had  removed  the  shoal  near  the  winding  basin  by  dredging  an  area  75  feet 
wide,  about  150  feet  long,  and  15  feet  deep  below  zero  of  gauge,  had  widened  the 
river  channel  from  station  14  to  the  revetments  by  a  cut  50  feet  wide  and  15  feet 
deep,  and  the  channel  between  the  revetments  by  a  cut  25  feet  wide  and  15  feet  deep, 
from  the  inner  end  to  station  7,  and  had  deepened  and  widened  the  channel  between 
the  piers  by  a  cut  50  feet  wide  and  17  feet  deep  fVom  station  10  to  15+50.  The  total 
quantity  of  sand  and  clay  removed  from  these  cuts  was  23,865  cubic  yards.  During 
the  time  from  September  2  to  September  20  the  dredge  was  absent  from  the  harbor, 
having  been  sent  to  Saugatuck  for  needed  dredging  at  that  point. 
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At  the  opening  of  navigation  in  1894  the  channel  at  the  entrance  was  again  fonnd 
filled  up,  as  nsoal.  Soundings  of  April  1^14  showed  an  available  depth  of  10  ieet 
on  the  outlying  bar  and  10  feet  between  the  piers  to  shore  line;  thence  generally  13 
feet  to  the  steamboat  landing.  The  United  States  dredge  Farquhar,  after  fitting  out 
at  Grand  Haven,  was  at  once  dispatched  to  South  Haven,  arriving  there  Ax>ril  21. 
The  channel  across  the  bar  was  again  dredged  out  to  a  width  of  75  feet  and  depth  of 
17  feet,  the  channel  between  piers  by  a  cut  25  feet  wide  and  15  feet  deep  from  sta- 
tion 8  to  15-f  30,  and  by  a  second  adjacent  cut  of  the  same  dimensions  from  station 
8  to  12,  and  a  shoal  below  the  highway  bridge,  station  24+70  to  25+30,  immediately 
in  front  of  the  steamboat  landing,  was  removed.  This  work  was  completed  on  May 
14,  leaving  a  through-going  channel  width  not  less  than  12  feet  water,  and  the  dredge 
was  sent  to  Holland  Harbor.  The  material  dredged  at  this  time  measured  7,893  cubic 
yards. 

Daring  the  storm  of  October  6  the  portion  of  the  south  revetment  from  station 
4+77  to  6+22,  a  plank-beam  structure,  caved  into  the  channel  and  was  washed 
away.  The  lateness  of  the  season  prevented  repairs,  but  to  preyent  the  break  from 
enlarging  until  more  permanent  repairs  can  be  made,  the  remaining  work  wan 
strengthened  by  driving  two  piles  at  each  end,  one  in  front  and  the  other  well  in 
the  rear,  and  tying  them  together  with  chain. 

The  condition  of  the  harbor  works  at  the  date  of  this  report  is  as 
follows : 

North  pier, — Comprising  606  feet  of  crib  work,  524  feet  pile  pier  and 
revetment,  and  462  feet  sheet  pile  revetment — has  a  total  length  of  1,592 
feet  and  projects  730  feet  beyond  the  shore  line.  The  section  of  pile 
pier  and  revetment  is  badly  dilapidated  and  needs  rebuilding  above 
water.  More  than  one-half  of  the  old  crib  work  was  built  from  twenty- 
four  to  twenty-six  years  ago,  and  must  also  be  rebuilt  above  water; 
considerable  addition  to  filling  is  required  to  put  the  pier  in  a  sate  and 
serviceable  condition. 

• 

The  south  pier,  comprising  555  feet  crib  work,  143  feet  pile  revet- 
ment, and  855  feet  plank-beam  revetment,  has  a  total  length  of  1,553 
feet,  and  projects  510  feet  beyond  the  shore  line.  The  plank-beam 
revetment  is  badly  wrecked  in  parts,  the  remainder  liable  to  give  way 
at  any  time,  and  all  should  be  rebuilt;  but  it  is  believed  that  appropria- 
tions for  the  improvement  of  this  harbor  should  no  longer  be  charged 
with  the  expense  of  maintaining  this  interior  revetment,  as  the  adjoin- 
ing property  is  mostly  occupied  and  used  for  commercial  purposes  by 
private  parties  and  corporations. 

The  depth  of  water  requisite  for  navigation  at  this  harbor  cannot 
be  maintained  until  the  piers  are  extended  to  the  15-foot  curve  in  Lake 
Michigan ;  additions  of  250  feet  and  450  feet  must  be  made  to  the  north 
and  south  piers,  respectively,  to  accomplish  this,  and  the  present  proj- 
ect provides  for  extensions  aggregating  half  that  amount.  The  interior 
navigation  can  only  be  maintained  by  constant  dredging,  the  river 
being  narrow  and  the  north  bank  without  revetment. 

The  estimate  for  1896  is  as  follows:  For  extending  north  pier  150 
feet  and  south  pier  200  feet,  under  existing  project,  $42,000;  rebuild- 
ing above  water  875  feet  north  pier  and  refilling  same,  $8,750;  refilling 
piers  and  minor  general  repairs,  82,500;  dredging,  $4,000,  making,  with 
contingencies,  $62,000. 

AppropriaUoH§  for  improving  h^irhor  at  South  Haven ^  Mich. 


March  2,  1B67 $43,000 

Jnly  11,  1870 10,000 

March  3, 1871 15,000 

JunelO,  1872 12,000 

MarchS,  1873 20,000 

Jnne23,  1874 10,000 

MarchS,  1875 10,000 

Augu8tl4,1876 10,000 

JunelS,  1878 12,000 

March3,  1879 7,500 


Jane  14,  1880 $5,000 

March  31, 1881 5,000 

August  2,1882 10,000 

July  5, 1884 7,500 

Augu8t5, 1886 5,000 

August  11, 1888 10,000 

Septemher  19, 1890 15,000 

July  13,1892 10,000 

Total 217,000 
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Ori<rii]al  oBtimated  cost  of  the  work,  1866,  amended  in  1869, 1872,  and  1892 .  $262, 000. 00 
Whole  amount  Appropriated  ftom  1866  to  and  inclnding  act  of  Jnly  13, 

1^Q2 . .,         ..  217  000. 00 

Whole  amount  expended  to  June  30,  1894 !..!! 215^731! 06 

Money  statement, 

July  1,  1893,  balance  unexpended $6, 564. 68 

June  30,  1894,  amount  expended  during  fiscal  year 6,  295. 74 

July  1,  1894,  balance  unexpended ; 268. 94 

July  1,  1894,  outstanding  liabilities 12. 50 

July  1,  1894,  balance  available 256.44 

■  — 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1896    62, 000. 00 
Submitted  in  compliance  with  requirements  of  sections  2  of  river  and 
harbor  acts  of  1866  and  1867  and  of  sundry  civil  act  of  March  3,  1893. 
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Entrances  and  clearances. 


Year. 


Fiscal  year— 

1884 

1885 

1886 

1887 

1888 

Calendar  year— 

1889  (eBtimat«(1) 

1890 

1891 

1892 

1893 


Nnniber. 

466 

861 

283 

264 

420 

1,080 

2,246 

2.994 

3,060 

3,822 

Keveuue 
collected. 


$565.72 
204.50 
113.56 


Tonnage. 


52,800 
29.134 


128,880 
201,380 
212, 160 
251.730 


Receipts  and  shipments  by  vessel ^  189S. 
[Compiled  from  statement  furnished  by  C.  J.  Monroe,  esq.,  South  Haven,  Micb.] 


Articles. 


RECEIVED. 


Brick 

Cedar  jMists number. . 

Coal 


Grain 

Gravel cubic  yards. . 

Hay  and  feed 

Lftth number. . 

Lime  and  cement. .  barrels. . 

Lumber feet,  H.  M . . 

Machinery 

Merchandise,  general 

Rawhides 

Salt barrels.. 

Shingles number. . 

Stone 

Tan  bark cords . . 

Tan>bark  extract. .barrels. . 

Total 


Quantity. 


8,500 


445 


863,000 

1,200 

7, 353, 000 


2,223 
4,287,000 


200 
700 


Tons. 


875 
70 
200 
859 
570 
360 
259 
156 
12, 868 
200 
2,805 
252 
311 
536 
275 
260 
140 

20,505 


Articles. 


Quantity. 


SHIPPED. 

Apples  and  pears  .barrels. 

Berries crates . . 

Brick number.. 

Farm  products 

Fish 

Flo  ur barrels . . 

Leather 

Live  stock 

Lumber 

Merchandise,  eeneral 

Peaches   ana  grapes, 

baskets 

Pickles barrels. . 

Potatoes bushels . . 

Slabs cords.. 


3,070 

6,000 

85,000 


980 


Total. 


1,178,060 

500 

3,440 

560 


Tons. 


307 

750 

213 

488 

17 

08 

160 

213 

2,506 

330 

7,008 

63 

103 

1,505 


13,821 
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L  L  5. 
IMPROVEMENT  OF  SAUGATUCK  HARBOR,  MICHIGAN. 

This  harbor  is  at  the  month  of  the  Kalamazoo  Kiver,  where  the  chan- 
nel depth  before  improvement  was  generally  not  over  5  feet.    Its  con- 
dition was  first  improved  by  a  private  company  which  built  two  slab 
piers  for  confining  the  river  current,  and  thereby  obtained  a  channel 
depth  of  7  feet  temporarily.    Its  further  improvement  was  commenced 
by  the  General  Government  in  1869,  and  from  that  tyne  to  1882  the  piers 
"were  extended  and  interior  channel  revetments  constructed  until  they 
bad  a  total  length  of  1,907  feet  on  the  north,  and  3,863  on  the  south 
side,  all  of  pile  work.    Since  1882,  appropriations  having  been  too  small 
to  keep  these  structures  in  repair,  they  have  gradually  gone  to  decay. 
The  navigable  channels  opened  through  the  harbor  from  time  to  time 
by  dredging,  fill  up  again  very  soon  after  the  departure  of  the  dredge. 
This  harbor  is  the  natural  outlet  for  the  products  of  a  highly  culti- 
vated section  of  country  and  would  be  the  scene  of  active  commerce 
if  improved  so  a«  to  aftbrd  any  reliable  navigation.    The  approved 
project  calle<l  for  a  12-foot  navigation,  but  the  existing  works  are  wholly 
unequal  to  providing  it  or  anything  approximating  it;  the  lake  end  of 
the  piers  are  not  beyond  the  curve  of  4- foot  depth  in  Lake  Michigan, 
and  the  structures  are  simply  wrecks  in  their  present  ox)ndition. 

Operations  during  the  past  fiscal  year  were  as  follows :  At  the  begin- 
ning of  the  yeai'  the  United  States  dredge  Michigan  City  was  at  work 
dredging  a  channel  at  the  outer  bar  and  the  worst  shoals  inside;  the 
work  was  continued  to  July  28,  when  the  total  excavation  of  23,881 
cubic  yards  was  completed,  resulting  in  a  narrow  channel  from  10  to 
12  feet  deep  where  depths  of  from  6  to  6  feet  had  existed  at  the  com- 
mencement of  operations.  About  11,000  yards  of  the  amount  above 
reported  was  excavated  between  June  13  and  30, 1893.  The  entrance 
channel  lasted  but  a  short  time,  and  the  dredge  was  again  sent  there 
September  2  to  reopen  it  and  dredge  an  interior  shoal  that  had  devel- 
oped opposite  the  light-house.  Work  was  continued,  with  considerable 
delays  on  account  of  stormy  weather,  until  September  18,  when  the 
money  available  was  nearly  exhausted,  and  operations  were  suspended 
after  excavating  4,825  cubic  yards,  resulting  in  a  narrow  13-foot  chan- 
nel through  the  worst  part  of  the  outer  bar  and  one  10  feet  deep 
through  the  interior  shoal.  Survey  of  the  harbor  made  June  6-9, 1894, 
showed  depths  of  only  5  to  7  feet  on  the  several  bars  and  shoals,  but 
there  were  no  sufficient  funds  available  for  effective  work,  and  the 
result  is  that  the  harbor  is  now  practically  closed  to  navigation. 

The  present  condition  of  the  harbor  works  is  as  follows :  The  north 
pier,  with  a  total  length  of  716  feet  of  pile  work,  i)rojects  200  feet  beyond 
the  shoreline;  its  filling  is  all  gone  and  the  sea  has  an  uninterrupted 
sweep  through  the  work.  The  south  pier  has  a  total  length  of  3,863 
feet  of  piling  and  projects  210  feet  beyond  the  present  shore  line;  from 
its  outer  end,  for  a  distance  of  2,525  feet,  this  pier  is  a  total  wreck  and 
can  only  be  preserved  for  further  use  by  rebuilding  it  above  water  and 
refilling  it.  Further  inside  the  timber  work  is  in  fair  repair,  but  the 
filhng  is  nearly  all  gone. 

If  there  be  any  intention  to  maintain  this  as  a  navigable  harbor,  a 
general  reconstruction  of  existing  structures  is  necessary.  If  an  estab- 
lishment of  a  navigable  depth  of  12  feet,  as  heretofore  contemplated,  is 
to  bo  accomplished,  the  old  works  must  be  put  in  serviceable  condition, 
as  above  indicated,  and  both  piers  extended  to  the  curve  of  15-foot 
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depth  in  Lake  Michigan,  now  distant  1,000  feet  and  800  feet  from  the 
north  and  south  pier  ends,  respectively.  No  estimate  for  the  above 
work  is  submitted  for  the  reason  that  there  is  no  present  authority  for 
undertaking  it,  and  the  estimate  below  is  therefore  confined  to  that 
needed  for  dredging  to  open  temporary  channels  at  times  when  they  are 
most  needed,  and  for  such  repairs  as  are  requisite  to  save  the  existing 
works  from  total  destruction. 

The  estimate  for  1896  is,  therefore,  as  follows :  For  rebuilding  2,800 
feet  of  north  and  south  piers  above  water  and  refilling  same,  $28,000; 
for  dredging,  $5,000;  making,  with  contingencies,  $35,000. 

The  Light  House  Establishment  maintains  a  fifth-order  light  on  the  north  side  of 
the  entrance. 

The  harbor  is  included  in  the  Michigan  coUection  district,  Michigan.  The  nearest 
port  of  entry  is  Grand  Haven,  Mich. 

Appropriations  for  improving  Karhor  at  Saugatttck,  Mich. 


July  25,  1868 $23,900 

April  10, 1869 6,039 

July  11,  1870 10,000 

March  3, 1871 10,000 

June  10,  1872 15,000 

March3,1873 10,000 

June23,  1874 10,000 

March3, 1875 10,000 

AugustU,  1876 3,000 

June  18,  1878 2,500 


March  3, 1879 $5,000 

June  14,  1880 5,000 

March  3, 1881 5,000 

August  2,  1882 8,000 

July  5,1884 4,000 

August  5, 1886 8,000 

August  11, 1888 5,000 

Jufy  13,1892 5,000 

Total 145,439 


Original  estimated  cost  of  the  work,  1867,  modified  in  1869,  1870, 1875, 
and  1882 $175,699.46 

Whole  amount  appropriated  from  1868  to  and  including  act  of  July  13, 

1892 145,439.00 

Whole  amount  expended  to  June  30,  1894 145,430.15 

Money  statement 

July  1,  1893,  balance  unexpended $2,268.02 

J une  30,  1894,  amount  expended  during  fiscal  year 2, 259. 17 


July  1,  1894,  balance  unexpended... 
July  1,  1894,  outstanding  liabilities. 


8.85 
8.13 


July  1,  1894,  balance  available 


.72 


(Amount  (estimated)  required  for  completion  of  existing  project 30, 260. 00 
Amount  that  can  be  profitably  expended  in  fiscal  year  endiug  June  30,1896    35, 000. 00 
Submitted  in  compliance  with  requirements  oi  sections  2  of  river  and 
harbor  acts  of  1866  and  1867  and  of  sundry  civil  act  of  March  3, 1893. 


COMMERCIAL   STATISTICS,  SAUOATUCK  HARBOR,  MICHIGAN. 

Entrances  and  clearances. 


YeiuB. 


Number. 


Fiscal  year— 

1884 

1885 

IH86* 

1887* 

Calendar  vear— 

1888  .'. 

1889 

1890 

1891 

1892' 

1893 


300 
266 


662 
314 
178 
492 


Revenue 
collected. 


626 


*  Not  stated. 


$422.84 
118.86 


Tonnage. 


132,400 
76,30J 
42,000 

120,000 


168,633' 
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BeceiptB  and  ahipmenU  hy  vessel,  189S, 
[Compiled  ttom.  statement  furnished  by  Grlffln  Sl  Henry,  S«agataok,  Mloh.] 


Articles. 


BECBIYED. 


Baskets,  number 

Coal,  iron  ore,  and  machin* 

e«y 

Lime  and  cement,  barrels.. 

Lumber 

Merchandise,  general 


Quanlity. 


3,000,000 


700 


Total 

BHIPPBD. 

A  pples  and  pears,  barrels . . 


814 


Tons. 


1«000 

2,060 

96 

2,750 

700 


7,506 


81 


Articles. 


SHiPPSD^continued. 

Carcasses,  veal,  number  .. . 

Fish 

Fruit,  miacellaneous,  pack- 
ages  

Furniture 

Live  stock,  heads 

Peaches,  baskets 

Potatoes,  bushels 

Poultry  and  Jambs,  coops. . 


Total. 


Quantity. 


600 


19,682 


20 

1,508,875 

1,292 

377 


Tons. 


97 
113 

295 

10 

3 

37,722 

4i 

10 


38,384 


REPORT    OF    COST    OF    OOMPLETINO    IMPROVEMENT    OF   SAUOATUCK 

HARBOR,  MICHIGAN. 

[Printed  as  House  Ex.  Doc.  No.  261,  Fifty-third  CongresH,  second  session.] 

War  Department, 
Wcmhinyton^  J).  C,  August  10,  1894. 

Sir  :  1  have  the  honor  to  acknowledge  the  receipt  of  a  reBolution  of 
the  House  of  Representatives,  dated  July  18, 1894,  conciirred  in  by  the 
Senate  on  July  26,  1894,  requesting  the  Secretary  of  War — 

to  famish  the  House  with  an  estimate  of  the  probable  cost  of  completinff  the 
improvement  of  Saugatack  Harbor,  Michigan,  under  the  project  of  eighteen 
handred  and  sixty-seven,  as  moditied  in  eighteen  hundred  and  sixty-nine,  eighteen 
hundred  and  seventy,  eighteen  handred  and  seventy-five,  eighteen  hundred  and 
eighty-two,  and  the  improvement^!  recommended  in  the  report  of  the  Chief  of 
Engineers  for  the  year  eighteen  hundred  and  ninety-three,  Apppendix  M  M, 

sind  in  response  to  the  above  resolution  to  transmit  herewith  a  letter 
from  the  Acting  Chief  of  Engineers,  dated  the  8th  instant,  submitting 
the  accompaying  copy  of  a  report,  dated  the  4th  instant,  from  Lieut. 
Col.  G.  J.  Lydecker,  Corps  of  Engineers,  the  officer  in  charge  of  the 
improvement  of  the  harbor  in  question. 

Colonel  Lydecker  estimates  the  cost  of  the  improvement  proposed  at 
$260,000,  and  states  that  the  maintenance  of  the  improvement  would 
probably  call  for  annual  dredging  at  an  estimated  cost  of  about  $3,000. 
Very  respectfully, 

Joseph  B.  Doe, 
Assistant  tkcretary  of  War. 

The  Speaker  op  the  House  op  Representatives. 


letter  op  the  ohiep  op  engineers. 

Office  op  the  Chief  op  Engineers, 

United  States  Army, 
Washington,  i).  C,  August  5,  189  i. 

Sir  :  I  have  the  honor  to  return  herewith  resolution  of  the  House  of 
Bepresentatives  of  July  18, 1894,  concurred  in  by  the  Senate  July  20, 
1894,  requesting  the  Secretary  of  War  "to  furnish  the  House  with  an 
estimate  of  the  probable  cost  of  completing  the  improvement  of  Sauga- 
tuck  Harbor,  Michigan,  under  the  project  of  1867,  as  modified  in  1809, 
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1870, 1875, 1882,  and  the  improvemeiits  recommended  in  the  report  of 
the  Chief  of  Engineers  for  the  year  1893,  Appendix  M  M,''  and  in  answer 
to  its  reference  to  this  office  to  submit  the  accompanying  copy  of  report 
of  the  4th  instant  on  the  subject  from  Lieut.  Col.  G.  J.  Lydecker,  Corps 
of  Engineers,  the  officer  in  charge  of  the  improvement  of  the  harbor 
in  question. 

Col.  Lydecker  submits  an  estimate  amounting  to  $260,000  as  the  cost 
of  the  improvement  proposed  at  Saugatuck  under  the  call  contained  in 
the  accompanying  resolution. 

The  maintenance  of  the  improvement  would  probably  call  for  annual 
dredging  at  a  cost  of  about  (3,000. 

Very  respectfully,  your  obedient  servant, 

H.  M.  Adams, 
Acting  Chief  of  Engineers. 
Hon.  D.  S.  Lamont, 

Secf'etary  ,of  War. 


report  op  lieut.  ool.  o.  j.  lydecker,  corps  op  engineers. 

United  States  Bnoineer  Office, 

Detroit.  Mich.j  August  4,  1894. 

General  :  Complying  with  instructions  of  July  28,  I  submit  the 
following  report  concerning  the  inquiry  presented  in  the  resolution 
adopted  in  the  House  of  Eepresentatives  July  18, 1894,  and  agreed  to 
by  the  Senate  July  26,  1894,  via: 

[Fifty-third  CoujjpreHS,  second  session.  Congress  of  the  Unitud  States.] 

In  the  Hou8K  of  Rb present ativbs,  July  18, 1894, 

Resolved  by  Ike  House  of  Representatives  (the  Senate  concurring) ,  That  the  Secretary 
of  War  be  requoated  to  furnish  the  House  with  an  estimate  of  the  probable  cost  of 
completing  the  improvement  of  Sangatuck  Harbor,  Michigan,  under  project  of 
eighteen  hundred  and  sixty-seven  as  modified  in  eighteen  hundred  and  sixty-nine, 
eighteen  hundred  and  seventy,  eighteen  hundred  and  seventy-five,  eighteen  hundred 
and  eighty-two,  and  the  improvements  recommended  in  the  report  of  the  Chief  of 
Engineers  for  the  year  eighteen  hundred  and  ninety -three,  Appendix  M  M. 

Attest:  James  Kerr, 

Clerk. 

In  the  Senate  ok  the  United  States,  July  26,  1894. 

Resolved.  That  the  Senate  agree  to  the  foregoing  resolution  of  the  House  of  Repre- 
sentatives. 
Attest:  \Vm.  R.  Cox, 

Secretary, 

The  resolution  appears  to  ex)ntemplate  two  estimates: 
.  (1)  Estimate  of  the  probable  cost  of  completiuj>;  the  improvement  of 
Saugatuck  Harbor,  Michigan,  under  the  project  of  1867,  as  modified  in 
18G9,  1870,  1875,  1882. 

(2)  Estimate  of  cost  of  the  "  improvements  recommended  in  the  report 
of  the  Chief  of  Engineers  for  the  year  1893,  Appendix  M  M.'' 

By  the  project  of  1867  it  was  proposed  to  dredge  a  channel  200  feet 
wide  and  12  feet  deep  from  Lake  Michigan  into  the  mouth  of  the  Kala- 
mazoo lliver,  and  protect  the  channel  between  crib  piers  extending  to 
the  12-foot  curve  in  the  lake,  these  piers  to  be  in  extension  of  about 
2,000  linear  feet  of  slab  piers  already  built  by  local  enterprise.  The 
estimated  cost  was  as  follows:  For  2,048  feet  of  crib  piers,  $158,446.90; 
for  dredging,  $44,848.90;  total,  $203,296.80.  The  modification  of  1869 
was  recommended  '^  as  the  best  that  can  be  done  with  the  amount  of 
money,"  and  related  mainly  to  improving  the  lower  reach  of  the  river 
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by  dredging,  protecting  the  dredged  channels  by  pile  revetments,  and 
building  192  linear  feet  of  crib  work  in  extension  of  the  north  slab  pier  5 
the  project  of  1870  simply  related  to  so  much  of  this  work  as  was  to  be 
built  on  the  north  side  of  the  channel.  The  estimated  cost  of  the 
project  of  1869-'70  was  as  follows:  For  192  linear  feet  crib  pier, 
18,038.36;  for  5,130  linear  feet  pile  revetments,  $63,175.20;  for  dredg- 
ing, $15,185;  total,  $86,398.56. 

The  project  of  1875  provided  for  restoration  and  preservation  of 
revetments,  built  in  accordance  with  the  project  of  1869-^70,  at  an  esti- 
mated cost  of  $10,000. 

The  conclusion  arrived  at  in  1882  was  that  future  appropriations 
should  be  applied  merely  to  maintaining  the  existing  conditions  of  the 
improvements.  This  is  not  regarded  as  having  modified  previous  proj- 
ects, but  simply  a-s  serving  to  suspend  operations  under  them^  and  it 
is  to  be  omitted  from  consideration  in  the  estimate  now  submitted  in 
response  to  the  first  part  of  the  resolution,  viz : 

Estimate  of  the  probable  cost  of  completing  the  improvement  of  Sangatack  Har- 
bor, Michigan,  under  tlie  project  of  eighteen  hundred  and  sixty-seven  as  modified 
in  eighteen  hundred  and  sixty-nine,  eignteen  hundred  and  seventy,  eighteen  hun- 
dred and  seventy-five,  and  eighteen  hundred  and  eighty-two,  as  follows : 

Building  1,100  linear  feet  crib  work,  extendinjg  north  pier  to  12- foot  curve. .  $82, 500 

Building  800  linear  feet  crib  work,  extending  south  pier  to  12  foot  curve. ..  60, 000 

Refilling  and  sheet  piling  715  feet  old  revetment  on  north  side 3, 575 

Building  2,400  linear  feet  new  revetment  on  north  side 36, 000 

Building  500  linear  feet  new  revetment  on  south  side 7, 500 

Rebuilding  abov^e  water  2,525  linear  feet,  south  pier  and  revetment 20, 200 

Refilling  3,860  linear  feet  of  old  south  side  revetment 19, 300 

Total  for  piers  and  revetments 229,075 

For  dredging  channel 15, 000 

244,075 

The  maintenance  of  the  improvement  would  probably  call  for  annual 
dredging  at  a  cost  of  about  $3,000. 

I  do  not  £nd  that  there  is  any  specific  project  of  improvement  recom- 
mended in  the  report  of  the  Chief  of  Engineers  for  the  year  1893,  but 
assume  that  the  inquiry  contained  in  the  resolution  is  directed  to  the 
following  suggestion:  *'With  these  (the  piers)  extended,  the  south 
revetment  refilled,  and  the  infiux  of  sand  from  above  contractedf  as  is 
quite  practicable  by  means  of  sand  fences  and  shrub  planting,  the  pur- 
pose of  the  original  project  can  be  carried  out  and  a  commercial  harbor 
of  considerable  value  made."  The  work  herein  suggested  is  practically 
the  same  as  that  covered  by  the  foregoing  estimate  for  completing  the 
project  of  1869,  as  subsequently  amended,  with  the  addition  of  sand 
fencing  and  shrub  planting  to  prevent  the  inflow  of  sand  from  adjoin- 
ing hills;  the  cost  of  these  latter  works  may  be  estimated  at  about 
$15,000,  making  the  total  cost  of  completing  the  improvement,  as  sug- 
gested in  the  annual  report  for  1893,  $260,000  in  round  numbers. 
Very  respectfully,  your  obedient  servant, 

6.  J.  Lydbcker, 
Lieut,  CoL  0/ JEngineers, 

Brig.  Gen.  Thomas  L.  Casey, 

Chief  of  Engineers^  U.  8.  A, 
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LL  6. 

IMPROVEMENT  OF  HOLLAND  (BLACK  LAKE)  HARBOR,  MICHIGAN. 

The  first  steps  toward  establishing  a  harbor  at  this  place  were  taken 
by  the  citizens  of  Holland,  Mich.,  situated  on  Black  Lake,  about  5  miles 
from  the  present  harbor,  by  opening  a  channel  having  a  navigable 
depth  of  about  5  feet  from  the  lake  into  Lake  Michigan,  and  protecting 
it  by  ])iers  and  revetments  made  of  brush  and  stone.  Continuation  of 
this  improvement  was  taken  in  hand  by  the  General  Government  in 
1867,  existing  structures  strengthened  by  pile  and  crib  work,  and 
extended  until,  in  1880,  the  north  side  pier  and  revetment  had  attained 
a  total  length  of  1,850  feet  and  the  south  side  1.689  feet.  They  have 
remained  without  extension  since  that  time.  The  approved  project 
calls  for  a  channel  depth  of  12  feet,  but  a  depth  of  from  only  8  t.o  9  feet 
can  be  maintained  while  the  piers  remain  in  their  i)resent  condition, 
and  increased  depths  are  attained  temporarily  by  repeated  dredging. 
The  piers  are  not  only  far  too  short  to  protect  an  entrance  channel,  but 
the  interior  portions  built  on  the  old  brush  structures  permit  the 
passage  of  large  quantities  of  sand  through  and  under  them,  for  which 
reason  any  dredged  channel  soon  becomes  fiUed. 

No  work  was  done  at  the  harb6r  during  the  last  fiscal  year  until  the 
middle  of  May,  1894,  when  the  United  States  dredge  Farquhar  was  sent 
there  to  restore  the  channel  between  piers,  which  was  shown  by  sound- 
ings made  in  the  latter  part  of  April  to  have  shoaled  to  9  feet.  The 
work  was  still  in  progress  at  the  close  of  the  year,  up  to  which  time 
12,584  cubic  yards  had  been  excavated,  establishing  a  channel  50  feet 
wide,  dredged  to  a  depth  of  from  16  to  18  feet,  between  Lake  Michigan 
and  Black  Lake.  The  excess  of  depth  will  allow  for  shoaling  and 
probably  serve  to  retain  a  sufficient  channel  during  the  rest  of  the 
present  season  of  navigation. 

The  present  condition  of  the  works  of  improvement  is  as  follows  : 

North  pier,  comprising  1,137  feet  of  pile  work  and  544  feet  of  crib 
work,  built  by  the  United  States,  and  169  feet  of  irregular  crib  work, 
built  by  local  enterprise,  has  a  total  length  of  1,850  feet  and  projects 
550  feet  beyond  the  shore  line. 

Th^soutli  pier,  comprising  9!>3  feet  of  pile  work  and  555  feet  of  crib 
work,  built  by  the  United  States,  and  141  feet  of  irregular  crib  work, 
built  by  local  authorities,  has  a  total  length  of  1,689  feet  and  projects 
670  feet  beyond  the  shore  line. 

The  timber  work  of  both  piers  is  generally  in  good  condition  except 
a  length  of  228  feet  of  revetment  on  the  north  side,  which  must  be 
rebuilt  above  water;  filling  is  lacking  throughout  the  work,  and  sheet 
piling  is  needed  to  make  both  piers  sand  tight. 

The  proposed  depth  of  12  feet  can  not  be  maintained  until  the  old 
work  is  sheet  piled,  as  indicated  above,  and  piers  extended  to  the 
15-foot  curve  in  Lake  Michigan,  which  will  require  an  addition  of  400 
feet  to  each.  Such  extension  would  call  for  an  expenditure  of  about 
$75,000,  but  as  it  is  not  yet  authorized  the  item  is  omitted  from  the 
estimate  for  1896,  which  is  «as  follows :  For  sheet  piling  1,492  feet  of  north 
and  south  piers,  $8,0(K);  rebuilding  228  feet  north  revetment  aboye 
water,  $3,000;  dredging,  $3,000;  refilling  piers,  and  minor  repairs, 
$2,500,  which,  with  contingencies,  amounts  to  $18,000. 
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Appropriations  for  improving  harbor  at  Holland  (Blaclc  LaJce)f  Mick. 


Black  Lake — Continued. 

-  June  14,  1880 f!e,000.00 

March3,  1881 16,000.00 

August  2, 1882 10,000.00 

Julys,  1884 6,000.00 

Augusts,  1886 5,000.00 

Augustll,  1888 5,000.00 

September  19,  1890 10,000.00 

Holland : 

July  13,  1892 5,000.00 

Total 279,615.31 


Black  Lllke: 

•Auguflt  30, 1852 $8,000.00 

Juneja.isee 55,615.31 

March  2, 1867 51,000.00 

July  11, 1870 10,000.00 

March  3, 1871 10,000.00 

June  10, 1872 10,000.00 

Marcli8,1878 12,000.00 

June  23,  1874 15,000.00 

Marcb3,  1875 15,000.00 

August  14.  1876 15,000.00 

Junel8,  1878 10,000.00 

March3,  1879 6,000.00 

Original  estimated  cost  of  tbe  work,  1866,  amended  in  1873,  1879,  1884, 

and  1892 : $291,615.31 

Whole  amount  appropriated,  1852,  to  and  including  act  of  July  13, 1892. .     279, 615. 31 
Whole  amount  expended  to  June  30, 1894 276,883.33 

Money  statement. 

Jnly  1, 1893,  balance  unexpended $4, 994.  (^ 

June  80,  18S4,  amount  expended  during  fiscal  year 2, 263. 26 

July  1,  1894,  balance  unexpended 2,730.79 

July  1, 1894,  outstanding  liabilities 1,041.57 

July  1,  1894,  balance  available 1,689.22 


Amountthatcanbe  profitably  expended  in  fiscal  year  ending  June  30,1896    18, 000. 00 
Submitted  in  compliance  with  requirements  of  sections  2  of  river  and 
harbor  acts  of  1866  and  1867  and  o  f  sundry  civil  act  of  March  3, 1893. 


COMMKKriAL   STATISTICS,  BLACK   LAKE   HARBOR,    MICHIGAN. 

Entrances  and  clearances. 


Year. 


Calendar  year— 
1889 


I0OO.. 
1891  . 
1892. 
1893  . 


Number.    Tonnage. 


1,087 


2.676 
2.800 
2,060 


80,790 


178, 300 
200,000 
815. 150 


Receipts  and  shipments  by  vessel,  1893, 
{Compiled  from  statement  famished  by  Mr.  W.  C.  WaUh.  of  Holland.  Mich.] 


Articlea. 


RBOEITED. 

Brick 

Cedar  posta 

Coal 

Farm  product« 

Flour 

Fumitnre 

Grain 

Iron  and  j»re 

Lath 

Leather  and  hiden 

Lime  and  cement 

Lire  stock 

Lnmlier 

Marhinery 

Merclianaise,  general 

Paper 

Shingles 

SUba 

StAue 

Tan  bark 

Total •.. 


3,000 

200 

22,000 

10 

60 

600 

600 

200 

1,150 

5,000 

1,500 

50 

52,000 

900 

1,300 

500 

6,000 

500 

150 

10,000 


106,110 


SHIPPED. 

Apples  and  pears 

Brick 

Coal 

Farm  products 

Fish 

Flour 

Fruit,  miscellaneous 

Fonilture 

Grain 

Gra])e8 

Hay  and  feed 

Lc»ather  and  hides 

Live  stock 

Lumber 

Machinery 

Mercbanaise.  (S^eneral . .  ■ 

Peaches 

Potatoes 

Shingles 

Stone 


Total 


Tons. 


100 

1,100 

8,700 

1,880 

10 

7,000 

1.000 

20,000 

590 

36 

2.000 

5,200 

300 

4,500 

4.200 

600 

20,000 

1,200 

200 

22,000 


100, 616 


*Amoant  carried  to  surplus  fund,  $1.19. 
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L  L  7. 

IMPROVEMENT  OF  GRAND  HAVEN  HARBOR,  MICHIGAN. 

This  harbor  m  at  the  mouth  of  Grand  Kiver,  which  had  a  shifting 
channel  with  a  depth  of  9  feet  at  its  month  before  improvement, 
toward  which  some  steps  had  been  taken  by  the  Detroit,  Grand  Haven 
and  Milwaukee  Kailroad  Company,  whose  road  terminates  at  that  point, 
before  systematic  work  was  commenced  by  the  Government  in  1867, 
under  an  appropriation  of  $65,000  made  in  the  river  and  harbor  act  of 
June  23,  1866.  The  project  adopted  was  the*  usual  one  of  protecting 
the  entrance  channel  by  x>iers  projecting  into  the  lake,  and  dredging 
as  found  necessary  to  make  and  maintain  the  necessary  depth.  The 
outflow  of  the  Grand  River  has  done  much  toward  keeping  such  depth 
inside  of  the  piers,  but  it  also  acts  toward  carrying  sand  in  suspension 
until  the  velocity  of  current  is  checked  on  reaohing  the  open  lake,  sand 
deposited,  and  a  bar  thereby  kept  constantly  forming  in  advance  of  the 
entrance. 

At  the  beginning  of  the  last  fiscal  year  the  condition  of  the  harbor 
was  as  follows:  The  north  pier  and  revetment,  comprising  1,059  feet  of 
crib  work  and  2,128  feet  of  pile  work,  had  a  total  length  of  3,187  feet, 
and  projected  1,215  feet  beyond  the  shore  line. 

The  south,  pier  and  revetment,  comprising  1,304^  feet  of  crib  work 
and  4,272  feet  of  pile  work,  had  a  total  length  of  5,576^  feet,  and  pro- 
jected 1,560  feet  beyond  the  shore  line. 

The  depth  of  water  between  piers  was  17  feet,  with  a  least  depth  of  15.9 
feet  on  the  bar  immediately  in  front  of  the  entrance,  while  a  channel  of 
approach  from  the  south  had  a  depth  of  20  feet. 

Work  for  extending  both  piers  had  just  been  commenced,  and  that 
of  rebuilding  a  length  of  1,631  feet  of  undermined  pile  revetment,  in  a 
,  bend  on  the  south  side  of  the  river,  was  in  progress  by  hired  labor. 

Operations  during  the  past  year  were  as  follows: 

The  Wisconsin  Dredge  and  Dock  Company,  under  contract  for  exten- 
sions of  piers,  approved  January  25,  1803,  continued  work  in  progress 
at  tlie  commencement  of  the  year,  but  with  slow  progress,  largely  due 
to  the  prevailing  financial  trouble  and  difficulty  experienced  in  pro- 
curing long  timber;  their  contract  called  for  adding  two  cribs  (each 
100  by  30  by  24J  feet)  to  the  south  pier,  and  for  extending  the  north 
pier  350  feet,  by  one  crib  50  feet  long  and  three  cribs  each  100  fe«t 
long,  all  on  pile  foundation;  at  the  beginning  of  the  year  Crib  No.  1, 
south  pier,  had  been  built  to  the  nineteenth  course.  It  was  completed 
in  July,  but  not  sunk  in  place  until  September  29;  in  the  meantime 
the  foundation  piles,  76  in  number,  had  been  driven  in  water  from  25J 
to  20J  feet  deep,  to  a  penetration  of  15  to  18  feet  in  the  bed  of  the  lake, 
and  sawed  off  to  grade  24  feet  below  wat^er  surface  at  zero  of  gauge; 
they  were  found  satisfactory  as  to  line  and  level  when  examination 
was  made  by  the  diver  before  placing  the  crib  in  position.  The  con- 
tractors failed  to  get  any  other  cribs  sunk  before  winter,  and  all  work 
ceased  toward  the  end  of  November,  after  refilling  Crib  No.  1  to  the 
water  surface,  covering  it  by  a  temporary  decking,  and  placing  50  cords 
of  riprap  stone  along  the  foot  of  the  lake-side  wall.  Operations  were 
resumed  April  1 6, 1894.  Seventy-  six  foundation  x)iles  for  the  remaining 
south  pier  crib  were  driven  in  water  from  25  J  to  2t)^  feet  deep,  to  a  pene- 
tration of  from  15  to  21  i  feet  in  the  lake  bed  and  sawed  off  to  grade  24 
feet  below  water  surface  at  zero  of  gauge;  they  were  found,  on  exam- 
ination, satisfactory  as  resi)ects  line  and  level,  and  the  crib  was  sunk 
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thereon  May  4, 1894.  A  continuous  superstructure,  six  courses  high, 
was  then  built  over  the  new  cribs,  bonded  into  the  old  adjoining  super- 
structure, filled  with  stone,  and  decked  over.  Pier-head  protection  was 
made  by  driving  13  guard  piles,  penetrating  to  45  feet  below  zero  ol 
gauge,  between  the  projecting  horns  of  the  outer  crib,  and  facing  them 
with  3  horizontal  fender  timbers  secured  by  screw  bolts  to  the  end  wall 
of  crib.  In  the  meantime  progress  was  made  on  the  north  pier  exten- 
sion as  follows:  Crib  I^o.  1, 1894  (50  by  30  by  20^  feet),  and  Crib  No. 
2, 1894  (100  by  30  by  20J  feet),  were  completed,  the  piles  for  their  foun- 
dations driven  in  water  from  21 J  to  22|  feet  deep,  to  a  penetration  of 
16J  to  19^  feet  in  the  lake  bed,  and  sawed  off  at  grade  20  feet  below 
water  surface  at  zero  of  gauge,  but  neither  crib  had  been  sunk  in  place 
by  the  close  of  the  year.  At  that  time  cribs  No.  3  and  No.  4  had  been 
built  to  within  4  and  15  feet  respectively  of  their  full  height  of  20 J  feet 
It  is  probable  that  the  whole  extension  of  350  feet  will  be  completed 
during  the  summer. 

Extensive  repairs  were  applied  to  older  portions  of  the  work  during 
the  year,  the  principal  feature  being  the  partial  reconstruction  of  the 
south  revetment  from  station  30+32  to  station  46+63,  a  length  of  1,631 
feet,  in  continuation  of  work  commenced  during  the  previous  year,  and 
described  in  the  last  annual  report;  old  superstructure  timbers  were 
taken  out  for  a  length  of  1,100  feet,  something  over  500  feet  Laving  been 
previously  removed;  229  piles  were  driven  in  the  front  row  and  56  in 
the' rear  row,  and  sawed  off  at  the  water  surface ;  new  wale  timbers  were 
secured  by  screw  bolts  to  front  and  rear  rows  of  piles,  and  the  two  rows 
connected  by  iron  tie-rods;  the  substructure  of  piles  was  then  finished 
with  a  superstructure  of  12  by  12  inch  timbers  four  courses  high,  and 
363  cords  of  edgings  were  added  to  the  filling.  A  board  walk  4  feet 
wide  was  laid  over  all  the  new  work,  and  sixteen  mooring  posts  were 
secured  to  the  rear  wall  at  uniform  intervals.  An  opening  60  feet  wide 
was  left  between  stations  37+55  and  38+ 15  to  afford  access  to  the  deep- 
water  area  in  rear  of  the  revetment,  which  provides  a  secure  and  compact 
winter  harbor  for  most  of  the  Government  plant  used  in  connection 
with  the  improvement  of  harbors  on  the  east  shore  of  Lake  Michigan; 
a  pontoon  bridge  4  feet  wide  locks  into  the  opening  and  closes  it  when 
it  is  not  in  use. 

Other  repairs  related  to  restoring  and  readjusting  filling  at  numerous 
points  along  the  old  pile  work,  in  connection  with  which  56  cords  of 
stone  were  purchased  to  supply  deficiencies. 

Frequent  soundings  were  made  at  the  harbor  during  the  year,  show- 
ing a  varying  depth  of  from  15.6  to  17  feet  in  the  channel  between  piers 
at  entrance;  14.2  to  16  feet  on  the  shoalest  part  of  the  bar  in  front  of 
the  entrance,  with  depths  of  from  16.5  to  21  feet  in  the  southerly  chan- 
nel over  the  bar,  and  from  15.2  to  19  feet  in  the  northerly  channel. 
'  The  zero  of  the  water  gauge  at  the  harbor  has  been  raised  0.28  feet, 
in  compliance  with  instructions  from  Chief  of  Engineers  dated  Decem- 
ber 4,  1893,  so  as  to  place  its  zero  3.06  feet  below  high  water  of  1838; 
the  new  plane  of  reference  established  for  harbors  on  Lakes  Michigan 
and  Huron. 

The  mean  stage  of  Lake  Michigan  during  the  fiscal  year  1894,  referred 
to  the  zero  of  this  gauge,  was  —0.859  feet;  the  highest  stage  was  +0.5 
feet  July  8, 1893,  and  the  lowest  -2.07  feet  December  11,  1893;  an 
extreme  fluctuation  of  2.57  feet. 

The  steamers  of  the  Detroit,  Grand  Haven  and  Milwaukee  Eailroad 
Company  maintained  an  uninterrupted  navigation  throughout  the 
winter. 
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The  Unitetl  States  dredge  Farquhavj  with  drnnp  scows,  pile  driver; 
steamer  Hancock  and  tugs  Williams  and  Gtllmorej  were  in  winter  quar- 
ters at  this  harbor,  and  while  there  received  such  repairs  as  were  needed 
to  fit  them  for  this  season's  work. 

The  condition  of  the  harbor  Jane  30,  1894,  was  as  follows: 

The  north  jner,  with  a  total  completed  length  of  3,187  feet,  including 
1,059  feet  of  crib  work  and  2,128  feet  of  pile  work,  projected  1,200  feet 
beyond  the  adjacent  shore  line.  An  extension  of  350  feet,  by  the  addi- 
tion of  one  crib  50  feet  long  and  three,  cribs  each  100  feet  long,  was  in 
progress,  the  50  foot  crib  having  been  sunk  in  place,  on  its  pile  founda- 
tion June  19. 

Tlic  south  pier  had  a  total  length  of  5,779  feet,  comprising  1,507  feet 
of  crib  work  and  4,272  feet  of  pile  work,  and  projected  1,760  feet  beyond 
the  adjacent  shore  line. 

Tlie  crib  work  of  both  piers  is  in  good  condition,  but  the  filling  of  all 
pile  structures  is  deficient  and  needs  a  general  overhauling,  with  con- 
siderable additions.  A  length  of  667  feet  of  old  south  pile  pier  from 
station  11+67  to  station  18-1-34  must  be  rebuilt  above  water.  The 
present  approved  project  calls  for  further  extensions  of  150  feet  and  100 
feet  to  the  north  and  south  piers  respectively.  The  depths  of  water 
were  17  feet  at  entrance  between  piers,  20  feet  in  southerly  channel  of 
approach,  and  17  feet  in  the  northerly  approach,  with  a  least  depth  of 
16  feet  in  the  middle  ground  between  them  and  immediately  in  front  of 
the  harbor  entrance. 

This  harbor  has  an  entrance  width  of  400  feet  between  piers,  and  is 
therefore  of  great  service  as  a  harbor  of  refuge  during  the  prevalence 
of  all  westerly  gales;  a  quality  which  attaches  to  no  other  harbor  on 
this  coast,  and  of  inestimable  advantage  to  general  commerce. 

The  estimate  for  1890  is  as  follows:  For  250  feet  of  pier  extensions, 
to  complete  project,  §35,000;  for  rebuilding  667  feet  of  soutli  pile  pier 
above  water,  6,600;  refilling  pile  revetments  and  incidental  repairs  to 
same,  $10,000;  for  sheet  pile  revetment  north  side,  2,500  feet,  $15,000; 
for  ssmd  fences  and  shrub  planting  to  stop  drifting  of  sands  into  har- 
bor, $7,000;  in  all,  with  contingencies,  $80,000. 

Til o  Light- House  EstabHshment  maintains  a  fourth-order  flashing  coast  light  sonth 
of  tho  entrance,  and  a  sixth-order  harbor  light  and  fog  signal  on  the  Bonthi  pier. 
There  iH  a  life-saving  station  on  the  north  side  near  the  shore  line. 

The  harbor  is  at  the  port  of  entry  for  tho  Michigan  collection  district,  Michigan. 

AppropnaiioHs  for  improving  harbor  at  Grand  Ilareny  Michigan. 


August   30,    1852    (mouth    of 

Grand  River) $2,000.00 

March    2,     1867    (mouth     of 

Grand  Kiver) 40,000.00 

Juno  23,  1866 65,000.00 

April  10,  1869 1,866.15 

July  11,  1870 10,000.00 

1870  (allotment) 500.  00 

March  3,  1871 6,000.00 

June  10,  1872 15,000.00 

March  3,  1873 75,000.00 

June  23,  187  4 50,000.00 

August  14,  1876 15,000.00 


Juno  18,  1878 $15,000.00 

March  3,  1879 9,000.00 

June  14,  1880 50.000.00 

March  3,  1881 50,000.00 

August  2,  1882 40,000.60 

July  5,  1884 50,000.00 

Augusts,  1886 30,000.00 

August  11,  1888 25,000.00 

September  19,  1890 75. 000. 00 

July  13,  1892 90,000.00 

Total    ...-. 714,366.15 


Original  estimated  cost  of  tho  work,  1866,  amended  in  1880, 1890,  and  1892 .  $804, 366. 15 
Whole  amount  ai>propriated  and  allotted  from  1852  to  and  including  act 

of  July  13,  1892 714,366.15 

Whole  amount  expended  to  Juno  30,  1894 668,529.52 


J 
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Money  statement. 

July  1,  1893,  balance  nnexpended $76, 165. 95 

JNine  90,  1894,  amount  exi>ended  during  iiBcal  year 30, 329. 32 

July  1,  1894,  balance  unexpended 45, 836. 63 

July  1,1894,  outstanding  liabilities $19,093.31 

July  1, 18^,  amount  covered  by  uncompleted  contracts 22, 220. 24 

41,313.55 

July  1,  1894,  balance  available 4,523.08 

i  Amount  tbat  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1896    80, 000. 00 
<  Submitted  in  oompliance  with  requirements  pf  sections  2  of  river  and 
I     harbor  acts  of  1866  and  1867  and  of  sundry  civil  act  of  March  3,1893. 


COMMERCIAL  STATISTICS,  GRAND   HAVEN   U ARBOR,  MICHIGAN. 

Enirancea  and  clearances. 


Year. 


Number. 


fSKcal  vMiv- 

1884 

1885 

1886 

1887 

1888 

Calendar  year— 

1888 

188» 

1890 

1891 

1898 

1893 


2,331 

1.634 

1,384 

1,297 

1.888 

1,508 

1.110 

1.172 

819 

815 

761 

Reveone 
collected. 


$5,221.81 
1, 985  43 
1, 546. 32 


Tonnage. 


632, 159 
1.036.629 

1,405.600 
649.370 
834,089 
616. 422 
693. 835 
613. 425 


Beceipta  and  $hipmenta  hy  resael,  1893, 

[Compiled  ^rom  Htatemento  fuminhed  by  U.  C.  Duryea,  and  the  collector  of  customa.  Grand  Haven, 

Mich.] 


Artifles. 


Quantity. 


BECEIVBD. 

Brick naniber. . 

Flour barrels.. 

Gravel cubic  yarda. . 

Bay  and  leed 

Iron  and  ore 

Leather  

Lime  and  cement j 

Lumber feet,  B. M. . ! 

Merchnndiae.  general,  iMick 

agea 

IffiiioellaneonB 

Piiea  ( number. 

Stone corda. 

Wooil do... 


600,000 

441,758 

500 


5.230,000 
8,103 


ToUl. 


Tona. 


Articlca. 


Quantity. 


SHIPPED. 


1,500 

44.176 

650 

15,388 

6,040 

863 

7,332 

9,153 


Fish barrels.. 

Flour do 

Fruit,  miecellaneona,  pack- 
ages  

Grain bushela.. 

Hay  and  feed 

Hides 

Iron  and  ore 

Leather  

10, 630   j  Lumber feet.  B.  M. . 

14,519  'i  Merchandise, general, pack 

403   i      ages 

3, 862  !  Miscellaneous 

900   I  Potatoes buaheU.. 

Slabs cords  . 


114,916   I 


Total 


200 
750 

20,780 
1,250 


200,000 
8,510 


2,650 

83 


I 


Tons. 


30 
75 

312 
34 
88 

110 

1,296 

61 

350 

23.064 

597 

79 

222 


26, 318 


L  L8. 


IMPROVEMKNT  OF  MUSKEGON  HARBOR,  MICHIGAN. 

Before  the  Government  did  any  work  at  this  harbor  local  enterprise 
had  improved  the  natural  outlet  of  Muskegon  Lake  by  building  slab 
revetments  and  piera^  thereby  obtaining  a  channel  13  feet  deep  between 
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them ;  but  entrance  to  it  was  obstructed  by  an  outer  bar  over  which  the 
usual  channel  depth  was  only  7  feet.  Operations  were  commenced  by 
the  Government  in  1867  with  the  purpose  of  remodeling  the  old  slab 
piers  and  extending  them  by  crib  work  to  deep  water  beyond  the  bar. 
This  was  done,  and  subsequent  extensions  followed  as  necessitated  by 
the  steady  lakeward  progress  of  the  shore  line  and  sand  accretions  in 
advance  of  it.  In  this  way  a  good  channel  12  feet  deep  was  main- 
tained, but  the  distance  between  piers  was  only  180  feet,  and  to  attempt 
tbis  narrow  entrance  was  a  dangerous  matter  in  stormy  weather.  The 
scheme  of  improvement  was  therefore  modified  by  building  a  detached 
I)ier  parallel  to  and  300  feet  from  the  south  pier,  the  inner  end  of  the 
new  structure  being  about  120  feet  north  of  the  lake  end  of  the  old 
north  pier;  the  opening  left  thereby  introduced  a  new  element  of  dan- 
ger, which  was  obviat^  by  removing  a  length  of  316  feet  from  the  end 
of  the  old  north  pier  and  building  from  the  point  thus  reached  an 
oblique  wing  of  crib  work,  330  feet  long,  to  the  east  end  of  the  detached 
structure. 

At  the  beginning  of  the  last  fiscal  year  the  condition  of  the  harbor 
works  was  as  follows: 

The  north  pier  and  revetment  comprised  502  linear  feet  of  crib  work 
parallel  to  and  300  feet  from  the  south  pier,  329.6  linear  feet  of  crib 
work  in  the  oblique  connecting  wing,  322  linear  feet  of  old  crib  and 
392  feet  of  old  pile  pier  parallel  to  and  about  180  feet  from  the  south 
pier.  The  total  length  of  this  completed  work  was  1,545.6  feet,  and  its 
lake  end  was  1,000  feet  beyond  the  shore  line.  Besides  this,  two  new 
cribs  had  just  been  sunk  and  filled  with  stone  to  the  water  surface  and 
786  linear  feet  of  sheet  pile  revetment  had  been  nearly  completed. 

The  south  pier,  comprising  382^  feet  of  pile  work  and  799^  feet  of 
crib  work,  had  a  total  completed  length  of  1,182  feet,  of  which  980  pro- 
jected beyond  the  shore  line.  Work  of  pier  extension  was  in  progress, 
one  crib  50  feet  long  having  just  been  sunk  and  filled  with  stone  to  the 
water  surface. 

The  channel  depth  was  such  as  to  permit  the  free  passage  of  vessels 
drawing  full  13  feet. 

Operations  during  the  fiscal  year  were  as  follows: 

The  work  of  pier  extension,  under  contract  with  E,  G.  Crosby,  approved 
February  23, 1893,  was  continued  until  November  11, 1893,  when  it  was 
completed  and  contract  closed.  In  these  operations  Crib  Ko.  3. 1893, 
north  pier  (100  by  30  by  20J  feet),  and  cribs  Nos.  2  and  3,  soutn  pier 
(each  100  by  30  by  22^  feet),  were  built;  76  foundation  piles  for  the 
north  pier  crib  were  driven  in  water  from  21.5  to  24  deep  to  a  pene- 
tration of  from  15  to  18.5  i'eet  in  the  lake  bed,  and  sawed  off  at  grade 
20  feet  below  zero;  152  foundation  piles  for  the  two  south  pier  cribs 
wore  driven  in  depths  of  23.5  to  29  feet  to  a  penetration  of  from  15  to 
19  feet  in  the  lake  bed,  and  sawed  off  at  grade  22  feet  below  zero;  Crib 
No.  2,  south  pier,  was  sunk  in  place  August  2;  Crib  No.  3,  north  pier, 
August  8,  and  Crib  No.  3,  south  pier,  August  26.  The  foundation  piles 
were  examined  as  to  line  and  level  before  cribs  were  sunk,  and  also 
afterwards  to  see  that  they  had  true  bearings,  and  everything  was 
found  to  be  satisfactory  in  this  respect.  Six  courses  of  continuous 
superstructure  were  built  over  the  new  cribs  in  each  pier,  bonded  back 
into  the  old  pier  work,  supplied  with  oak  mooring  posts  at  intervals 
of  50  feet,  filled  with  stone,  and  decked  over.  Vertical  timbers  were 
driven  in  crib  intervals  to  close  gaps  under  side  walls  and  retam  baL 
last.  Pier-head  protection  was  provided  by  driving  13  guard  piles 
between  the  horns  of  each  end  crib,  penetrating  to  from  40  to  41.6  feet 
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below  zero  of  gauge,  and  faced  with  3  horizontal  fender  pieces  screw- 
bolted  to  the  end  walls  of  cribs.  Finally,  a  substantial  riprap  of  stone, 
weighing  not  less  than  300  pounds  each,  was  placed  along  the  sides 
of  each  end  crib.  T}ie  actual  extension  made  to  the  south  pier  by  the 
new  work  was  300.5  feet,  and  to  the  north  pier  250.5  feet. 

The  work  of  completing  the  sheet-pile  revetment  that  had  been 
commenced  during  the  previous  year  Comprised  driving  the  round  and 
sheet  piles  of  front  row,  and  placing  superstructure  timbers  for  a 
distance  of  51  feet,  driving  61  anchor  piles  in  rear  row,  framing  and 
placing  rear  binders,  and  placing  tie-rods  and  braces  between  the  front 
wall  and  anchor  piles.  The  United  States  dredge  Farquhar  made  a 
shallow  cut  along  the  face  of  the  revetment,  and  cast  the  excavated 
material  behind  the  work  to  strengthen  it  against  the  thrust  of  passing 
vessels. 

Some  minor  repairs  were  made  to  the  old  south  pile  pier,  the  filling 
of  which  was  overhauled  and  increased  by  the  addition  of  26^  cords 
of  edgings  and  64  cords  of  stone  ^  two  gaps  in  the  front  row  of  piling 
were  filled  by  driving  extra  piles  which  were  secured  at  top  by  rear 
binders  screw-bolted  to  adjoining  piles;  a  decking  5  feet  wide  was  laid 
along  the  channel  wall  to  protect  the  filling  against  seas  which,  entering 
the  harbor  during  westerly  gales,  are  so  deflected  by  the  oblique 
portion  of  the  north  pier  as  to  mount  the  work  on  the  south  side  of 
the  channel. 

At  the  beginning  of  the  year  dredging  was  ijl  progress,  under  con- 
tract with  J.  T.  Farnham,  to  excavate  a  channel  100  feet  wide,  18  feet 
deep,  and  900  feet  long  at  the  entrance  to  the  harbor,  and  this  work 
was  completed  July  24,  the  amount  dredged  from  July  1  to  the  time 
of  completion,  being  2,998  cubic  yards.  The  entrance  channel  was 
thereby  improved  to  a  depth  of  17  feet,  but  the  inner  channel  afforded 
less  than  14  feet;  the  United  States  dredge  Farquhar  wslb  therefore 
sent  to  the  harbor  August  14,  and  kept  at  work  until  November  18, 
during  which  period  33,416  cubic  yards  were  excavated,  resulting  in  a 
through  channel  50  feet  wide  and  18  feet  deep  from  Muskegon  Lake  to 
the  entrance  from  Lake  Michigan.  During  a  southwest  gale  of  Octo- 
ber 6,  1893,  about  300  linear  feet  of  old  slab  and  log  dock  on  the  south 
side  of  the  channel,  just  inside  of  the  Government  revetment,  was 
washed  away  by  the  heavy  seas,  exposing  the  underlying  sand,  and 
threatening  navigation  by  its  wash  into  the  channel.  The  attention  of 
the  authorities  of  Muskegon  was  called  to  the  matter  and  they  at  once 
proceeded  to  place  a  new  revetment  at  local  expense;  a  row  of  close 
piling  was  driven  aeross  the  break  in  line  with  channel  face  of  south 
pier,  and  12  feet  in  rear  of  it  a  row  of  anchor  piles  from  8  to  12  feet 
apart;  the  piles  of  each  row  were  connected  by  binding  timbers,  the 
two  rows  by  tie-rods,  and  the  space  between  filled  with  brush  fascines 
and  stone. 

The  zero  of  the  water  gauge  at  the  harbor  was  raised  0.02^  feet  so  as 
to  place  its  zero  3.06  feet  below  high  water  of  1838,  the  new  plane  of 
reference  established  for  harbors  on  lakes  Michigan  and  Huron  by 
letter  from  the  Chief  of  Engineers  dated  December  4, 1893. 

The  condition  of  aft'airs  June  30, 1894,  was  as  follows: 

Xorth  pier — comprising  1,404.1  feet  of  crib  work,  392  feet  of  nile-pier 
revetment,  and  786.3  feet  of  new  sheet-pile  revetment — had  a  total 
length  of2,582.4  feet  and  projected  1,220  feet  beyond  the  shore  line; 
322  feet  of  this  crib  work  was  built  in  1868-'69,  and  the  timber  work 
above  water  is  now  so  dilapidated  that  it  can  not  hold  together  much 
longer;  new  superstructure  must  be  built  over  this  section.    About  100 
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cord»  of  stone  are  required  to  refill  empty  pockets  in  new  crib  .work," 
anil  some  minor  repairs  are  needed  for  the  better  security  and  service 
of  the  old  pile  section. 

/8ott/A|?ier— comprising  1,100  feet  of  crib  srork  ^nd  382^  feet  of  pile 
pier  and  revetment — had  a  total  length  of  1,482 J  feet  and  projected 
1,280  feet  beyond  the  shore  line.  The  timber  work  is  generally  in  good 
condition,  or  can  be  made  so  at  small  expense;  but  the  filling  of  all  the 
older  parts  of  the  structure  must  be  overhauled  and  equalized,  and 
considerable  additional  stone  supplied. 

The  available  de])th  of  chan-nel  between  the  piers,  as  shown  by  survey 
made  May  31  to  June  5,  was  14  feet.  The  present  approved  project 
requires  the  north  pier  to  be  extended  550  feet  and  the  south  pier  500 
feet,  and  these  extensions  should  be  made  without  delay  in  order  that 
the  favorable  results  obtained  by  those  completed  last  year  shall  not  be 
lost  and  the  extensive  commercial  interests  centering  in  this  harbor 
thereby  seriously  injured.  With  this  done,  and  the  channel  dredged  to 
full  width  and  depth,  and  the  older  work  put  in  proper  repair,  it  is  prob- 
able that  the  improvement  will  be  maintained  for  a  long  period  with 
small  annual  expenditures. 

The  estimate  for  189G  is  as  follows :  For  322  feet  new  superstructure, 
old  north  pier,  $3,220;  refilling  piers  and  revetments,  $2,500;  minor 
repairs,  pier  and  revetments,  $1,500;  dredging,  $5,000;  extending  north 
pier  550  feet,  and  south  pier  500  feet,  to  complete  the  improvement, 
$120,000;  making,  wflU  an  allowance  of  about  8^  per  cent  for  contin- 
gencies, a  total  of  $150,000. 

The  Licht-Hooso  Establishment  maintains  a  fourth-order  coast  ii<3^ht  on  the  south 
Bht)ru  and  a  sixth-order  harbor  light  on  the  south  pier.  There  is  a  life-saving  station 
on  Ihe  north  pier. 

The  harbor  is  in  the  Michigan  collection  district^  Michigan;  nearest  port  of  entry, 
Grand  Hav^en,  Mich. 

Appropriations  for  improvinff  harbor  at  Muskegon,  Mich. 


March  2, 1867 $59,  000 

July  11,1870 10,000 

March  3, 1871 15,000 

Juno  10,1872 10,000 

Juno  23, 1874 10,000 

Man  h  3, 1875 25,000 

AugU8tU,1876 15,000 

March  3, 1879 5,000 


March  3, 1881 $J0,000 

AugU8t2,  1882 25,000 

Jujy5,1884 20,000 

August  5, 1886 12,500 

August  11, 1888 45,000 

September  19, 1890 50,003 

July  13,1892 75,000 


Junol4,1880 7,500  Total 404,000 

Original  estimated  cost  of  tho  work,  1866,  amended  in  1869,  1873,  1881. 

1884,1890,  and  1892 $589,000.00 

Whole  nmouut  appropriated  from  180G  to  and  including  act  of  July  13, 

1892 404,000.00 

Whole  amount  expended  to  Juno  30,  1894 402,461.38 

Money  statement, 

July  1, 1893,  balance  unexpended $70,636.30 

J une  30, 1894,  amount  expended  during  fiscal  year 69, 097. 68 

July  1 ,  1894,  balance  unexpended 1, 538. 62 

July  1,  1894,  outbtanding  liabilities 401.53 

July  1,  1894,  balance  available 1, 137.09 

r  Amountthat  can  beprofita))ly  expended  iufiscal  year  ending  June  30,1896  150, 000. 00 
<  Submitted  in  compliance  with  requirements  of  sections  2  of  river  and 
i     harbor  acta  of  1866  and  1867  and  of  sundry  civil  act  of  March  3, 1893. 
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COMMERCIAL  STATISTICS,   MUSKEGON  HARBOR.  MICHIGAN. 

Entrances  and  clearances. 


Tear. 


Tiscal  year— 

1884 

1885 

188G 

1887 

Calendftr  year- 

1888 

1889 

1890 

1891 

1802 

1893 


Number. 


7,180 
6,112 
5,543 
1,745 

2,686 
4,626 
3,786 
2,886 
4.174 
2,482 


Ke  venue 
collected. 


$4,087.00 
1,621.34 
1.025.17 


Tonnaf^e. 


232,007 


884.869 
649  540 
704,046 
740,021 
834,049 


During  tho  year  a  triweekly  line  of  passenger  and  freight  steamers  was  estab- 
lislied  between  Muskegon,  Mich.,  and  Sheboygan,  Wis. 

Beceipta  and  skipmcnta  by  vessel,  189,3. 

[Compiled  from  statements  furnished  by  Hon.  H.  H.   Holt,  and  coUector  of  customs,  Mnskeson, 

Mich.] 


Articles. 


BECEIVED. 

Bran 

Brick number. 

CSedar  pes  ts M . 

Flour 

Furniture 

Grain 

Gcavel 

Iron • 

Lath M. 

Leather 

Lime  and  cement 

Lumber M  feet,  B.  M . 

Malt 

Merchandise 

Miseellaneona 

Plaster 

Pickets... number. 

Pnlp,  paper 

»ags 

Sugar 

Stone ^ 

Stucco 

Vinegar 


Quantity. 


Tons. 


930,870 
2.823 


505.709 


26.607 


4, 970. 070 


Total 


1 

1,502 

2,377 

66,460 

2,071 

3,271 

4.317 

9,114 

418 

151. 712 

3.  GOO 

2.187 

47.062 

4U3 

281.882 

21,275 

310 

8,098 

300 

205 

536 

25,910 

897 

2C2 

624.709 

Articles. 


8Hn*PED. 

Beer kegs . . 

Canned  goods esses.. 

Crackers packages.. 

Curtain  rollers . .  bundles . . 

Flour .• 

Furniture 

Hoops 

Iron 

Lath M.. 

Lime  and  cement 

Lumber. . .  .H  feet,  B.  M. . 

Merchandise 

Miscellaneous 

Plaster 

Pickets M.. 

Pianos number. . 

Refrigerators 

Sawdust 

Shingles M.. 

Slabs cords.. 

Sugar barrels.. 

Tar 


Quantity. 


Total 


4.400 

6.901 

18,175 

23,880 


2.139 


91,801 


850 
500 


0,046 
25,211 
15.004 


Tons. 


400 

224 

182 

1,160 

501 

511,007 

496 

2,718 

642 

6.079 

160,652 

291,551 

32,450 

5,846 

1,488 

250 

381 

4,322 

756 

66,724 

3,751 

225 


1,090,823 


L  L  g. 


IMPROVEMENT  OF  WHITE  LAKE  HARBOR,  MICHIGAN. 

Before  improveineiit  by  the  Government,  White  Lake  had  a  narrow 
and  winding  outlet  into  Lake  Michigan,  which  had  been  improved  by 
local  enterprise  so  as  to  permit  vessels  drawing  aboat  5  feet  to  pass 
through.  The  construction  of  the  present  harbor  was  commenced  in 
18G7  by  making  a  straight  cutfrom  lake  to  lake,  about  1,200  yards  south 
of  the  old  outlet;  the  project  being  to  establish  thus  a  channel  12  feet 
deep  and  200  feel  wide,  protected  by  revetments  and  piers  extending 
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iuto  Lake  Michigan  at  an  estimated  cost  of  $170^530.80.  This  project 
has  been  steadily  followed  until  the  present  time,  but  the  rapid  accre- 
tions of  sand  against  the  piers  as  their  x)rojection  into  Lake  Michigan 
advanced,  have  thus  far  prevented  the  establishment  of  a  channel  of 
the  proposed  depth;  it  has  been  repeatedly  dredged  to  depths  of  from 
12  to  16  feet,  but  shoaling  to  9  or  10  feet  invariably  follows  in  a  short 
time.  It  is  not  probable  that  a  depth  of  12  feet  can  be  maintained  for 
any  considerable  period,  until  the  piers  are  carried  out  to  the  15-foot 
curve  in  Lake  Michigan  and  kept  there. 

The  condition  of  the  improvement  June  30. 1893,  was  as  follows: 

The  north  pier  is  a  close  i)ile  structure  1,515  feet- long,  and  projected 
390  feet  beyond  the  shore  line  into  Lake  Michigan. 

The  south  pier,  consisting  of  1,498  feet  of  pile  work  and  356  feet  of 
crib  work  had  a  total  length  of  1,854  feet  and  projected  730  feet  beyond 
the  shore  line  into  Lake  Michigan. 

The  channel  depth  at  entrance  was  lOJ  feet. 

The  only  work  done  at  the  harbor  during  the  past  Hscal  year  waa 
some  dredging  by  the  United  States  dredge  Farquhar.  Commencing 
July  1, 1893,  operations  were  continued  until  August  12,  when  14,216 
cubic  yards  had  been  dredged,  resulting  in  a  straight  channel  50  feet 
wide,  with  a  midchannel  depth  of  14  feet,  from  lake  to  lake.  The 
commercial  requirements  were  thereby  satisfied  until  the  close  of  the 
season  of  navigation,  but  when  the  harbor  was  surveyd  May  28-29, 
1894,  the  channel  depth  had  shoaled  to  lOJ  feet. 

During  the  year  the  shore  line  adjoining  the  north  pier  was  advanced 
by  accretions  about  30  feet  and  that  adjoining  the  south  pier  20  feeL 
so  that  these  piers  now  project  beyond  the  shore  line  only  300  and 
710  feet,  respectively,  instead  of  390  and  730  feet  as  was  the  case  a  year 
ago. 

The  north  pier  is  generally  in  fair  condition,  except  that  a  few  piles 
need  to  be  made  more  secure,  and  a  general  overhauling  of  the  filling, 
composed  of  stone  and  edgings,  is  necessary  to  prevent  stone  from 
passing  through  the  spaces  between  piles. 

The  south  pier  is  not  in  such  good  condition ;  the  end  crib  has  settled 
badly,  and  this  settlement  continues,  with  indications  of  a  tendency  to 
slide  outwards;  the  above-water  portion  between  stations  3x56  and 
7  X  23,  comprising  a  length  of  307  feet,  built  from  twenty-two  to  twenty- 
four  years  ago,  is  badly  dilapidated  and  must  be  rebuilt.  The  filling 
needs  to  be  overhauled  throughout,  and  new  material  must  be  supplied 
in  places  where  it  has  settled  to  below  the  water  surface. 

The  limits  of  pier  extension  at  present  authorized  are  250  feet  for 
the  north,  and  200  feet  for  the  south  pier,  but  the  end  of  the  former  is 
nearly  100  feet  inside  (shoreward)  of  the  9-foot  curve,  while  the  latter 
is  about  150  feet  outside  of  it.  It  is  quite  clear  that  better  results  will 
be  obtained  by  extending  the  north  pier  350  feet  and  the  south  pier  100 
feet;  such  extensions  would  place  the  end  of  the  former  about  200  feet> 
and  of  the  latter  about  150  feet  inside  of  the  present  15-foot  curve. 

The  estimate  for  1896  is  as  follows :  For  pier  extepsion  450  linear  feet, 
$50,000 ;  for  rebuilding  307  linear  feet  of  south  pier  above  water,  $3,670; 
miscellaneous  repairs  of  piers  and  revetments  and  dredging,  $5,000; 
making  in  all,  with  about  G  per  cent  for  contingencies,  $(»2,0W). 

Tlio  harbor  is  in  tho  Michiji^f'iu  collection  district,  Michigan ;  nearest  port  of  entry^ 
Grand  Haven,  Mich.  'J'ho  Light-House  Establishment  maintains  a  fourth-order 
flashing  coast  light  on  the  shore;  and  a  sixth-order  harbor  light  on  the  south  pier. 
There  is  a  life-saving  station  on  the  north  pier. 
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Appropriations  for  improving  harbor  at  White  Lake  J  Mich. 

March2,  1867 $57,000 

April  10,1869 44,550 

JulylO,  1870 20,000 

March  3,1871 20,000 

June  10,  1872 10,000 

March  3, 1873.- • 7,000 

June  23,  1874 10,000 

March  3, 1875 10,000 

August  14, 1876 5,000 

June  18,  1878 12,000 

March  3, 1879 7,500 

Original  estimated  cost  of  work,  1866,  amended  in  1873,  1884,  and  1892.  $337,550.00 
Whole  amount  appropriated  1866  to  and  including  act  of  July  13,  1892.  279, 550. 00 
Whole  amount  expended  to  June  30,  1894 274, 835. 08 

Money  statement. 

July  1, 1893,  balance  unexpended $7, 394. 37 

June  30, 1894,  amount  expended  during  fiscal  year 2, 679. 45 

July  1, 1894,  balance  unexpended 4, 714. 92 

July  1, 1894,  outstanding  liabilities 4.30 

July  1, 1894,  balance  available 4,710.62 


June  14,  1880 $5,000 

March  3, 1881 7,500 

August  2,  1882 12,000 

July  5,1884 10,000 

August  5, 1886 10,000 

August  11,  1888 10,000 

September  19,1890 17,000 

July  13,  1892 5,000 

Total. 279.550 


{Amount  (estimated)  required  for  completion  of  existing  project 58, 000. 00 
Amountthat  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1896    62, 000. 00 
Submitted  in  compliance  with  requirements  of  sections  2  of  river  and 
harbor  acts  of  1866  and  1867  and  of  sundry  civil  act  of  March  3, 1893. 


COMMERCIAL  STATISTICS,  WHITK   LAKE   HARBOR,  MICHIGAN. 

Entrances  and  clearances. 


Year. 


Fiscal  year— 

1884 

1885 

1886 

1887 

1888 

Calendar  year — 

1888 

1889 

1890 

1891 

1892 

1893 


Nnniber. 

304 
1,416 
1,623 
1.885 
1,742 

1,408 
732 
579 
405 
392 
260 

Revenue 
collected. 


Tonnage. 


$1. 347. 23 
476. 16 
313. 65 


Receipts  and  shipments  hy  vessel,  189S. 
[tyompiled  from  statemout  furnished  by  the  collector  of  customs.] 


Articles. 


RBCEIYED. 


Coal 

Flonr barrels 

Grain bushels 

Miscellaneous 


Total. 


SHIPPED. 

Brick number 


Quantity. 


50 
11,335 


25,000 


Tons. 


80 

5 

312 

153 


509 


63 


Articles. 


I  Quantity. 


SHIPPED— continued. 

Cedar  i>osts number . . 

Grain bushels  . . 

Lumber.  ..M.  feet,  B.  M-. 

Miscellaneous 

Potatoes -  .bushels  . . 

Shingles number. . 

Slabs cords . . 


5,000 

20,000 

1,676 


4,160 

198,000 

6,427 


Total. 


262. 440 
184, 247 

147, 142 


62,276 

47,135 

58,950 

1, 052, 026 


Tons. 


100 

550 

2,933 

150 

125 

25 

17, 188 


21,084 
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^  L  L  lo. 

IMPROVEMENT  OF  PENTWATER  HARBOR,  MICHIGAN. 

The  Governmeiit4il  improvement  of  tbis  harbor  was  commenced  in 
1867,  but  before  that  time  a  nan*ow  channel,  about  4  feet  deep,  had 
bt^u  made  by  local  action  to  connect  Pentwater  Lake  with  Lake  Mich- 
ig*an.  TiiO  i)roject  then  adopted  was  to  increase  the  channel  width  and 
depth  to  150  and  1 2  feet  respectively,  and  protect  the  channel  by  lateral 
iners  extended  into  Lake  Michigan;  the  estimated  cost  was  $327,713.40. 
Work  on  this  project  has  been  in  i)rogress  ever  since,  but  the  depth  of 
12  feet  has  not  3  et  been  obtained  except  for  short  periods  following 
immediately  after  dredging,  the  piers  having  never  been  long  enough 
to  maintain  such  depth. 

The  condition  of  the  harbor  June  30,  1803,  was  as  follows: 

The  north  pier  had  a  total  length  of  2,223  feet,  of  which  1,821  is  pile 
revetment  and  402  crib  work;  it  i>rojected  590  feet  beyond  the  shore 
line. 

The  south  pier,  comprising  1,392  linear  feet  of  inle  revetment  and  723 
feet  of  crib  work,  had  a  total  length  of  2,115  feet,  and  projected  530 
feet  beyond  the  shore  line. 

The  depth  of  channel  between  i)iers  was  about  11  feet. 

Operations  of  the  past  fiscal  year  were  commenced  July  24, 1893,  by 
the  United  States  dredge  Saginawj  which  was  sent  there  to  deepen  the 
channel.  This  work  was  continued  until  August  22,  when  14,575  cubic 
yards  of  sand  had  been  excavated,  making  channel  70  feet  wide  and  16 
feet  deep.  Before  the  close  of  the  year  this  channel  had  shoaled  again 
to  lOJ  feet,  as  shown  by  a  survey  oif  the  waterway  between  piers  made 
May  25-20,  1891.  Toward  the  close  of  year  a  small  force  was  organ- 
ized to  make  some  urgent  repairs  to  the  old  pier  structure,  saiSi  as 
replacing  some  of  the  timbers  that  had  become  so  rotten  or  broken  as 
to  be  useless,  and  patching  up  the  larger  holes  through  which  stone 
and  sand  leaked  in  considerable  quantities.  This  work  was  still  in  pro- 
gress, but  nearly  completed,  at  the  end  of  the  year. 

The  ibregoing  indicates  all  that  was  done  during  the  year.  The 
repairs  will  helj)  to  hold  old  work  together  until  it  can  be  rebuilt.  The 
dredging  served  to  give  sufficient  depth  for  commercial  requirements 
during  the  year,  but  the  channel  thereby  made  is  entirely  obliterated 
now. 

The  piers  reach  out  but  little  beyond  the  10-foot  curve  in  Lake  Mich- 
igan, and  for  this  reason  a  navigable  depth  of  more  than  9  feet  can 
not  1)0  kept;  dredging  serves  only  to  give  greater  depths  for  periods  of 
greater  or  less  duration,  depending  on  the  extent  to  which  the  bed  of 
Lake  Michigan  may  be  aft'ected  by  storms.  The  depth  of  12  feet  called 
for  by  the  approved  project  can  only  be  held  with  any  reasonable  per- 
manence when  the  piers  shall  have  been  extended  to  the  15-foot  curve — 
now  from  300  to  400  feet  distant.  The  limit  of  extension  at  present 
autliorized  is  200  feet  only  for  the  south  and  nothing  for  the  north  pier. 
The  estimate  below,  being  simply  in  conformity  tlierewith,  might  be 
misleading  as  to  the  real  requirements  of  this  harbor  if  the  foregoing 
facts  were  not  clearly  stated. 

The  old  portions  of  both  i>iers  must  be  rebuilt  above  water,  especially 
that  of  the  south  pier. 

The  estimate  for  1896  is :  For  rebuilding  above  water  and  refilling 
520  linear  feet  north  pier,  §5,210;  same  for  1,036  feet  of  south  pier, 
$10,300;  dredging,  $3,000;  200  linear  feet  new  crib  work  for  completing 
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authorized  extension  of  south  pier,  $24,000 — making,  Avith  about  0  per 
cent  for  contingencies,  $45,000. 

The  harbor  is  in  tho  Michigan  coUuction  district,  Michigan;  uearestport  of  entry^ 
Grand  Haven. 

The  Light-House  Establishment  maintains  a  pier  and  range  light  near  the  outer 
etud  of  tho  south  pier,  and  there  is  a  life-saving  station  abont  middle  of  north  pier. 

Appropriations  for  improving  harbor  at  Penticater,  Mich, 


March  2,  1867 $55,000 

April  10, 1869 17,820 

Jnlyll,  1870 10,000 

March  3, 1871 10,000 

Jnne  10, 1872 30,000 

March  3, 1873 20,000 

AngnstU,  1876 10,000 

Jnne  18,  1878 10,000 

March3,  187D 6,000 

June  14, 1880 4,000 

Original  estimated  cost  of  improvement,  1867 $327, 713. 40 

Total  appropriated  to  June  30, 1894 238,820.00 

Total  expended  to  June  30,  1894 234,162.38 


March  3,  1881... $10,000 

August  2,  1882 10,000 

July  5, 1884 15,000 

Augusts,  1886 10,000 

August  11,  1888 8,000 

September  19, 1890 8,000 

July  13, 1892 5,000 

Total 238,820 


Money  statement 

July  1,  1893,  balance  unexpended $6, 452. 73 

Jnne  30,  1894,  amount  expended  during  fiscal  year 1,  795. 11 

July  1, 1894,  balance  unexpende<l 4, 657. 62 

July  1,  1894,  outstanding  liabilities 350. 04 

July  1,  1894,  balance  available 4, 307. 58 


(  Amonnttliat  can  be  profitably  expended  in  fiscal  year  ending  Juuo30, 1896    45, 000. 00 
•^Submitted  in  compliance  with  requirements  of  sections  2  of  river  and 
(      harbor  acts  of  1866  and  1867  and  of  sundry  civil  act  of  March  3,  1893. 


COMMEKCIAL  STATISTICS,    I'KNTWATEI:    IIAKBOR,  MICPIIGAX, 

Entrances  and  clearances. 


Tear. 


jnaoal  year— 

1884 

1883 

18i6* 


1887* 

GailSDdar  yeor— 

1888 

1888- 


189d 
1891 
1892 
1893 


4GI 
187 


9J00.  93 
89.17 


Tonnaj^e. 


300 


27 
1.140 


116 


*  Not  stated. 


45, 000 


2. 5.)9 
71,200 
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Receipts  and  ehipmenta  by  veesely  189S, 
[Compiled  from  statement  furniBhed  by  the  mayor  of  Pentwater,  Mich.] 


ArticleH. 


BKCEIVKD. 


Coal 

Furnitare 

Grain baohels . 

Hay  and  feed 

Lumber feet.  B.M  . 

Salt barrels. 


Quantity 


Total. 


10,000 


600,000 
600 


Tons. 


75 
500 
275 

50 
875 

70 


1,845 


Articles. 


SHIPPED. 

Cedar  posts number. 

Funi  i  ture 

LathJi number. 

Lumber feet,  1).  M . 

Peaches baskets. 

Potatoes bushels. 

Slabs cords . 

Tan  bark do. . . 

Ties number. 


Total. 


Quantity. 


38. 715 


204,000 

i,  480.  802 

50,000 

30,000 

114 

872 

4,500 


Tons. 


774 

1.500 

61 

7.841 

300 

900 

153 

873 

405 


12,808 


Six  million  feet  of  lumber  and  12,000,000  shingles  were  on  the  wharves  awaiting  shipment  at  the 
end  of  the  calendar  year. 


L  L  II. 
IMPROVEMENT  OF  LUDINGTON  HARBOR,  MICHIGAN. 

The  Goverument's  part  in  the  development  of  this  important  com- 
mercial harbor  dates  from  1867,  when  private  enterprise  had  made,  and 
for  some  years  maintained,  a  narrow  channel  with  a  depth  of  7  feet 
from  Lake  Michigan  to  Pere  Marquette  Lake.  The  plan  of  improve- 
ment then  adopted  was  to  dredge  the  channel  to  a  depth  of  12  feet, 
widen  it  to  200  feet,  and  protect  its  projection  into  Lake  Michigan  by 
lateral  piers;  the  estimated  cost  was  $270,682.  The  improvement  was 
duly  made,  and  subsequently  maintained  by  periodical  dredging  and 
occasional  pier  extensions  until  1885-86,  when  the  north  pier  comprised 
a  length  of  951  feet,  all  crib  work,  and  the  south  pier  and  revetment 
1,679|  feet,  of  which  567  feet  was  pile  work,  and  the  remainder  cribs. 
In.the  meantime,  the  idea  of  establishing  a  harborof  refuge  was  advanced 
in  1880  and  several  projects  with  that  object  in  view  were  prepared, 
with  estimates  of  cost  varying  from  $500,000  to  $1,500,000;  finally,  in 
1885,  one  was  adopted  which  provided  for  a  depth  of  18  feet,  and  for 
replacing  the  south  pier  by  a  new  one  200  feet  farther  south,  bo  as  to 
increase  the  width  of  channel  between  piers  to  400  feet;  the  estimated 
cost  was  $419,185.  It  is  fortunate  that  the  lack  of  commensurate  appro- 
priation and  of  authority  to  accept  land  necessary  for  widening  the 
channel  as  jiroposed,  delayed  the  commencement  operations  on  this 
project  until  it  was  recognized  that  such  a  wide  opening  from  Lake 
Michigan  directly  into  Pere  Marquette  liake  would  permit  such  a  free 
transmission  of  wave  force  and  motion  as  to  seriously  impair  the  fitness 
of  the  harbor  for  commercial  purposes.  The  harbor  of  refuge  project 
was  therefore,  in  1800,  transformed  into  one  which,  by  dredging  and 
pier  extension,  contemplated  a  channel  18  feet  deep  and  250  feet  wide 
at  entrance,  without  change  of  existing  width  within  the  limits  of  piers 
already  built;  the  estimated  cost  of  this  modification  was  $111,000. 
Work  thereon  was  promi)tly  commenced,  and  in  1891  the  necessary  pier 
extension  had  been  completed,  adding  500  feet  to  the  north  and  700  feet 
to  the  south  pier.  By  dredging,  the  channel  depth  has  been  maintained 
at  from  14^  to  16 J  feet;  but  the  full  dei)th  of  18  feet  has  not  yet  been 
secured.    The  condition  of  the  harbor,  June  30, 1893,  was  as  follows: 
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The  north  pier  had  a  total  length  of  1,452  feet,  all  crib  work,  and  pro- 
jected 930  feet  beyond  the  shore  line. 

The  south  pier  had  a  total  length  of  2,381  feet,  of  which  667  feet  was 
old  pile  work  and  1,814  feet  of  crib  work,  and  it  projected  1,500  feet 
beyond  the  shore  line. 

The  available  channel  depth  was  14^  feet. 

Operations  during  the  last  fiscal  year  were  as  follows: 

The  United  States  dredge  Saginaw  was  at  work  when  the  year  opened, 
with  the  objectof  deepening  the  entrance  channel,  and  continued  opera- 
tions until  July  22,  when  a  through  channel  with  a  minimum  depth  of 
16  feet  was  secured.  The  amount  excavated  in  the  fiscal  year  was  13,802 
cubic  yards. 

During  the  same  month  (July)  the  Wisconsin  Dredge  and  Dock  Com- 
pany, under  an  agreement  previously  made,  placed  343.8  cords  of  stone 
in  the  outer  portions  of  the  south  pier,  where  the  filling  had  settled  to 
such  an  extent  as  to  threaten  i  ts  security.  No  other  work  was  done  dur- 
ing the  year,  except  to  make  such  occasional  surveys  or  examinations  as 
were  required  to  afford  information  regarding  the  navigable  condition  of 
the  harbor. 

The  condition  of  the  harbor,  June  30, 1894,  was  substantially  the  same 
as  at  the  beginning  of  the  year,  except  that  the  navigable  depth  had 
been  increased  from  14 J  to  16J  feet. 

The  new  pier  work  is  all  in  excellent  condition,  but  a  large  portion  of 
theolder  structures  are  so  decayed  and  dilapidated  that  ordinary  repairs 
can  no  longer  be  depended  upon  to  keep  them  together;  they  must  be 
rebuilt  as  soon  as  practicable.  These  repairs  and  dredging  to  maintain 
the  requisite  navigable  depth  for  established  commerce  are  the  only  mat- 
ters for  which  provision  is  needed  in  the  next  appropriation  for  this 
harbor ;  and  the  estimate  for  1896  is  accordingly  as  follows :  Rebuilding 
inner  end  of  north  pier,  130  feet,  $2,600;  rebuilding,  above  water,  587 
linear  feet  of  north  pier,  $5,870 ;  rebuilding,  above  water,  1,423  linear  feet 
of  south  pier  and  revetment,  914,230;  miscellaneous  repairs  and  stone 
toprovidefor  settlement  of  filling  in  new  work,  $5,000;  dredging,  $4,000, 
which,  with  10  per  cent  for  contingencies,  makes  $34,870,  or  in  round 
numbers,  $35,000. 

The  harbor  is  in  the  Michigan  collection  diHtrict,  Michigan ;  nearest  port  of  entry, 
Grand  Haven,  Mich. 

The  Light- HoQse  Kstablishment  maintains  a  sixth-order  light  near  the  end  of  the 
Bonth  pier,  and  there  is  a  life-saving  station  near  the  inner  end  of  the  north  pier. 

Appropriations  for  improving  harbor  at  Ludinyton,  Mich, 
March  2, 1867 $50,000  |  March  3,  1879 $5,000 


April  10, 1869 31,185 

Jnly  11, 1870 10,000 

March  3, 1871 10,000 

•Jnne  10,  1872 10,000 

March  3, 1873 25,000 

Jnne23, 1874 20,000 

March  3,  1875 10,000 

AugustU,  1876 10,000 

June  18, 1878 15,000 

Original  estimated  cost  of  work,  1867 $270,682.00 

Estimated  cost  oi  enlarged  project  of  1890 Ill,  000. 00 

Total 381,682.00 


June  14,  1880 8,000 

Mnrch3,  1881 10,000 

August2,  1882 12,000 

July  5,  1884 10,000 

Augusts,  1886 56,250 

August  11,  1888 60,000 

July  13,  1892 5,000 

Total 357,435 


Total  appropriated  to  June  30,  1894 357,435.00 

Total  expended  to  June  30,  1894 355,518.93 

*  Amount  carried  to  surplus  fund,  90  cents. 
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Money^  statement, 

July  1,  1893,  balance  UDexpendcd $7, 459. 09 

Juno  30,  1894,  amount  t^xpeniled  during  fiscal  year 5, 543. 92 

July  1,  1894.  balance  unexpended 1, 915. 17 

July  1,  1894,  outstanding  liabilities 1.70 

July  1,  1894,  balance  available 1,913.47 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1896    35, 000. 00 
Submitted  in  compliance  with  requirements  of  sections  2  of  river  and 
harbor  acts  of  1866  and  1867  and  of  sundry  civil  act  of  March  3,  1893. 


COMMERCIAL   STATISTICS,  I.UDIXGTOX    HARBOR,  MI€HIGAX. 

Entrances  and  clearances. 


Year. 


I 


Number. 


Fiscal  vear— 

1884 

IfiBS 

1886 

1887 

1888 

Calendar  year— 

1888 

1881) 

1890 

1891 

181)2 

1893 


2,047 
1,466 
1,565 
1.442 
1,511 

1,778 
1,759 
2,270 
2.420 
1,960 
979 


Sovenne 
collttcteH. 


Tonnon^. 


$1,451.81  '. 
425.57  I. 
620.57  i. 


259, 800 
270,316 

277, 074 


461,997 
610.057 
538, 568 
211,438 


Receipts  and  shipments  hy  vessel,  1893. 

[Coinpile<l  from  Htfitemcnts  fnmisbed  by  ibo  Flint  and  Pero  Marquette  Railroad  Company,  and  tbe 

collectcr  and  deputy  collector  of  cuatoms.] 


Articles. 


RECEIVED. 


Apples  and  potatoes 

Agricultural  implements 

Brick,  cement,  etc 

Coal 

Flour 

Fruit  misccilaneouH 

Furniture 

Grain 

Hay,  fee<l.  etc 

Hiacs  and  leather 

Live  stock 

Lumber 

Mochinory 

Merchandise,  Keueral 

Miseellaneous 

OiU 

Suit 

Stone 

Wool 


Tons. 


109 

81 

1,957 

4.775 

71.  610 

494 

313 

47,  751 

10,185 

2,290 

211 

420 

242 

10.959 

2,418 

171 

:^3 

2,844 
217 


Total 157,430  [ 


Articles. 


SHtrPED. 

Apples . 

Cedar  posta 

Flour 

Fruit,  miscellaneous 

Furniture 

Graui 

Hay  and  feed 

Iron  ore,  and  steel 

Lath 

Live  stock 

Lumber 

Machinery  and  castings . . 

Merchandise,  general.' 

Salt 

Shingles,  slabs,  staves,  etc 

Stone 

Tan  bark 

Telephone  poles 

Tics 

Total 


• 

Tons. 

1,523 

863 

70 

1,218 

440 

217 

44 

619 

309 

79 

122,867 

115 

41. 328 

95. 918 

4,284 
437 

7,643 

105 

540 

278, 621 
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IMPROVEMENT  OF  MANISTEE  HARBOR,  MICHIGAN. 

Tbe  improvement  of  this  harbor  by  the  Govern  men  t  has  been  in 
progress  since  18G7,  local  enterprise  having  previously  constructed  slab 
piers  on  each  side  of  the  mouth  of  the  Manistee  Eiver,  so  as  to  obtain 
entrance  temi)orarily  for  vessels  drawing  7  feet,  which  was  also  the 
limiting  depth  that  could  be  carried  over  bars  in  the  river  until  deep 
water  was  reached  in  Manistee  Lake,  about  If  miles  from  Lake  Michi- 
gan.  The  project  of  improvement  then  adopted  was  to  construct  two 
parallel  piers  of  cribs  extending  about  9C0  feet  into  Lake  Michigan 
to  the  12-foot  curve,  using  the  slab  piers,  in  part,  as  foundation  for  the 
new  work,  and  to  dredge  a  channel  12  feet  deep  between  piers.  The 
estimated  cost  of  the  proposed  work  was  $180,949,  and  did  not  provide 
for  any  improvement  inside  the  river  eastward  of  the  shore  end  of  piers. 
But  when,  in  1873,  1,275  feet  of  crib  piers  had  been  built,  and  an 
entrance  anbrded  for  much  greater  draft  than  could  be  carried  in  the 
river,  the  scope  of  operations  was  extended  to  include  straightening 
its  lower  reach  by  dredging,  and  revetting  its  banks  so  far  as  necessary 
to  preserve  the  improv^  channel  and  to  prevent  the  lake  from  break- 
ing into  the  river  around  the  shore  end  of  the  north  pier.  This  was 
acc<»nplished  by  1878,  when  the  total  length  of  revetment  built  was 
1,828  feet,  of  which  1,338  was  on  the  north  and  490  on  the  south  side  of 
the  river.  In  the  meantime  the  crib  piers  had  been  continued  lakeward, 
but  not  so  fast  as  to  keep  pace  with  the  advance  of  sand  accretions, 
which  by  this  time  had  become  so  great  as  to  reduce  the  dejith  of  water 
at  entrance  to  8  feet,  or  nearly  what  it  was  in  the  begmuiug.  Accord- 
ingly, subsequent  operations  were  confined  to  pier  extensions  and 
repairs  necessary  for  maintaining  the  older  structures,  with  the  object 
of  regaining  and  preserving  a  channel  12  feet  deep  at  the  entrance  and 
between  piers.  But  this  depth  soon  ceased  to  satisfy  the  requirements 
of  commerce,  and  in  1890  the  project  of  improvement  was  modified  to 
increase  it  to  15  feet,  not  only  between  the  piers  but  throughout  the 
length  of  the  Manistee  Eiver.  The  approved  project  for  accomi)lishing 
this  object  provided  for  an  extension  of  the  north  pier  to  the  18-foot 
curve  in  Lake  Michigan,  a  distance  of  550  feet ;  for  extending  the  south 
pier  to  the  14-foot  curve  on  the  outer  bar,  then  350  feet  distant;  and 
for  dredging  channel  100  feet  wide  between  tlie  piers  to  the  new  15-foot 
depth,  and  thence  through  the  river  to  Manistee  Lake  a  channel  of 
like  depth  50  feet  wide.  Entering  at  once  ui>on  the  execution  of  this 
project,  contracts  for  the  necessary  dredging  and  for  the  north  pier 
extension  were  entered  into.  The  work  of  dredging  was  completed 
in  1892,  and  that  of  pier  extension  was  still  in  progress  at  the  begin- 
ning of  the  last  fiscal  year. 

The  condition  ot  the  harbor  July  1,  1893,  was  as  follows: 

The  newly  dredged  channel  had  deteriorated  somewhat,  so  that  tbe 
navigable  depth  was  reduced  in  some  places  to  less  than  14  feet. 
,  The  north  pier  and  revetment  had  an  aggregate  length  of  2,005.5 
feet,  comprising  1,304  feet  of  pile  revetment  and  1,301.5  feet  of  crib  work, 
the  lake  end  being  880  feet  in  advance  of  the  shore  line  and  300  feet 
from  the  point  to  which  it  was  to  bo  carried  as  provided  in  the 
approved  project;  the  last  50  feet  of  crib  work  had  just  been  sunk  in 
place  and  was  without  superstructure. 

The  wholelongth  of  south  pier,  comprising  490  feet  of  pile  revetment 
and  1,190  feet  of  crib  work,  was  1,689  feet,  its  lake  end  being  650  feet 
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beyond  the  shore  line  and  360  feet  from  the  limit  to  which  it  is  to  be 
extended,  no  work  on  the  proposed  extension  of  this  pier  having  been 
commenced  up  to  that  time. 

Work  on  the  north  pier  extension  was  in  progress  under  contracts  with 
the  Wisconsin  Dredge  and  Dock  Company,  dated  December  24  and  26, 
1892,  and  had  been  carried  to  the  extent  of  sinking  one  crib,  50  by  30 
by  18 J  feet,  on  its  pile  foundation,  and  crib  Ko.  2, 100  by  30  by  18 J 
feet,  had  been  built  and  was  ready  for  sinking;  cribs  No.  3,  of  same 
size  as  No.  2,  and  No.  4, 100  by  30  by  20J  feet,  had  been  built  to  the 
tenth  and  second  courses,  respectively;  all  the  foundation  piles  for  crib 
No.  2,  and  6  for  No.  3,  had  been  driven,  and  68  of  those  for  No.  2  sawed 
off  to  grade. 

Commencing  with  these  conditions,  operations  during  the  year  just 
past  were  as  follows : 

In  continuation  of  the  north  pier  extension  the  contractors  sunk  crib 
No.  2  on  its  pilefounds^tion  July  16^  No.  3  in  like  manner  August  7,  and 
No.  4  August  22.  These  operations  involved  driving  146  foundation  piles 
and  sawing  off  160  at  the  proper  grades  below  water  to  complete  the 
foundation  for  the  cribs,  the  addition  of  8  and  18  courses  to  cribs  3  and 
4,  respectively,  to  complete  them  in  readiness  for  sinking,  and  the  plac- 
ing of  1,915.97  cords  of  stone  for  filling  the  three  cribs  when  sunk. 
Before  sinking  crib  No.  2  an  examination  of  the  foundation  was  made 
by  a  diver,  disclosing  that  twd  of  the  piles  were  out  of  line  so  much  as  to 
make  it  necessary  to  drive  new  ones  in  proper  ijlace.  It  was  also  found 
that  several  of  the  piles  had  been  sawed  off  below  the  correct  level,  and 
such  errors  were  satisfactorily  adjusted  by  the  introduction  of  hard 
wood  shims  between  crib  sills  and  tops  of  piles.  After  Nos.  3  and  4 
had  been  sunk  four  of  the  piles  were  found  not  to  be  in  proper  cont-act 
with  cribs,  and  this  difficulty  was  overcome  by  bolting  timbers  to  the 
piles  so  as  to  furnish  the  necessary  bearing.  After  the  cribs  were  in 
place  the  openings  under  the  north  side  walls  in  crib  intervals  were 
closed  by  vertical  timbers  extending  from  the  top  of  cribs  to  the  lake 
bottom,  and  thirteen  guard  piles  were  placed  in  front  of  the  end  cross 
wall,  between  projecting  horns  of  the  outer  crib. 

In  the  meantime  Crib  No.  1,  which  had  been  sunk  in  June  without 
reaching  the  pile  foundation,  because  of  sand  that  had  filled  over  the 
heads  of  piles,  had  settled  to  its  proper  grade  and  bearing.  The  work 
of  placing  six  courses  of  superstructure,  continuous  over  the  four  cribs 
and  connecting  back  into  that  of  the  older  work,  was  tliereui)on  com- 
menced and  completed  during  September;  three  horizontal  fender 
timbers  were  placed  outside  of  guard  piles  at  the  outer  end  of  the  work, 
and  securely  bolted  to  crib  and  piles;  seven  oak  mooring  posts  were 
placed  at  intervals  of  50  feet  in  the  new  work ;  180  cords  of  heavy  stone 
were  plaeed  as  rii)rap  around  the  outer  end  of  pier  and  along  its  faces 
for  a  distance  of  250  feet  back.  By  November  the  superstructure  was 
completed,  filled  with  stone  and  decked  over,  and  contract  closed.  The 
actual  length  of  extension  made  by  the  one  50-foot  and  three  100-foot 
cribs,  was  351 J  feet,  the  present  project,  so  far  as  it  related  to  this  pier, 
being  thereby  accomplished. 

The  total  of  payments  to  the  contractor,  on  account  of  the  work,  was 

$32,333.13,  matlo  up  of  items  as  follows : 

• 

509,544 feet,  B.  M.,  hemlock  timber,  at  $16.50 $8,407.47 

231,082  feet.  B.  M.,  white  pine  timber,  at $21,50 4,968.27 

1,440  feet,  B.  M.,  white  oak  timber,  at  $39 56.16 

25.477.5  feet,  B.  M.,  white  pine  plank,  at  $15 382.16 

631.3  linear  feet  hemlock  timbers,  12  inches  square,  at  40  cents 252. 52 
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5,545.9  linear  feet  foundation  piles,  at  58  cents $3, 216. 63 

^4.7  linear  feet  guard  piles,  at  22  cents 130. 83 

8,037.7  pounds  S.  &  W.  bolts,  at  $3.95 317.49 

88,580.98  pounds  drift  bolts,  at  $2.90 2,568.85 

1,448.5  pounds  spikes,  at  .04  cents 57. 94 

1,915.97  cords  stone,  at  $6.25 11,974.81 

Total 32,333.13 

"Work  by  day  labor,  for  repairs  of  old  parts  of  old  structures,  had 
been  started  early  in  the  season  and  was  well  under  way  at  the  com- 
meneenient  of  the  year,  at  which  time  the  requisite  timber  and  iron 
furnished  under  contra<;t  made  April  17, 1893,  had  been  delivered ;  these 
repairs  contemplated  the  rebuilding  above  water  of  about  616  linear 
feet  of  piers  and  revetments,  130  feet  of  which  was  on  the  south  and 
the  remainder  on  the  north  side.  Commencing  on  the  latter  at  Station 
11+12,  adjoining  the  Life- Saving  Station,  the  stone  and  slab  filling  was 
removed  for  a  distance  of  378  feet,  and  59  cords  of  stone  were  trans- 
ferred to  fill  up  vacant  spaces  in  the  south  pier;  the  old  timber  work 
was  removed^  down  to  the  water  surface,  between  stations  11+12  and 
14+ 94,  piles  m  the  revetment  portion  from  11 + 12  to  12+  38  being  sawed 
off  0.2  feet  below  zero  of  gauge.  A  new  superstructure,  consisting  of  four 
or  five  courses  in  the  front  wall  and  two  or  four  in  the  rear,  was  then  built, 
and  the  necessary  filling  of  edgings  and  stone  put  in  place.  Between 
stations  18+54  and  18+84  the  old  crib  work  projected  some  10  feet  north 
of  the  pier  line  and  was  badly  dilapidated;  the  projecting  portion  was 
leveled  at  the  water  surface  and  substantially  decked  with  timbers  12 
inches  thick.  The  repairs  of  the  south  pier  extended  from  Station  0  to 
1+30,  and  were  in  all  respects  like  those  described  for  the  north  pier; 
the  old  work  was  torn  out  to  the  water  surface,  new  superstructure 
built,  and  filling  placed  in  the  new  work.  A  double  row  of  sheet  piling 
was  placed  against  the  rear  wall  of  the  piers,  as  required  to  prevent 
the  wash  of  sand  backing  into  the  channel;  this  sheet  piling  extended 
from  Station  11+12  to  Station  15+60  in  the  north  pier,  and  from  Station 
0  to  Station  2+71  south  pier;  in  all,  719  linear  feet.  Board  walks  were 
built  over  the  repaired  work,  that  on  the  north  side  being  4  feet 
wide  and  384  feet  long,  and  on  the  south  side  3  feet  wide,  130  feet 
long.  In  addition  to  these  general  repairs  some  scattering  work  was 
done  in  the  way  of  replacing  broken  and  decayed  timbers,  and  refilling 
with  stone  as  found  necessary.  The  cost  of  repairs  made  was  $2,742.20 
for  labor,  and  for  material  $3,984.75;  total,  $0,720.95. 

The  United  St.ites  dredge  Saginatc  was  sent  to  this  harbor  to  restore 
the  requisite  channel  depth  between  the  Government  piers  and  revet- 
ments, which  had  shoaled  to  13  feet,  and  commencing  September  13 
work  was  continued  to  November  21,  when  the  dredge  went  into  winter 
quarters.  The  work  accomplished  was  a  channel  18  feet  deep,  70  feet 
wide,  extending  from  the  inner  end  of  the  north  revetment  westward 
to  the  20-foot  curve  in  Lake  Michigan,  a  distance  of  2,700  feet.  The 
total  amount  dredgdU  was  45,798  cubic  yards. 

A  new  and  complete  survey  of  the  harbor  and  river  was  made  in 
August,  1893,  and  platted  during  the  winter. 

In  Deceuiber  the  zero  of  the  water  gauge  at  the  harbor  was  lowered 
0.11  feet  in  compliance  with  instructions  from  the  Chief  of  Engijieers, 
dated  December  4,  1893,  so  as  to  place  its  zero  3.06  feet  below  high 
water  of  1838,  the  new  plane  of  reference  established  for  harbors  on 
lakes  Michigan  and  Huron.    The  new  zero  is  in  that  plane. 

The  condition  of  the  harbor  June  30,  1894,  was  as  follows: 

The  available  depth  of  water  at' entrance  was  15.7  feet;  thence  up  to 
ENG  94 140 
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the  end  of  the  Goveniinent  revetment  16  to  17  feet^  from  that  i)oiiitiip 
to  Lake  Manistee  13J  feet. 

The  north  pier  and  revetment  have  a  combined  length  of  2,906J  feet, 
of  which  1,304  feet  is  revetment  and  1,602|  feet  crib  pier.  It  extends 
1,250^  feet  beyond  the  shore  line,  and  its  end  coincides  with  the  present 
curve  of  18  feet  depth  in  the  lake.  The  work  above  water  mnst  be 
rebuilt  from  stations  14+94  to  18+94  to  maintain  it  in  serviceable 
condition,  this  portion  of  the  structure  having  been  built  from  twenty- 
two  to  twenty-four  years  ago. 

The  south  pier  comprises  490  feet  of  pile  revetment  and  1,199  feet  of 
crib  work;  the  lake  end  is  G99  feet  in  advance  of  the  shore  line,  and 
350  feet  shoreward  of  the  14- foot  curve  to  which  the  pier  is  to  be 
extended  in  order  to  complete  the  present  approved  project.  The  pres- 
ervation of  the  entrance  channel  calls  for  this  extension  at  the  earliest 
date  practicable.  It  is  also  essential  that  the  work  above  water  be 
renewed  in  the  near  future  over  that  portion  of  the  pier  built  between 
the  years  18G8  and  1872 ;  this  comprises  a  section  5IG  feet  long,  extend- 
ing from  Station  1+30  to  Station  6+4C.  The  stone  fi^lling  requires  over- 
hauling* from  the  shoreline  to  the  outer  end,  and  additional  stone  is 
needed  at  several  points  to  make  the  work  reasonably  secure. 

In  relation  to  the  490  feet  of  pile  revetment  mentioned  at  the  begin- 
ning of  tlic  foregoing  paragraph,  I  would  state  that  it  was  built  in 
1874-'7r),  by  the  Government,  in  extension  of  the  pier  up  the  river, 
but  its  site  has  been  occupied  for  many  years  by  Caniield  &  Wheeler 
Lumber  Company;  the  piles  have  nearly  disappeared,  and  have  been 
replaced  with  slabs,  presumably  by  the  company,  as  the  old  revetment 
crumbled  away  under  its  superincumbent  loads  of  lumber.  It  seems 
proper  tha^t  i  t  should  no  longer  be  considered  or  included  as  a  part  of  the 
Government  work,  and  it  is  therefore  proposed  to  ignore  it  in  future 
reports. 

The  river  is  now  crossed  by  three  bridges  between  lakes  Michigan  and 
Manistee,  the  last  of  which  was  built  by  the  city  of  Manistee  during  the 
past  year,  under  authority  granted  by  the  Secretary  of  War,  as  pro- 
vided in  Section  3  of  the  river  and  harbor  act  approved  July  13,  1892. 
The  approval  of  the  loc^ation  and  plan  of  this  bridge  were  predicjited 
on  the  guarantee  of  the  city  to  cause  the  docks  on  the  south  side  of  the 
river,  for  a  distance  of  about  500  feet  above  and  250  feet  below  the  site 
of  the  bridge,  to  be  moved  back  to  the  dock  line  established  by  city 
ordinance;  the  city  also  agreed  to  dredge  a  channel  14 J  feet  in  depth 
through  the  south  draw  of  the  bridge  to  the  river  channel  above  and 
below,  as  the  draw  pier  of  the  bridge  was  located  in  mid  river  thereby 
obstructing  the  channel  dredged  by  the  Government  two  years  ago. 

These  conditions  were  to  be  executed  by  or  before  July  1,  1894,  but 
the  city  has  failed  to  fulfill  them. 

By  an  instrument  dated  May  31,  1893,  the  Secretary  of  War  author- 
ized the  Manistee  and  North  Eastern  Eailroad  Company  to  occupy  the 
revetment  built  by  the  Government  on  the  north  side  of  the  river,  from 
station  0  to  station  7  + GO.  The  consideration  on  which  this  authority 
was  accorded  was  the  promise  and  agreement  of  the  railroad  company 
to  rebuild  the  revetment,  and  maintain  it  in  substantial  repair.  The 
company  is  now  in  full  occupation  of  the  promises,  but  thus  far  has 
failed  and  refused  to  make  any  of  the  stipulated  repairs. 

The  estimate  of  funds  needed  forcomijleting  the  approved  project  of 
imi)rovement,  and  for  the  maintenance  and  repairs  of  existing  works 
during  the  year  ending  June 30, 1896,  is  as  follows:  For  extending  soqth 
pier  350  feet,  842,000  5  rebuilding  400  linear  feet  of  north  pier  from  water 
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level,  $4,000;  rebuilding  516  feet  of  south  pier  from  water  level,  $5,000; 
minor  repairs  of  revetment,  $1,000;  dredging,  $4,000;  total,  including 
contingencies,  $61,000. 

Tho  Light-House  EstabliBhment  maintains  a  sixth-order  light  and  a  steam  fog 
signul  at  the  harbor.  They  were  on  the  south  pier  until  about  a  month  ago,  but  are 
now  on  the  north  pier. 

The  harbor  is  included  in  the  Michigan  collection  district,  Michigan.  The  nearest 
port  of  entry  is  Grand  Haven,  Mich. 

Approprialiona  foi'  improving  harbor  at  Manistee ^  Mich. 


March  2, 1867 $60,000 

July  11,1870 20,000 

March  3, 1871 9,000 

June  10,1872 10,000 

March  3, 1873 10,000 

June23.1874 10,000 

M#rch3,1875 25,000 

August  14, 1876 14,000 

June  18, 1878 15,000 

March  3, 1879 10,000 


June  4, 1880 $10,000 

March  3, 1881 10,000 

August  2,1882 15,000 

July  5, 1884 10,000 

August  5, 1886 10,OpO 

Augustll,1888 10,000 

September  19,1890 50,000 

July  13,1892.... 50,000 

Total 348,000 


Original  estimated  cost  of  works,  1866,  as  amended  in  1871, 1875,  and  1890, 

and  1892 $408,000.00 

"Whole  amount  appropriated  from  1866  to  and  including  act  of  July  13, 

1892 348,000.00 

Whole  amount  expended  to  June  30, 1894 345,665.08 

Money  statement, 

July  1, 1893,  balance  unexpended $45, 889. 85 

Juno  30, 1894,  amount  expended  during  iiscal  year 43, 554.  93 

July  1, 1894,  balance  unexpended 2,334.92 

July  1, 1894,  outstanding  liabilities 127. 61 

July  1, 1894,  balance  available 2,207.31 


Amount  that  can  bo  profitably  expended  in  fiscal  year  ending  June  30, 1896    61, 000. 00 
Submitted  in  compiiauce  with  requirements  of  sections  2  of  river  and 
harbor  acts  of  1866  and  1867  and  of  sundry  civil  act  of  March  3, 1893. 


COMMERCIAL  STATISTICS,   MANISTEE   HASBOR,   MICHIGAN. 

Entrances  and  clearances. 


Tear. 


TiscAl  rear— 

1884 

1885 

1886 

1887 

1888 

Calendar  year— 

1888 

1889 

1890 

1891 

1892 

1893 


Number.]    RXcn>™-e^- 


3,595 
3,524 
3,G91 
8,017 
4.044 
2,831 


3,609  I  $3,181.19 
3,560  I  1.145.29 
3,352  I  634.26 

3,412    

8,459  I 


991,872 
889, 879 

966, 221 
945,329 
975, 049 
1,  079, 818 
1, 028.  029 
959, 550 
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Receipts  and  ahipmenta  by  vessel,  1893, 
[Compiled  Arom  statement  Itimiahed  by  the  collector  of  caetoms,  Manistae,  Micb.] 


Articles. 


Quantity.' 


RECEIVED. 

Brick uumbcr . 

Coal 


315,000 


Flour barrels. 

Graiu bushels. 

Hay  and  feed , 

Leatlier , 

Lime  and  cement 

Live  stock heads. 

Merchandise,  general 


47,409 
619, 470 


Total. 


167 


Tons. 


788 

1,140 

4,741 

14, 285 

2,300 

30 

886 

89 

26, 137 


50,396 


Articles. 


SHIPPED. 

Cedar  posts number. 

Fish 

I^th M. 

Lime  and  cement .  barrels . 

Lumber M  feet,  B.  M. 

Merchandise,  general 

Potatoes bushelH . 

Sail barrels. 

Shingles M. 

Slabs cords. 

Ties number . 

Tan  bark cords. 


Quantity.       Tons 


31, 175 


7,351 

1,000 

390,766 


89,287 

1,375,677 

110, 430 

2,  986 

30,000 

7,337 


Total. 


624 

592 

2, 205 

105 

68.3,841 

3,231 

2,679 

192.  595 

13.804 

8,026 

2,700 

7,337 


917, 739 


L  L  13. 

IMPROVEMENT  OF  HARBOR  OF  REFUGE  AT  PORTAGE  LAKE,  MICHIGAN. 

The  river  aiul  harbor  act  of  June  18,  1878,  directed  that  a  survey  be 
made  at  this  place  "with  a  view  to  its  adaptability  as  a  harbor  of 
refuge,"  and  called  for  an  estimate  of  cost  of  such  harbor. 

The  conditions  then  existing  were  a  dangerous  coast  line  extending 
175  miles  from  Grand  Haven  to  Traverse  Bay,  Michigan,  with  no  inter- 
mediate harbor  into  which  vessels  might  safely  attempt  an  entrance  for 
shelter  from  the  frequently  recurring  and  disastrous  Lake  Michigan 
gales.  Under  these  conditions  a  record  of  shipwreck  and  life  loss  had 
been  made  that  clearly  established  the  great  necessity  for  increased 
security  to  lake  commerce  and  travel  in  this  locality,  and  the  question 
was  presented  as  to  the  adaptability  of  Portage  Lake  to  this  purpose; 
the  survey  thereupon  made  answered  the  question,  and  showed  that 
the  site  oifered  peculiar  advantages.  The  lake  was  found  to  include 
an  area  of  nearly  4  square  miles  where  the  water  was  from  4  to  7 
fathoms  deep;  it  was  landlocked,  save  where  connected  with  Lake 
Michigan  by  an  artificial  ditch,  in  which  the  water  was  only  4  feet  deep 
at  the  time  of  survey ;  yet  the  barrier  separating  the  waters  of  the  lakes 
was  only  30  rods  wide  at  its  narrowest  part,  and  its  distance  between 
18-l()ot  depths  in  the  two  was  onlj'  2,000  feet.  The  project  then  pre- 
sented, with  every  confidence  that  the  needed  harbor  of  refnge  might 
soon  be  an  accomplished  fact,  was  to  dredge  a  channel  18  feet  deep 
from  lake  to  lake  and  protect  it  between  parallel  piers  and  revetments 
300  feet  apart;  its  estimated  cost  was  $189,800,  and,  small  as  the 
amount  was,  it  would  undoubtedly  have  been  found  ample  if  appro- 
I)riations  at  all  adequate  to  any  reasonable  degree  of  progress  had  been 
provided  for  doing  the  work.  But  the  first  one  made  by  the  act  of 
March  3,  1879,  was  only  $10,000,  and  with  this  paltry  sum  the  work  of 
making  the  much-needed  harbor  of  refuge  was  inaugurated ;  but  the 
oflScer  in  charge  plainly  reported  that  it  could  never  be  accomplished 
with  such  utterly  inadequate  ai)propriations,  and  urged  that  the  next 
succeeding  one  be  not  less  than  8100,000.  Only  one-tenth  of  that  sum 
was  appropriated,  and  so  it  continued  with  mere  pittances  compared 
with  what  was  requisite,  the  work  dragging  along  from  year  to  year 
without  substantial  advance  toward  the  desired  end.    To  go  further 


APPENDIX   L  L REPORT   OF   LIEUT.  COL.  LYDECKER.      2229 

into  the  history  of  operations  would  be  only  to  repeat  the  story  told  in 
each  report  from  the  beginning,  the  sum  total  of  which  is  that  $100,000 
has  been  expended  in  driblets,  and  that  all  there  is  to  show  for  it  are 
2,570  feet  of  pier  work  and  revetment,  most  all  of  which  is  in  a  con- 
dition of  wreck  and  ruin,  covering  a  channel  way  370  feet  wide,  through 
which  a  depth  of  only  from  5  to  7  feet  can  be  kept,  except  by  constant 
dredging. 

No  work  was  done  during  the  >ear  just  ended  until  April  28, 1894, 
when,  responding  to  appeals  for  relief  to  the  little  local  commerce  that 
seeks  the  harbor,  the  United  States  dredge  Sagijiaw  commenced  dredg- 
ing at  the  entrance  where  the  available  depth  was  only  5^  feet.  Work 
was  continued  until  May  20,  when  a  channel  40  feet  wide  and  15  feet 
deep  had  been  dredged  between  the  piers,  the  amount  of  excavation 
being  24,870  cubic  yards.  An  inspection  of  the  harbor  made  a  month 
later,  June  9,  showed  that  the  newly  dredged  channel  had  already 
shoaled  to  11  feet. 

The  zero  of  the  water  gauge  at  the  harbor  has  been  lowered  0.09 
feet  in  c(mipliance  with  instructions  from  the  Chief  of  Engineers,  dated 
December  I,  1893,  so  as  to  place  its  zero  3.06  feet  below  high  water  of 
1838,  the  new  plane  of  reference  established  for  harbors  on  Lakes  Mich- 
igan and  Huron. 

It  must  be  evident  to  anybody  who  examines  into  the  history  and 
conditions  of  this  work  that  a  radical  change  from  the  course  thus  far 
pursued  is  mandatory,  if  any  useful  purpose  is  to  be  accomplished  and 
further  waste  of  money  avoided.  In  considering  this  matter  it  is  impor- 
tant to  recognize  the  fact  that  the  local  commerce  is  utterly  insignificant. 
Ko  record  is  accessible  to  show  just  what  it  is,  all  requests  concerning 
it  remain  unanswered,  aiid  those  interested  in  it  realize  and  admit  that 
no  exhibit  can  be  made  that  would  justify  expenditures  by  the  Govern- 
ment for  imi)roving  the  harbor  on  account  of  it.  It  follows  from  this 
that  there  can  be  no  sufficient  reason  for  further  expenditure  at  this 
place  unless  it  be  in  the  necessity  for  a  harbor  of  refuge. 

The  existence  of  such  condition  was  fully  admitted  sixteen  years  ago, 
and  certainly  it  is  no  less  so  now  than  then,  not  only  because  of  the 
increase  in  general  lake  commerce,  but  the  commercial  importance  of 
neighboring  harbors  has  grown  in  the  same  or  greater  proportion,  and 
the  vessels  frequenting  them  are  of  vastly  greater  tonnage  and  value. 
These  harbors  were  not  designed  as  places  of  refuge,  and  when  shelter 
is  needed  they  can  be  entered  only  with  the  risk  of  disaster  on  jiccount 
of  tlie  limited  width  of  opening  between  piers. 

Itwould  therefore  appear  that  whileaharbor  of  refuge  at  Portage  Lake 
is  highly  desirable  for  the  security  of  general  commerce  on  Lake  Mi(;hi- 
gan, it  TCould  be  of  special  moment  to  that  of  neighboring  harbois  such 
as  Frankfort,  Manistee,  and  Ludington,  with  their  railway  terminals 
and  connecting  water  lines. 

The  estimate  submitted  for  1896  is  substantially  the  same  as  that 
contained  in  the  last  annual  report,  and  the  appropriation  of  the  full 
amount  is  urgently  recommended  if  any  real  efi'ort  is  to  be  made  to 
secure  a  harbor  of  refuge  at  this  place.  If  this  is  not  done  the  work  had 
better  be  abandoned,  for  no  effective  advance  in  that  direction  can  be 
made  with  a  sum  materially  less,  and  there  appears  to  be  no  reason  for 
further  appropriations  by  the  Government  with  any  other  object  in 
view.  The  estimate  is  as  follows:  000  feet  new  crib  work  for  extend- 
ing the  piers,  $60,000;  rebuilding  1,240  linear  feet  of  old  north  i)ier  and 
revetment,  $38,0(K);  sheet  piling  and  refilling  south  pier  and  revetments, 
$6,000 3  dredging,  $10,000;  making,  with  contingencies,  $125,000. 
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There  is  a  fourth-order  light  near  the  end  of  the  north  pier,  siaiutnined  by  the 
Licht-House  EBtablishnient. 

The  harbor  is  included  in  the  Michigan  collection  district;  the  nearest  port  of 
entry  is  Grand  Haven,  Mich. 

Appropriation 8  for  harbor  of  refuge  at  Portage  Lake,  Michigan. 

Marcli3,1879 $10,000     August  5, 1886 $15,000 

Juno  14, 1880 10,000     August  11,1888 10,000 

March  8, 1881 10,000     September  19, 1890 8,000 

.Aufi:u8t2, 1882 25,000  I  

July  5,1884 12,500  !  Total 100,500 

Oricrinal  estimated  cost  of  work,  1879,  as  amended  in  1890 $267, 500. 00 

Whole  amount  appropriated  from  1879  to  and  including  act  of  Septem- 

l:erl9,  1890 : 100,500.00 

Wholeamouutcxpondcd  to  Juno  30, 189-1 98,320.13 

Money  stateinenL 

July  1, 1893,  balance  unexpended $3,  885.  39 

Juno  30, 1894,  amount  expended  during  fiscal  year 1,  705. 52 

July  1, 1894,  balance  unexpended 2, 179. 87 

July  1,1894.  outstanding  liabUities 105.27 

July  1, 1894,  balance  available 2,074.60 


{Amount  (estimated)  required  for  completion  of  existing  project 167, 000.  00 
Amountthatoan  be  profitably  expended  in  fiscal  year  ending  June  30, 189(>  125, 000, 00 
Submitted  in  compliance  with  requirements  of  sections  2  of  river  and 
harbor  acts  of  1866  and  1867  and  of  sundry  civil  act  of  March  3, 1893. 


L  L  14. 

IMPROVEMENT  OF  FRANKFORT  HARBOR,  MICHIGAN. 

The  harbor  works  at  this  place  comprise  a  dredged  chanuel,  with  lat- 
eral revetments  of  pile  work,  and  crib  piers  in  extension  thereof,  whereby 
entrance  from  Lake  Michigan  is  had  to  the  inland  lake,  Aux  Bees 
Scies  (Frankfort),  which  coustitntes  the  harbor.  These  works  were 
begun  by  the  Government  with  the  approi)riation  of  $88,541  made  by 
the  river  and  harbor  act  of  June  23,  18G6,  but  before  that  time  local 
enterprise  had  improved  an  outlet  from  the  interior  lake  750  feet  north 
of  thei)resent  entrance  and  protected  it  by  slab  piers,  80  feet  apart, 
extending  COO  feet  into  Lake  Michigan,  thereby  providing  a  channel 
from  3  to  4  feet  deep  between  the  two  lakes.  The  (lovernment  project 
provided  for  a  channel  VI  feet  deep  and  250  feet  wide,  at  an  estimated 
cost  of  $14(vl00.  The  necessity  for  subsequent  pier  extension,  to  keep 
pace  with  the  accumulation  of  sand  where  these  structures  are  erecti^d, 
and  the  cost  of  repairs  and  i>eriodical  dredging,  have  caused  this  esti- 
mate to  be  revisefl  and  increased  from  time  to  time,  until  the  revision 
of  1892,  in  accordance  with  which  operations  are  now  being  carried 
out,  placed  the  total  cost  of  work  done  and  proposed  at  $325,050.85. 

No  progress  toward  completing  the  project  was  made  during  the 
past  year,  because  there  was  too  little  money  available  to  admit  of 
any  pier  extension,  and  all  that  could  be  done  was  to  make  the  neces- 
sary repairs  of  old^  structures  and  nmintain  the  requisite  channel 
between  piers  by  dredging,  and  also  by  placing  sheet  piling  and  sand 
fences  to  prevent  sand  in  rear  of  the  piers  from  getting  into  the  chan- 
nel. For  this  purpose  325  linear  feet  of  double  sheet  piling  were  driven 
along  the  rear  of  the  north  revetment,  making  it  sand  tight;  the  old 
sand  fences  on  the  north  beach  were  repaired,  and  365  linear  feet  of  new 
sand  fences,  5  feet  high,  were  built. 
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The  repair  work  on  piers  comprised  removing  the  old  superstructure 
of  north  revetment  for  a  leDgth  of  64  feet,  sawing  off  piles  at  water 
surface,  and  building  new  superstructure  Ave  courses  high;  about  300 
linear  feet  of  rotten  timbers  were  removed  from  the  piers  and  replaced 
by  new  ones;  for  protecting  the  east  end  of  revetment  from  damage 
by  the  largo  lake-ferry  steamers,  operated  in  connection  witli  the 
Toledo,  Ann  Arbor  and  ^N^orth  Michigan  Railway,  a  cluster  of  five  piles 
was  driven  at  the  inner  end  of  both  piers;  plank  walks  3  feet  wide 
were  laid  on  both  piers,  that  on  the  north  being  900  feet  long,  and  on 
the  south  1,117  feet.  A  large  amount  of  drift  that  had  accumulated  in 
the  uncovered  south  pier  was  removed. 

Between  August  30  and  September  11  the  United  States  dredge 
Saginaw  excavated  6,933  cubic  yards,  for  improving  the  channel 
between  piers  and  through  a  shoal  that  overlaps  the  north  and  reaches 
nearly  to  the  south  pier.  The  gales  of  early  October  caused  very  con- 
siderable deposits  of  sand  on  this  shoal,  reducing  the  depth  of  waU»r 
to  8.3  feet  at  one  point  to  10  feet  about  midway  between  piers,  and 
obliterating  the  newly-dredged  channel.  The  large  car  ferryboats 
could  no  longer  pass  the  shoal  until  they  had  scoured  a  new  cliannel 
through  it  with  their  propeller  wheels,  and  in  connection  with  this 
work  they  managed  to  do  considerable  damage  to  the  harbor  piers. 

The  condition  of  the  harbor  June  30, 1894,  was  as  follows: 

The  north  pier  and  revetment  had  a  total  length  of  1,098  feet,  of 
which  390  feet  is  i^ile  revetment  and  702  feet  crib  work,  the  outer  end  of 
which  is  only  428  feet  beyond  shore  line.  The  south  pier's  total  length 
is  1,337  feet,  187  being  pile  revetment  and  1,150  crib  work,  the  outer 
end  of  whicli  is  867  feet  beyond  the  shore  line.  The  width  of  channel- 
way  between  piers  is  200  feet.  The  piers  are  in  fair  condition,  but 
some  considerable  stone  is  required  to  fill  them  as  they  should  be  for 
their  preservation,  and  parts  of  the  old  superstructure  need  quite 
extensive  repairs.  The  available  depth  of  channel  through  shoal  at 
entrance  was  15  feet,  but  it  is  liable  to  be  obliterated  by  the  first  hard 
storm  that  visits  this  locality.  The  navigable  depth  inside  of  this  shoal 
is  16  feet  until  Frankfort  Lake  is  reached,  where  there  is  i)lenty  of  water 
at  all  times. 

It  is  important  that  the  piers  bo  extended  in  accord<auce  with  the 
present  approved  project,  as  it  is  impossible  to  maintain  a  12-foot  chan- 
nel at  the  entrance  as  matters  are  now. 

The  estimate  for  1896  is  as  follows:  Four  hundred  linear  feet  of  crib 
work  for  extending  piers,  $40,000;  sheet  piling,  repairing  and  refilling 
piers^  85,000;  dredging  and  contingencies,  $0,000;  total,  $51,000. 

A  sixth-order  light  is  maintained  by  the  Light-House  Establishment  near  the  west 
end  of  the  south  pier,  and  the  Life-Saviug  Service  has  a  station  at  its  east  end. 

The  harbor  is  in  the  coUection  district  of  Michigan ^  and  the  nearest  port  of  entry 
18  Grand  Haven;  Mich. 

Approprlationa  for  imp^roving  harbor  at  Frankfort,  Mich. 


Aux  Bees  Scies : 

Juno23,1866 $88,541.00 

March  2,1867 10,000.00 

July  25, 1868 10,000.00 

April  10, 1869 29,318.85 

July  11,1870 10,000.00 

March  3, 1871 10,000.00 

Frankfort,  Mich. : 

June  10, 1872 10,000.00 

March  3, 1873 10,000.00 

JiiBe2S,1874 10,000.00 

March  3, 1875 10,000.00 

August  14,1876 3,000.00 


Frankfort,  Mich. — Continued. 

June  18,1878 $8,800.00 

March  3,1879 4,000.00 

June  14, 1880 5,000.00 

March  3, 1881 10, 000. 00 

August  2, 18ie 15,000.00 

July  5, 1884 5,000.00 

August  5, 1886 7,000.00 

August  11,1888 8,(X)0.00 

September  19, 1890 10, 000. 00 

July  13, 1892 10,000.00 

Total 283,659.85 
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Original  estimated  cost  of  the  work  in  1866,  amended  in  1868, 1879,  and 

1892 $325,659.85 

Whole  amount  appropriated  to  June  30, 1894 283,659.85 

Amount  covered  into  Treasary,  Report  1871,  p.  133 5, 721. 50 

Whole  amount  expended  to  June  30, 1894 273,909.83 

Money  statement 

July  1, 1893,  balance  unexpended $7, 831. 13 

June  30, 1894,  amount  expended  during  fiscal  year 3, 802. 61 

July  1, 1894,  balance  unexpended 4, 028. 52 

July  1, 1894,  outstanding  liabilities 420.77 

July  1, 1894,  balance  available 3, 607. 76 

(  Amount  that  can  be  profitably  expended  in  fiscal  vear  ending  June  30, 1896    51, 000. 00 
<  Submitted  in  compliance  with  requirements  of  sections  2  of  river  and 
(     harbor  acts  of  1866  and  1867  and  of  sundry  civil  act  of  March  3, 1893. 


COMMEKCIAL  STATISTICS,   FRANKFORT  HARBOR,    MICHIGAN. 

Entrances  and  clearances. 


Year. 


Fiscal  year : 

m 


181: 


1885 

1888,  1887,  1888* 
Calendar  year : 


Number. 


488 
261 


1888 
1889 
189U 
1891 
1892 
1893 


1,342 


443 

1,&41 

910 

988 


Revenue 
collected. 


$404. 70 
75.66 


Tonnage. 


216,376 


27,140 
258,908 
167. 777 
278, 700 


*Xot  stated. 

Receipts  and  shipments  hy  vessel ,  189S 

[Compl1(«d  from  statements  famished  by  the  collector  of  customs;  TV.  H.  Chambers,  village  president; 
and  H.  W.  Ashley,  general  manager  Toledo,  Ann  Arbor  aud  North  Michigan  liaU'road.] 


Articles. 


Quantity. 


RECEIVED. 


Coal. 

Fisli barrels. 

Flour do — 

Fruit,  miscellaneous 

Grain 

Hay  and  feed 

Lime  and  cement 

Live  stock 

Lumber feet,  B.  M .  ■ 

Merchandise,  general 

Miscellaneous 

Stone cords. 


1,267 
431, 755 


6, 808,  571 


100 


Total 

SHIPPED. 

Cedar  postH number. 


4,100 


Tons. 


6,695 

190 

42,312 

30 

8,687 

4,326 

69 

33 

11,915 

190 

17,156 

625 


92,208 


82 


Articles. 


Quantity. 


SHIPPED — continued. 

Coal 

Fish 

Fruit,  miscellaneous 

Iron  and  ore 

Lime,  cement,  and  brick.. 

Lumber M  feet,  B.  M. . 

Machinery 

Merchandise,  general 

Mineral  water,  bottles 

Miscellaneous 

Potatoes 

Salt barrels.. 

Shingles M.. 

Slabs cords . . 

Tan  bark do 

"Wood do 


Total. 


38.780 


100,400 


15,508 
2,800 
9,543 
6,330 
4,254 


Tons. 


19,456 

209 

144 

75 

1,789 

67,865 

330 

4,406 

100 

10.863 

349 

2.171 

288 

25, 552 

6,330 

6,786 


145,804 


In  addition  to  classitied  tonnage,  the  car  ferries  between  Frankfort,  Mich.,  and  Kewaunee,  Wis., 
carried  7,769  freight  cars,  average  ^  sight,  27,000  pounds,  making  104,881  tons. 
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L  L  15. 

■ 

IMPROVEMENT  OF  CHARLEVOIX  HARBOR,  MICHIGAN. 

The  present  commercial  harbor  at  this  place  has  been  made  by  estab- 
lishing a  navigable  channel  from  Lake  Michigan  to  liound  Lake.  The 
natnral  outlet  from  the  latter  before  any  imjjrovement  was  a  narrow 
stream  about  one-third  of  a  mile  long  through  which  boats  drawing  2 
or  3  feet  might  pass;  local  enterprise,  aided  by  State  land  grant, 
improved  these  conditions  by  dredging  the  river  to  a  depth  of  11  feet 
and  building  short  piers  at  its  outlet  into  Lake  Michigan,  thereby 
obtaining  an  available  depth  at  entrance  of  about  6  feet.  At  this  point 
the  work  of  improvement  by  the  General  Government  was  inaugurated 
with  an  appropriation  of  $10,000  in  the  river  and  harbor  act  of  August 
14,  J876.  The  project  of  improvement,  submitted  October  30,  1875, 
was  the  basis  of  operations,  and  the  estimated  cost  of  its  completion 
was  $186,000.  It  provided  for  dredging  a  straight  channel  12  feet  deep 
through  Pine  River,  protecting  its  sides  by  pile  revetments,  and  its 
entrance  by  crib  piers  extending  to  12  feet  of  water  in  Lake  Michigan, 
with  a  channel  way  150  wide  between  them.  In  1882  this  project  was 
extended  to  provide  a  revetted  channel  12  feet  deep  from  Kound  Ijake 
to  Pine  Lake,  distant  only  about  375  feet,  thereby  opening  this  large 
body  of  water  to  commerce. 

The  harbor  works  in  existence  June  30,  1893,  comprised  771  feet  of 
crib  work  in  north  pier,  with  953  feet  of  plank  beam  revetment  extend- 
ing from  its  shore  end  to  near  Kound  Lake,  491  feet  of  crib  work  in 
south  pier,  and  1,538  feet  plank  beam  revetment  fi^om  the  pier  to  Eound 
Lake;  the  width  of  channel  is  150  feet  between  piers  and  narrows  to 
100  feet  as  Round  Lake  is  approached.  The  channel  connecting  Round 
and  Pine  lakes  is  83  feet  wide  between  revetments,  the  length  of  tlie 
latter  being  339  feet  on  the  north  and  366  feet  on  the  south  side. 
The  available  depths  of  water  at  that  time  were  13  feet  from  Lake 
Michigan  to  Round  Lake,  and  12^  feet  from  the  latter  to  Pine  Lake. 

Operations  during  the  past  year  were  limited  to  repairs  at  })iers  and 
revetments,  placing  decking  on  south  revetment  of  upper  channel  into 
Pine  Lake,  and  dredging.  The  principal  item  of  repairs  was  the  sub- 
stsmtial  rebuilding  of  400  linear  feet  of  the  south  revetment,  lower  chan- 
nel. The  piling  of  this  section  had  yielded  to  pressure,  and  was  in  dan- 
ger of  failing  completely  at  any  moment.  The  conditions  were  such  that 
most  of  the  old  piling  had  to  be  pulled  out,  new  piles  driven  and  sur- 
mounted by  anew  superstructure  four  courses  high  of  12  by  12  inch 
timbers.  The  new  revetment  is  a  substantial  structure  of  piling  pene- 
trating the  river  bed  from  12  to  15  feet,  backed  by  a  double  row  of  sand- 
tight  sheet  piling,  all  connected  by  iron  tie-rods  and  wooden  ties  to  a 
rear  row  of  anchor  piles.  The  work  was  done  by  contract,  at  a  cost  of 
$4,364.52,  including  everything  required  for  removing  the  old  structure. 
Other  minor  repairs  consisted  in  removing  rotten  timbers  at  scattering 
points  along  the  old  revetment  and  piers  and  replacing  them  by  new 
ones,  closing  openings  in  piers  below  water  so  as  to  prevent  stone  fill- 
ing from  passing  out,  and  overhauling  the  filling  so  as  to  equalize  it, 
and  adding  63  cords  of  bowlders  picked  from  the  lake  shore  to  supi)ly 
deficiencies.  Soundings  made  in  April  last  showed  a  reduction  in  chan- 
nel depths  to  11 J  feet  in  some  places,  and  the  United  States  dredge 
Saginaw  was  there  to  restore  the  requisite  navigable  conditions;  work- 
ing from  June  2  to  June  22,  a  channel  by  which  vessels  drawing  13  feet 
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can  pass  from  Lake  Michigan  to  Pine  Lake  was  obtained,  the  amount 
dredged  being  16,945  cubic  yards. 

Such  was  the  navigable  condition  of  the  harbor  June  30,  1804.  The 
extent  of  piers  and  revetments  remained  at  that  date  the  same  as 
stated  elsewhere  in  this  report  for  June  30,  1893. 

The  approved  project  calls  for  a  channel  12  feet  deep,  and  this  requires 
that  the  piers  shall  extend  to  at  least  that  depth  in  Lake  Michigan ; 
the  north  pier  fidlills  that  condition,  but  the  south  pier  must  be  pro- 
longed 200  feet  to  do  so,  and  it  should  be  done  as  soon  as  possible. 
Another  niatter  calling  for  action  at  the  earliest  opportunity  is  the 
reconstruction  of  500  feet  of  the  north  pier,  commencing  at  the  shore 
en<l,  being  that  portion  built  on  the  old  crib  structures  erected  by  the 
local  authorities;  it  is  constantly  being  undermined,  and  has  settled  so 
irregularly  that  the  old  timber  work  is  tearing  apart  to  such  an  extent 
that  11  complete  breach  of  the  pier  may  be  looked  for  with  every  recur- 
ring northerly  gale.  Safety  and  economy  require  that  further  attempts 
to  maintain  it  by  constant  repair  be  abandoned  as  soon  as  an  appro- 
priation for  its  removal  and  reconstruction  can  be  obtained.  The  old 
plank  beam  revetment  of  the  lower  channel  to  Kound  Lake  is  rapidly 
deteriorating,  and  will  require  many  scattering  repairs  until  it  can  be 
remodeled  and  entirely  rebuilt  above  water,  as  was  done  for  the  400 
feet  before  referred  to  in  this  report.  The  total  remaining  length 
recpiiring  this  treatment  is  2,100  faei.  Provision  must  be  made  for 
periodical  dredging  to  maintain  the  requisite  navigable  depth. 

The  estimate  for  189G  is  therefore  as  follows:  200  linear  feet  new 
crib  work  for  extending  south  pier  to  12-foot  curve,  $20,000 ;  removing 
500  linear  feet  of  old  north  pier  crib  work,  and  rebuilding  it,  $22,500; 
minor  repairs  of  i)iers  and  revetments  ajid  dredging,  $6,000;  making, 
with  10  per  cent,  ai)i)roximateJy,  for  contingencies,  a  total  of  $53,000. 

The  work  is  in  tbo  collection  district  of  Michigan,  the  nearest  port  of  entry  being 
Grand  Haven,  Mich. 

The  Light-House  Establishment  maintain  a  iil'th-order  light  near  the  end  of  the 
north  i)ier. 

Appropi'iaiione  for  improving  harbor  at  CharlccoiXj  Mivh. 


Angn8t5,l886 $10,000 

Augnstll,  1888 12,500 

September  19, 1890 9,000 

July  13, 1892 10,000 

Total 112,5(X) 


August  14. 1876 $10,000 

June  18,1878 12,000 

March  :J,  1879 9,000 

J  unc  14,  ]  880 10,  000 

March  3,  1881 10,000 

August  2, 1882 10,000 

July  5, 188-1 10,000 

Original  estimated  cost  of  work,  1868,  amended  in  1876  and  1884 $186, 000. 00 

Whole  amount  appropriated  from  1868  to  and  including  act  of  July  13, 

1892 .\...     112,500,00 

Whole  amount  expended  to  June  30, 1894 108,791.43 

Money  HtaiemenL 

July  1,  1893,  balance  unexpended $10,432.09 

June  30,  189-1,  amount  expended  during  fiscal  year 6,  723, 52 

July  1, 1894,  balance  unexpended 3, 708. 57 

July  1, 1894,  outstanding  liabilities 868. 47 

July  1,1894,  balance  available t 2,840.10 


{Amount  (estimated)  required  for  completion  of  existing  project 73, 500. 00 
Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1896    53, 000. 00 
Submitted  in  compliance  with  requirements  of  sections  2  of  river  and 
harbor  acts  of  1866  and  1867  and  of  sundry  civil  act  of  March  3, 1893. 
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CX)MMERCIAL   STATISTICS,    CHARLEVOIX    HAUBOU,    MICHIGAN 

Entrances  and  clearances. 


Year. 


Fiscal  j'car : 

1884 

18«J5 

1886 

1887 

CalODdar  year : 

1888 

1889 

18!M) 

1801 

1892 

1893 


Xwmbpr. 


772 
5()0 
674 
753 

520 
473 
532 
534 
537 
820  I 


IteveGiiie 
collected. 


$355,46 
77».  53 
390. 46 


Tonnage. 


151,860 
92,306 


75,224 

79.ttl3 

<9,906 

144, 076 


VecciptH  and  tthipmenis  hi/  rcsself  1803. 
[Compiltnl  from  atato:nc:it  furn'shed  by  the  coUetrtor  and  dejmty  collector  of  cn8t<inisi.] 


ArtirU'.H. 


I  Quantity. 


HECKIVED. 

Seer bam'la . 

C<«1 


500 


Flour barrels . .  300 

Fulling  suppUoH 

Grain  ..: busholH..         101,720 

Hay  and  feed ' 

Iron  and  ore ' 

Kerofti-ne iKn-rela . . ,  1 ,  C;:0 

Liventock liead.s..,  50 

Merchandise ' 

MifM*ellaueou.s 

Salt banelH..  315 


Articb'8. 


SHIPPED— oontlnr.ed. 


Total 

sitip:  eu. 


idee barro's . .  |  2,  GOO 

Bark cords . . '  18, 000 

Bricks M..  GO 

FlHh 


*J1.831 


Fishing  anpplies 

Flour barifls . . 

(>rain bushelH . . 

Haj'  and  feed 

Iron  and  ere 

Lath ...M.. 

Lime bai  rtds. . 

Lumber M.  fw^t,  I>.  M . . 

Mnttrefises nnniber.. 

Merchandise      (general), 

packages 

Miscellaneous 

Pig  iron 

Posts number. . 

Potatoes bushels.. 

Shingles 7^.. 

Ties M.. 

Wood  and  slabs cords. . 


Quantiti'. 


2,500 
10,000 


640 

2,000 
27.  126 
10,400 

0,700 


195.  000 

12.  500 

5, 250 

246 

14. 138 


Tons. 


34 
250 
280 
550 
610 
200 
220 
47,475 
208 

335 

150 

25,000 

3,900 

375 

656 

22.140 

28,276 


Total ' 1      149,409 


L  L  i6. 


IMPROVEMENT  OF  PETOSKEY  HARBOR,  MICHIGAN. 

Two  appropriations,  aggregating  $35,000,  liave  been  made  for  improv- 
ing this  liarbor,  ard  two  i)lans  of  improvement  liave  been  presented, 
but  tlie  question  as  to  which  will  finally  be  adopted  remains  to  be 
determined  by  Congress.  The  status  is  fully  set  forth  in  tlic  last 
annual  leport,  and  its  repetition  is  believed  to  be  unnecessary  in  this 
one. 

The  cost  of  the  smaller  project  is  estimated  at  $70,000;  that  of  the 
larger  $  170,000. 

It  is  impossible  to  submit  an  estimate  for  ISOC  until  action  on  the 
river  and  harbor  bill  now  pending  in  Congress  shall  have  been  taken, 
because  the  project  to  be  followed  and  the  sum  available  for  its  prose- 
cution arc  dependent  upon  that  action.  But  a  due  regard  for  economy 
of  constiuction  and  the  local  interests  at  stake  would  urge  that  the 
appropriation  for  1896  be  sufficient,  when  taken  in  connection  with 
previous  appropriations,  to  complete  the  work.    If  the  larger  project 
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be  adopted,  the  appropriation  should  therefore  be  $135,000,  less  the 
amount  that  may  be  appropriated  in  the  meantime. 

The  harbor  is  iu  the  conection  district  of  Michigan ;  the  nearest  port  of  entry 
being  Grand  Haven,  Mich. 
The  nearest  light-house  is  at  Harbor  Point,  4  miles  distant. 

Appropriations  for  improving  harbor  at  Petoskeyf  Mich, 

September  19,  1890 $15,0(H).00 

July  13, 1892 20,000.00 

Total 35,000.00 

Original  estimated  cost  of  landing  pier  project 70, 000. 00 

Original  estimated  cost  of  breakwater  project 170, 000. 00 

Total  expenditures  to  June  30,  1894 1 223.22 

Money  statement 

July  1,1893,  balance  unexpended...: $34,780.80 

June  30, 1894,  amount  expemled  during  fiscal  year 4. 02 

July  1,  1894,  balance  unexpended 34,  776. 78 

(  Anionnt  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1896  135, 000. 00 
^  Submitted  in  compliance  with  requirements  of  sections  2  of  river  and 
(     harbor  acts  of  1866  and  1867  and  of  sundry  civil  act  of  March  3,  1893. 


COMMERt'IAL  STATISTICS,    PETOSKEY   HAKBOR,    MICHIGAN. 

Kntrances  and  clearances. 


Year. 


Calendar  year  1893 


Number. 

Tonnage. 

1.338 

8,000 

Receipts  and  shipments  by  vessel,  1893. 
[Coinpile<l  from  Htatement  furnished  by  Col.  Isaac  D.  Toll,  of  Petoskey,  Mich.] 


ArticleB. 


HBCEIVED. 


Quantity 


A  pples  and  pcari^ .  barrels . . 

IJrick M.. 

Cedar  posts number . . 

Fruit,    miHccllanoouH, 

packages 

Hoy  and  feed bales. . 

Uobps 

LrtthH M.. 

Live  stock heads. . 

Lumber M.  feet,  B.  M . . 

Machinery 

MerchandiKo  (frcneral) 

M  iHcellaneouft 

Paper 

Pease bushels . . 

Salt barrels . . 

Slabs eonls . . 

Tan  bark do 

Total 


1,000 

75 

4,750 

4.000 
6,000 


100 

300 

1.000 


3,000 

3,000 

200 

100 


Tons. 


Articles. 


Quantity. 


8HIPPKD. 


25 

188 

95 

135 

300 

200 

30 

53 

1,750 

25 

6,000 

2,  500 

60 

90 

420 

5:^8 

100 

12,509 


Brick M.. 

Cedar  posts number. . 

Fish 

Flour barrels.. 

Fruit,  miscellaneous, 

paitkajces 

Grain bushels. . 

Laths M.. 

Leather 

Lime  and  cement,  barrels.. 

Live  stock heads. . 

Lumber M.  foot,  B.  M. . 

Potatoes bushels . . 

Shingles M.. 

Slabs cords.. 

Tan  bark do 

Total 


00 
4,750 


3,000 

1,000 

3,000 

25 


10,000 

100 

1,000 

10,000 

75 

200 

500 


Tons. 


225 

95 

150 

300 

15 

81 

8 

10 

1,300 

17 

1,750 

300 

0 

538 

500 


5,300 
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MEMORANDA  RELATING  TO  DREDGING  OPERATIONS  ON  EAST  SHORE  OF 
LAKE  MICHIGAN  DURING  THE  CALENDAR  YEAR  1893. 

The  dredgiug  plant,  comprising  three  dredges,  with  attendant  tugs 
and  SCOWS,  as  fully  described  in  the  last  annual  report,  worked  at  11 
different  harbors  from  Michigan  City,  Ind.,  to  Frankfort,  Mich.,  cover- 
ing a  coast  line  of  250  miles,  with  results  as  summarized  in  the  three 
accompanying  tables.  These  operations  were  in  progress  irom  April 
1  to  November  28,  1893,  and  comprised  a  total  excavation  of  308,280 
cubic  yards,  at  a  cost  of  little  less  than  11 J  cents  per  cubic  yard, 
including  operating  expenses  and  repairs  of  plant.  This  is  2  cents 
higher  than  the  cost  of  the  previous  season's  work,  and  is  accounted 
for  by  the  increased  cost  of  repairs  to  the  two  old  machines,  which 
have  been  in  service  over  twenty-five  years,  and  will  soon  have  to  be 
rebuilt.  It  is  safe  to  say  that  the  same  work  done  by  contract  would 
have  cost  50  per  cent  more,  and  lacked  the  highly  important  advan- 
tage attendant  upon  the  presence  of  a  plant  available  for  transfer  at  a 
moment's  notice  to  points  where  most  needed. 

Table  1  shows  details  relating  to  the  amount,  character,  and  cost  of 
work  done  at  each  harbor,  with  the  name  of  dredge  engaged  and  time 
employed. 

Table  2  shows  details  relating  to  operations  of  each  dredge,  includ- 
ing the  number  of  days  in  commission,  the  actual  working  time  as 
determined  by  deducting  time  occupied  in  moving  from  harbor  to 
harbor  and  delays  due  to  rough  weather  and  repairs,  and  amount  and 
cost  of  work. 

Table  3  distributes  the  total  cost  under  the  four  heads  of  Service, 
Supplies,  Eepairs,  and  Miscellaneous.  It  is  seen  that  the  repair 
account  for  the  old  dredges  Michigan  City  and  Farquhar  amounts  to  a 
'little  over  30  per  cent  of  their  total  operating  expenses,  while  that  of 
the  Saginaiv  is  less  than  20  per  cent.  The  hull  of  the  Michigan  City  is 
in  especially  bad  condition — was  recently  reported  in  a  sinking  condi- 
tion— and  will  not  outlast  the  present  working  season. 
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Table  2. — ScJiedule  of  dredging  operations  for  the  season  of  1S93 — work  and  cost  of 

each  dredge. 


Micbican  City 

yarquTiar 

Sa{^iuiw 


Total. 


Dredge. 


Commis- 
sion. 

Worked. 

Total 
dredged. 

Total  cost. 

Days. 
182i 
211$ 
196} 

Days. 

118H 
166A 

149| 

Yards. 
88, 466. 5 
78,909 
140,904.5- 

$11, 247. 14 
11,78X55 
11, 855. 12 

590J 

434^ 

308,280 

34, 886. 81 

Average 

cost 

per  cubic 

yard. 

Cents. 
12. 713 
14.933 
8.413 

11. 316 


Average  product  per  working  dag. 

Cubic  yards. 

Michigan  City 660 

Farf)nhar 473 

Saginaw 940 

Table  3. — Distribution  of  cost  of  dredging ,  1895. 


Dredge. 


Hicliigan  City. 

Paniimar 

S&ginaxr 

Total.... 


Services. 

Supplies. 

Repairs. 

$3, 977. 91 
3,  236.  35 
2, 227. 85 

Miscclla- 

UCOU8. 

$5. 078. 92 
5, 974. 30 
6,351.01 

$1,990.50 
1, 976. 70 
2,  804. 89 

$199.81 
596. 20 
470. 47 

17, 405. 13 

6. 772. 09 

9, 44?.  11 

1, 265. 48 

TotAl. 


$11,247.14 
11,783.55 
11, 855. 12 


34, 885. 81 


L  L  17. 

IMPROVEMEMT  OF  CHEBOYGAN  HARBOR,  MICHIGAN. 

This  harbor  is  at  the  mouth  of  the  Cheboygan  Eiver,  where  there 
was  a  navigable  depth  of  6  feet  in  1870,  when  the  first  survey  and  proj- 
ect for  improvement  were  made.  This  project  was  for  dredging  an 
entrance  channel  200  feet  wide  by  14  feet  deep  and  protecting  its  sides 
by  pile  revetments  and  piers  aggregating  4,600  feet  in  length.  Its  esti- 
mated cost  was  $395,335. 

The  first  appropriation  for  the  work  was  made  in  the  river  and  harbor 
act  of  March  3,1871 ,  and  it  was  applied  to  dredging.  Subsequent  appro- 
priations were  applied  on  the  same,  for  it  began  to  appear  soon  after 
operations  had  been  commenced  that  the  proposed  revetments  and  piers 
might  not  be  requisite  for  maintaining  the  dredged  channel.  Dredging 
was  carried  to  a  depth  of  only  13  feet  until  1880,  when  it  was  increased 
to  15  feet  for  a  width  of  50  feet  in  mid  channel;  in  1882  it  was  decided 
to  extend  this  de])th  over  the  entire  width  of  dredged  channel,  and  in 
1888  to  prolong  the  channel  up  to  the  State  road  bridge.  The  final 
contract,  under  which  work  authorized  by  the  approved  project  was 
completed,  was  closed  November  29,  1889.  A  15-foot  channel,  200  feet 
wide,  was  thereby  secured  from  deep  water  in  the  Straits  of  Mackinac 
to  the  State  road  bridge  over  the  Cheboygan  Eiver,  a  distance  of  about 
7,100  feet.  Entrance  to  the  channel  is  marked  by  a  crib  40  feet  square, 
which  was  built  for  that  purpose  in  1881,  and  now  serves  also  as  the 
foundation  for  a  light-house,  maintained  by  the  U.  S.  Light-House 
Establishment. 

No  work  has  been  done  since  1889,  and  the  channel  depth  has  become 
reduced  to  a  navigable  capacity  of  scant  13  feet,  as  shown  by  recent 
soundings,  though  a  very  considerable  portion  of  the  dredged  area  is 
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still  from  14  to  15  feet  deep.  It  is  important  that  the  full  depth  of  15 
feet  be  restored,  and  it  is  proposed  to  do  so  with  the  unexpended  bal- 
ance of  appropriation.  No  estimate  for  further  appropriation  is  sub- 
mitted at  this  time^  as  there  is  at  present  no  approved  project  for  any 
additional  work;  but  it  is  quite  certain  that  the  interests  of  commerce 
will  soon  require  that  means  be  provided  for  increasing  the  depth  to  18 
feet. 

Cheboygau  is  in  the  Michigan  collection  district  of  Michigan.  The  nearest  port  of 
entry  is  Grand  Haven,  Mich.,  and  the  nearest  light-house  is  on  the  crib  at  entrance 
to  the  harbor. 

Appropriations  far  improving  harhor  at  Cheboygan,  Mich, 


March  3, 1871  $10,000 

June  10,  1872 15,000 

March  3,  1873 15,000 

June23,1874 15,000 

March  3, 1875 15,000 


June  14, 1880 $6,000 

March  3, 1881 6,000 

August  2,1882 10,000 

July5.1884 5,000 

Augnst  5,1886 15,000 


August  14,  1876 10,000  ,  August  11, 1888 15,000 

June  18,1878 8,000  \  

March  3, 1879 3,000  Total 148,000 

Original  estimated  cost  of  dredging  and  pier  construction,  1871 $395,000.00 

Whole  amount  appropriated,  1871,  to  and  including  act  of  August  11, 

1888 148,000.00 

Whole  amount  expended  to  June  30, 1894 129,828.24 

Money  statement 

July  1, 1893,  balance  unexpended $18, 197. 68 

June  30, 1894,  amount  exiiended  during  fiscal  year 25. 92 


July  1, 1894,  balance  unexpended 18, 171.76 

July  1, 1894,  outstanding  liabilities 158.67 


July  1, 1894,  balance  available 18, 013. 09 


COMMERCIAL  STATISTICS,    CHEBOYGAN  HARBOR,   MICHIGAN. 

Entrances  and  clearances. 


Year. 

Namber. 

Tonnage. 

1887 

1,587 
1,496 
1,381 
1,384 
1,240 

405,921 
463,4^ 
367. 550 
345, 174 
308  12fi 

188D - 

18i)l 

-             ■ -,.......-..----.. 

1892 

18D3 

iM/n,  i^v 

In  addition  to  the  above,  eight  steamers,  with  an  aggregate  tonnage  of  4.000  tons, 
trade  regularly  at  this  port,  but  are  not  entered  or  cleared  at  the  ous torn-house. 
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Receipts  and  shipments  by  vessel,  189S. 
[Compiled  from  statement  ftimi«hed  by  the  deputy  collector  of  customs.] 


Articles. 


SECBIVKD 

Brick 

C«d 

Fruit,  miscellaneoas 

Gndn 

Hftj  and  feed 

Lime  and  cement 

Lumber 

Kacbinery 

Hercbandiae  (general) . . 
OU 

Total 

SHIPPED. 

Beer 

Fiah 


Tons. 

100,000 

6,989 

125 

40 

660 

2,600 

30,000 

304 

6,100 

180 

155,898 

70 

1,600 

Articles. 


SHIPPBD— continued. 

Flour 

Hay 

Laths 

Live  stock 

Lumber: 

Merchandise  (general) 

Posts 

Potatoes 

Salt 

Shingles 

Slabs 

Tan  bark 

Telegraph  poles 

Ties 

Total 


Tons. 


828 

98 

6,300 

20 

140, 115 

600 

3,437 

800 

1,700 

1,400 

3,500 

691 

30 

126,000 


285,189 


L  L  i8. 

IMPROVEMENT  OF  ALPENA  HARBOR  (UNDER  APPROPRIATIONS  FOR 
THUNDER  BAY  HARBOR  AND  THUNDER  BAY  RIVER),  MICHIGAN. 

The  city  of  Alpena  occupies  both  banks  of  Thunder  Bay  Eiver  at 
its  mouth,  and  this  reach  of  river,  about  a  mile  long,  constitutes  the 
harbor  of  Ali)ena.  This  harbor,  with  the  entrance  channel  through 
the  bar  in  advance  of  it,  has  been  the  subject  of  improvement  by  the 
Government  since  1876,  the  appropiations  for  which  have  been  in  the 
name  of  Thunder  Bay  Harbor  or  Thunder  Bay  River. 

The  original  depth  of  water  over  the  bar  at  the  river's  mouth  was 
only  7  feet,  but  when  .surveyed  in  1871  this  depth  had  been  increased 
by  local  enterprise  to  12  feet,  and  it  was  reported  as  sufficient  for  com- 
meveial  needs.  In  1876  report  of  a  second  survey  was  made,  with  recom- 
mendation that  the  still  existing  12-foot  channel  be  deepened  to  13  feet 
and  made  200  feet  wide,  at  an  estimated  cost  of  $4,764.  Congress 
appropriated  $4,500  for  the  work  in  the  river  and  harbor  act  of  August 
14,1876,  and  the  improvement  was  accomplished  in  tbe  year  following, 
at  a  cost  of  •  $3,935.36.  In  1881  the  channel  had  shoaled  to  such  an 
extent  that  its  restoration  was  a  necessity,  and  an  estimate  of  $15,000  for 
redredgiug  it  to  a  depth  of  14  feet  was  followed  by  the  appropriation  of 
that  amount  in  1882.  The  work  was  completed  in  the  following  year,  its 
cost  being  $4,500  less  tban  the  estimate.  In  1888  the  increased  require- 
ments of  commerce  led  to  a  recommendation  that  the  depth  be  incressed 
to  16  feet,  and  in  1889  it  was  further  recommended  that  this  depth  be 
made  all  the  way  upstream  to  the  head  of  navigation  at  the  milldam, 
about  a  mile  above  the  mouth,  all  at  an  estimated  cost  of  $36,087.48. 
Operations  since  then  have  been  directed  to  the  achievement  of  that 
project,  and  by  June  30, 1893,  it  was  nearly  completed,  work  on  the 
final  contract  being  then  in  progress. 

During  the  past  fiscal  year  operations  were  in  progress  to  August  3, 
1893,  only,  when  the  work  of  dredging  under  the  contra<*.t  made  with  H. 
W.  Hubbell  &  Co.,  October  1,  1892,  was  finished.  The  amount  exca- 
vated from  July  1  to  Augusts,  when  the  contract  was  closed,  was  9,306 
cubic  yards.  Alpena  Harbor  then  had  a  continuous  16-foot  channel 
BNG  94 141 
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from  tlio  bay  to  and  along  the  city  front,  a  total  length  of  7,000  feet,  of 
which  1,700  feet  was  in  oi>en  cut  through  the  bariu  advance  of  the  har- 
bor proper.  The  width  of  this  cut  was  200  feet  at  its  outside  end  and 
150  feet  at  its  inner  end.  From  this  point  the  channel  way  is  between 
the  city  docks  and  piers,  and,  conforming  to  the  distance  between  the 
north  and  south  dock  lines,  has  a  width  of  100  feet  for  a  distance  of  3,000 
I'eet,  75  feet  through  the  next  stretch  of  1,600  feet,  and  then  50  feet  to 
the  head  of  navigation. 

Soundings  taken  in  the  channel  Juno  15, 1804,  from*  the  entrance  to 
the  first  bridge  over  the  rivel'  2,400  feet  above,  showed  that  some  filling 
has  taken  place,  by  which  the  depth  has  been  reduced  to  15^  or  15  feet, 
and  at  one  place  to  14  feet,  but  through  most  of  the  distance  the  fall 
depth  of  10  feet  or  more  was  found.  Further  shoaling  is  inevitable, 
and  dredging  will  then  be  required  to  restore  the  channel,  or,  as  is  more 
likely,  to  still  further  deepen  it  to  18  feet,  in  order  to  meet  the  growing 
wants  of  commerce.  The  estimate  of  85,000  submitted  below  is  to  pro- 
vide means  for  doing  only  such  dredging  as  may  be  found  necessary  for 
maintaining  the  depth  of  channel  called  for  by  the  present  approved 
project,  and  it  is  recommended  that  such  appropriation  be  ma<le  in 
the  name  of  improving  "Ali>ena  Harbor."  Thunder  Bay  Harbor  is 
another  affair  altogether,  being  the  general  anchorage  and  sheltered 
area  in  the  northeastern  portion  of  the  bay,  used  as  a  natural  har- 
bor of  refuge  against  all  northerly  winds,  and  in  no  need  of  improve- 
ment. The  only  portion  of  Thunder  Bay  River  that  can  call  for  improve- 
ment is  that  now  comprised  in  Alpena  Harbor. 

Alpona  Harbor  is  in  the  collection  district  of  IlaroD;  Mich.  The  nearest  port  of 
entry  is  Port  Harou^  Mich.^  and  tho  nearest  hght-hou3e  is  at  the  month  of  Thunder 
Bay  River. 

Jjyproprialions  for  improving  harbor  at  Thunder  Bay,  Michigan. 

Angnst  14,1876 ^,500.00 

Augn8t2,1882 15,000.00 

September  19, 1890 5,500.00 

Improving  Thunder  Bay  River,  Michgan: 

September  19, 1890 10,000.00 

Jnly  13,1892 10,eqp.0O 

Total 45,000.00 

Original  estimatps  of  cost,  1876, 1881,  and  1889,  aggregate 55, 851. 48 

Total  appropriations  to  and  including  act  of  July  13, 1892 45,000.00 

Total  expenditures  to  June  30, 1894 ' 40,189.17 

« 

Money  atatemenU. 

THUNDER    DAY  (ALPE.VA)  HAltROIt,  MICHKiAX. 

jHly  1, 1893,  balance  unexpended $823. 6H 

June  30, 1894,  amount  expended  during  tiseal  year 823. 63 

TIUJXDKK    HAY    UIVER  (aLPENA  IIAIIBOH),  MICHIGAN. 

July  1. 1893,  balance  unoxpen<led $9, 441. 03 

Juiic  30, 1894,  anitmut  expended  during  fiscal  j-ear 4. 630. 20 

.July  1, 1894.  balance  unexpended 4, 810.  83 

July  1, 1894,  outstanding  liabilities 158.67 

July  1, 189-1,  balance  available 4,652.16 

i  Auionnt  tliivt  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1896      5, 000. 00 
/  Submitted  in  com])liance  with  requirements  of  sections  2  of  river  and 
(     harbor  acts  of  1866  and  1867  and  of  sundry  civil  act  of  March  3, 1893. 
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OOMMEBCIAL  STATISTICS,  THUNDER  BAY  BIYER  (ALPENA  IIABBOR);  MICHIGAN. 

Entraneea  and  clearances. 


Year. 


Cikmlur  yoar  1803. 


Xiunbor. 


MO 


T<miage. 


247,278 


Receipts  and  shipments  by  vessel^  1S93. 
[Coiupile<l  from  statomont  furnished  by  the  deputy  coUeotor  of  oustoma.] 


Articles. 


RECEIVED. 

Apples  and  pcans .barrelB. 

BTick 

CCMll 

Ftour barrels . 

Friiit,  niiscellaneons 

(iraiii bushels. 

Live  stock 

Stone  

Sulpluie  fiber 

SoJphnr 


Total. 


Quantity.       Tons. 


2,00G 


12,000 

10,000 

1.200,000 


200 

2,000 

10,000 

1,200 

400 

33,300 

500 

500 

3,000 

500 


51,600 


Artiolee. 


SHIPPED. 


Fish 

Hay  and  feed 

Lath M.. 

Lnuiber M  feet.,  B.  M. . 

Posts number.. 

Potatoes bushels . . 

Shingles M.. 

Staves M.. 

Telegraph  poles. number.. 
Ties do... 


Total 


Quantity. 


5,500 

144,841 

498.540 

4,000 

12,678 

2,121 

14, 378 

527, 460 


Tons. 


450 

900 

1,650 

253,471 

9,971 

120 

1,585 

1,010 

2,155 

37,676 


308.988 


L  L  19. 

IMPROVEMENT  OF  SAGINAW  RIVER,  MICHIGAN. 

The  improvement  of  this  river  was  commenced  in  1867  under  a  projr 
ect  for  dredging  a  channel  12  feet  deep  through  the  bar  at  its  mouth,  in 
Saginaw  Bay,  and  this  channel  was  completed  with  a  width  of  195  feet 
in  18G9  at  a  cost  of  $103,394.  The  navigable  capacity  of  natural  chan- 
nel before  improvement  was  only  8  feet.  Nothing  further  was  done 
until  1873,  when  a  partial  survey  of  the  upper  portions  of  the  river 
was  made,  and  an  estimate  of  $5G,000  submitted  for  local  improvements. 
A  series  of  operations  were  then  commenced  whose  object  was  to  obtain 
navigable  channels  10  feet  deep  through  the  worst  bars  and  shoals, 
projects  for  which  were  submitted  from  time  to  time,  with  estimates  of 
cost,  in  which  the  controlling  element  was  to  obtain,  with  the  funds 
^appropriated,  the  improvements  most  urgently  needed.  The  total 
expenditures  under  these  projects  aggregated  about  $115,000.  In  1882 
a  radical  and  comprehensive  scheme  of  improvement  for  the  entire 
river,  having  reference  to  the  then  existing  commercial  requirements, 
was  reported  by  a  board  of  engineers.  Itsrei>ort  has  been  the  basis 
of  all  subsequent  work,  and  the  project  submitted  therein  is  that  under 
which  operations  are  still  being  conducted.  Its  purpose  is  to  obtain 
a  cliannel  200  feet  wide  and  14  feet  deep  from  Saginaw  Bay  to  and 
along  the  front  of  Bay  City,  and  thence  a  channel  of  the  same  width, 
12  feet  deep,  to  the  head  of  navigation.   The  estimated  cost  was  $440,000. 

The  total  expenditure  for  improving  the  river  to  June  30, 1893,  was 
8054,873.98,  of  which  $435,873.98  has  been  expended  since  the  project 
of  1882  was  adopted.  As  a  result  there  was  a  channel  14  feet  deep  and 
generally  200  feet  wide  from  Saginaw  Bay  to  South  Bay  City,  and 
ixoni  there  up  to  the  head  of  navigation  chaunehi  12  feet  deep  had 
been  dredged  through  shoal  places,  affording  less  depth  to  a  width 
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of  50  feet  or  more.  The  total  length  of  dredged  channels  was  about 
86,000  feet.  In  addition  a  channel  12  feet  deep,  from  60  to  75  feet  wide 
and  15,000  feet  long,  was  dredged  through  the  west  channel  along 
West  Bay  City. 

During  the  last  fiscal  year  work  under  the  two  dredging  contracts 
in  force  at  its  commencement  was  continued,  as  follows; 

1.  Contract  of  Edmund  Hall,  approved  October  4,  1892,  and  supple- 
mental contract  to  same,  approved  July  19,  1893,  for  dredging  bar  at 
mouth  of  river,  at  29  cents  per  cubic  yard. 

2.  Contract  of  Thomas  M.  Hubbell,  approved  October  7,  1892,  for 
dredging  channels  above  Bay  City,  at  37  cents  per  cubic  yard. 

Work  on  the  bar,  under  the  Hall  contract,  was  continued  until  Kovem- 
ber  6,  when  the  proposed  work  was  completed  and  contract  closed.  The 
amount  excavated  from  July  1  to  November  6, 1893,  was  73,797  cubic 
yards. 

Work  under  the  Hubbell  contract  was  prosecuted  as  follows:  (1)  On 
the  shoal  below  Melbourne;  (2)  shoal  2  miles  above  Melbourne,  at 
New  York  Works;  (3)  east  half  of  channel  from  Genesee  avenue 
bridge  to  the  Flint  and  Pere  Marquette  Kailroad  bridge,  Saginaw ;  (4) 
west  half  of  channel  above  Bristol  street  bridge,  Saginaw;  and  (5)  at 
Zilwaukee  bar,  3  miles  below  Saginaw. 

These  operations  wore  continued  until  November  22,  1893,  when, 
ice  forming  and  the  money  appropriated  for  work  on  this  section  being 
nearly  exhausted,  operations  were  suspended  and  contract  closed. 
The  total  dredged  under  this  contract  in  the  fiscal  year  was  74,993 
cubic  yards. 

The  amount  dredged  under  both  contracts  was  148,790  cubic  yards, 
and  the  result  was  a  wider  channel  at  the  places  indicated,  except  at 
Zilwaukee  Bar,  where  the  work  was  done  for  removing  deposits  by 
which  the  channel  formerly  dredged  had  becomiB  obstructed. 

In  February,  1894,  a  careful  survey  of  this  bar  was  made,  with  sound- 
ings taken  through  the  ice,  in  order  to  ascertain  the  full  extent  of 
dei)osits,  and  when  this  was  completed  like  surveys  were  made  at  New 
York  Works  Bar,  Essexville  Bar,  and  bar  at  mouth  of  the  river.  The 
examinations  establish  the  fact  that  all  of  these  improved  channels, 
except  that  at  Essexville,  have  become  materially  impaired. 

At  Zilwaukee  Bar  the  deposits  are  principally  on  the  upper  portion, 
just  below  the  point  at  which  the  river  is  divided  by  Crow  Island,  so 
that  a  large  portion  of  its  waters  pass  into  the  Oneida  Channel,  so 
called.  This  ettect  appears  to  be  due  to  the  omission  of  a  deflecting 
structure  that  was  provided  in  the  project  for  permanent  improvement 
to  hold  the  water  in  the  navigable  river  channel.  It  seems  that  this 
omission  was  due  to  antagonism  from  the  Saginaw  Salt  and  Lumber 
Company,  who  protested  that  their  interests  would  be  seriously  aflfected 
if  the  design  was  carried  out.  It  was  therefore  concluded  to  defer  the 
proposed  work  until  it  was  shown  that  the  improved  channel  could  not 
be  maintained  without  it.  This  fact  seems  now  to  be  well  established, 
and  the  interest  of  the  company  referred  to  should  no  longer  suffice  to 
prevent  the  work  being  done  as  soon  as  opportunity  offers^ 

At  New  York  Works  Bar,  located  just  below  the  Crow  Island,  where 
the  Oneida  Channel  returns  to  the  main  river,  the  improved  channel  is 
also  impaired;  this  too  appears  to  be  caused  by  the  action  of  the  Sag 
inaw  Salt  and  Lumber  Company,  which,  claiming  the  exclusive  use  of 
the  Oneida  Channel  as  a  log  boom,  has  dredged  along  the  east  side  of 
Grow  Island  and  thrown  the  excavated  material  beside  the  cut  thus 


APPENDIX   I4  L — REPORT   OF   LIEUT.  COL.  LYDEOKER.      2245 

made;  being  of  saud  and  mud,  a  large  part  of  this  material  has  washed 
into  the  main  channel  and  deposited  at  the  head  of  the  bar.  The  rem- 
edy is  to  redredge  the  channel,  and  prevent  further  work  in  the  Oneida 
channel  that  may  threaten  its  permanence. 

The  examination  of  the  bar  at  the  mouth  reveals  unmistakable  evi- 
dence of  a  gradual  deterioration  in  the  dredged  channel — the  extent  of 
shoaling  in  the  several  reaches  being  measurably  proportional  to  the 
time  elapsed  since  the.  dredging  for  their  improvement  was  done.  The 
shoaling  is  generally  on  the  east  side  of  the  cut,  and  is  in  some  places 
such  that  the  foot  of  the  slope  on  that  side  is  now  only  20  or  25  feet 
from  the  axis  of  channel;  it  appears  to  have  resulted  in  part  from  the 
washing  of  its  crest  into  the  channel  way,  and  partly  from  sewage  and 
sand  brought  down  by  the  river  current.  This  filling  will  have  to  be 
dredged  out  in  order  to  restore  the  channel  to  its  full  width;  the  amount 
to  be  dredged,  as  shown  by  the  survey,  is  85,585  cubic  yards.  The 
material  is  soft,  and  can  be  removed  easily  and  cheaply.  It  is  evident 
that  periodical  dredging  will  be  necessary  for  the  maintenance  of  this 
channel. 

In  relation  to  the  amount  required  for  completing  the  projected 
improvement  of  this  river,  I  can  at  this  time  do  no  better  than  quote 
the  following  from  the  last  Annual  Eeport: 

The  Douvinal ''  amount  (estimated)  required  for  completion  of  existing  project,"  as 
given  in  the  money  statement  on  p.  2458  of  the  last  Annual  Report,  is  $68,250,  although 
ou  p.  2457  it  is  computed  that  the  amount  of  material  yet  to  he  removed  in  accord- 
ance with  the  prescription  of  the  original  project  is  about  640,000  cubic  yards,  which 
would  cost  about  $281,000. 

The  appropriation  of  $100,000  by  the  act  of  July  13,  1892,  still  leaves  $181,000  of 
the  actual  amount  computed  as  necessary  to  complete  and  largely  exceeds  the  nomi- 
nal amount  of  $68,250  given  in  the  money  statement.  The  discrepancy  arises,  doubt- 
less, partly  from  the  omission  to  make  due  corrections  in  the  original  estimates, 
to  allow  for  varying  price  of  material  and  work,  additions  and  enlargements  to 
the  project,  etc. ;  partly  from  the  charging  of  maintenance,  repair,  and  incidental 
expenses,  such  as  redredging  certain  localities,  repairing  works,  etc.,  as,  for  example, 
the  $6,000  estimated  as  the  cost  of  rebuilding  the  Carrollton  training  dike,  after  its 
partial  destruction  by  lire  in  1890.  If,  in  fact,  the  estimate  of  $5,000  per  annum  as 
the  average  cost  of  maintaining  an  extensive  and  important  navigation  in  opposition 
to  the  endeavor  of  natural  forces  of  great  magnitude  and  unremitting  in  action  to 
thwart  and  obliterate  its  improvement,  have  any  applicability  to  the  case  of  the 
Baginaw,  it  would  not  be  illogical  to  charge  up  that  amount  to  the  item  of  ''main- 
tenance" insteadof  "construction,"  with  tne  result  that  for  the  twenty -seven  years 
the  8aginaw  improvement  has  been  in  progress  the  sum  of  $135,000  might  properly  be 
oniitt<'d  from  th&  charges  against  the  orignal  estimate  and  stand  as  a  credit  at  this 
time. 

However  this  may  be,  it  is  proper  to  state  as  an  engineering  fact  that  the  sum  of 
$l5^),r.00  can  profitably  be  expended  on  continuing  the  improvement  of  the  Saginaw 
in  conformity  with  the  approved  project. 

From  a  personal  examination  of  the  river  made  last  month,  I  am 
satisfied  that  a  new  hydrographic  survey  is  needed  as  a  basis  for  any 
reliable  estimate  of  cost  of  completing  the  improvement  as  contem- 
plated by  the  present  project.  It  is  also  my  opinion  that  a  revision  of 
this  project,  having  reference  to  the  present  condition  of  the  river  and 
its  present  commercial  needs,  both  of  which  are  different  from  what 
they  were  twelve  or  thirteen  years  ago,  is  desirable.  There  is  no  doubt, 
however,  of  the  fact  that  an  appropriation  of  $150,000  for  189G  can  be 
profitably  expended,  and  is  necessary  for  reasonable  progress  on  the 
extensive  plan  of  improvement. 

The  work  is  all  in  the  collection  district  of  Huron,  Mich. ;  nearest  port  of  entry  is 
Port  Huron,  Mich.;  nearest  light-house,  at  mouth  of  the  river. 
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Appropriations  for  improving  SaffiHaw  River,  Michigan. 


Juno  23,  1866 $67,500 

March  2,  1867 28,000 

July25,  1868 9,000 

Joly  11,1870 1,500 

June23,  1874 15,000 

March  3,  1875 30,000 

August  14,  1876 11,000 

JunolS,  1878 25,000 

March  3,  1879 8,000 

Juu6l4,  1880 15,000 


March  3,  1881 $10,000 

August  2, 1882 125,000 

July  5,  18^4 50,000 

Augusts,  1886 33,750 

August  11,  1888 65,000 

September  19,  1890 75,000 

July  13,  1892 100,000 


Total 668,750 


Estimated  cost  of  successive  projects,  1867  to  1882 $289, 795. 00 

Estimated  cost  of  project  of  1882 446,000.00 

Total 735,795.00 

Total  appropriated  to  June  30,  1894 '. 668,750.00 

Total  expended  to  June  30,  1894 654,873.98 

Carried  to  surplus  fund 1, 000. 00 

Money  statement, 

July  1,  1893,  balance  unexpended $79, 138.11 

Jnne  30,  1894,  amount  expended  during  fiscal  year 66, 262. 09 

July  1,  1894,  balance  unexpended 12, 876. 02 

July  1,  1894,  outstanding  liabilities 502.61 

July  1,  1894,  balance  available 12,373.41 


(  Amonntthatcan be profitablyexpendedin fiscal yearendingJaneSO,  1896  150,000.00 
I  Submitted  in  compliance  with  requirements  of  sections  2  of  river  and 
(     harbor  ac^^  of  1866  and  1867  and  of  sundry  civil  act  of  March  3, 1893. 


CO>fMERClAL   STATISTICS,  SAGIXAW   RIVER,  MICHIGAX. 

Entrances  and  clearances. 


Year. 


(x'ttlenclar  year  1893 


Number. 


1,290 


Tonnage. 


393, 487 


Receipts  and  shipments  by  vessel,  1S9S, 

[Compiled  from  Mtatomonts  furnislietl  by  tho  deputy  collectors  of  customs  at  Sagioaw  and  ll&y  City, 

Mich.] 


Articles. 


RECEIVED. 

Ct'dur  posts number. . 

Coal 

(Jravel cubic  yartls. . 

Lime  nnd  cement 

Merc  hand  i.><e.  general 

Luujbi'r M  feet,  B.  M. . 

Piitutoes iTtisiiel. . 

Saw  lujcs M  feet,  B.  M . . 

^H^>ne .conls . . 

Wood do. . 

Total 


Quantity 


8,000 


6,00U 


50.000 

10,000 

170.  000 

2,200 

4,000 


Tons. 


160 

97.  703 

7,800 

390 

12,500 

87,  5«K) 

3i>0 

425.  000 

13,  750 

6,000 


651,163 


Articles. 


Quantity.       Tons. 


SHIPPED. 

Cement bushels. . 

Gravel 

L.ith M.. 

Lumber M  feet  B.  M. . 

Merebaudise.  general 

MineellaneouA 

Salt barrels. - 

Sliin^lcH M.. 

Staves M. . 


Total. 


100, 000 


51.627  1 
384,593  I 


670, 100  , 

84.233 

100,500  ' 


G.0OO 

550 

15.488 

690.538 

817 

311 

93. 815 

10.  529 

251.250 

1,069,298 
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L  Lr  20. 

niPROVEMENT  OF  HARBOR  OF  REFUGE  AT  SAND  BEACH,  LAKE  HURON, 

MICHIGAN. 

It  is  safe  to  say  that  no  improvement  of  its  kind  on  the  shores  of 
the  Great  Lakes  haB  been  of  more  value  to  their  general  commerce 
than  this  odc.  The  site  on  the  west  shore  of  Lake  irnron,  CO  miles 
north  of  its  outlet  into  the  St.  Clair  River,  was  selected  after  careful 
consideration  in  1872;  work  of  construction  commenced  in  the  year  fol- 
lowing, and  by  1885  the  breakwater  structures  were  completed.  But 
long  before  this  passing  vessels  had  commenced  to  seek  shelter  behind 
the  partly  finished  works,  the  record  showing  that  7,901  came  in  for 
refuge  during  the  eight  preceding  years. 

The  harbor  works  comprise  three  separate  piers,  or  breakwaters  of 
crib  work  filled  with  stone,  so  located  as  to  cover  the  sheltered  area  on 
the  north,  northeast,  and  east  sides.  The  northerly  one,  called  the  west 
pier,  starts  in  shallow  water  750  feet  from  the  shore  line^  and  extends 
about  east-southeast  for  a  distance  of  1,503  feet.  The  main  pier  com- 
mences 300  feet  eastward  of  the  end  of  the  west  pier,  extends  in  a  south- 
easterly direction  4,675  feet,  and  bears  the  brunt  of  the  northeasterly 
gales;  the  south  pier  commences  600  feet  south  of  the  southerly  end  of 
the  main  i>ier,  and  extends  1,956  feet  on  a  due  north  and  south  line. 
This  arrangement  provides  an  entrance  300  feet  wide  from  tlie  north, 
and  one  600  feet  wide  from  the  east.  There  is  an  uncovered  interval  of 
2,000  feet  extending  from  the  south  end  of  the  breakwater  system  to 
the  shore  line,  but  the  depth  of  water  is  there  so  small  that  the  seas 
raised  by  southeasterly  gales  are  much  broken  on  entrance,  so  that  effect- 
ive shelter  can  be  found,  when  such  storms  prevail,  in  the  northeast- 
erly jwrtion  of  the  harbor.  The  original  estimateof  cost  was  81,442,500, 
but  the  breakwater  system  as  above  described  was  completed  at  a  cost 
of  $975,000.  Expenditures  since  that  time  have  been  for  maintenance 
and  repairs,  and  for  dredging  to  provide  more  extensive  accommoda- 
tions within  the  piers,  and  increaseil  depth  at  the  north  and  east 
entrances. 

The  work  of  improvement  and  repairs  carried  on  during  the  past 
fiscal  years  were  those  indicated  in  a  special  report  made  May  19, 1893, 
providing  for  placing  a  10  by  12  inch  oak  wale  on  the  entire  length  of 
harbor  face  of  main  pier,  replacing  about  one- third  of  the  3  inch  deck- 
ing w^ith  new  material  6  inches  thick,  tearing  out  exposed  decayed 
timbers  above  water  and  replacing  them  with  new.  The  work  was 
done  by  hired  labor,  and  material  purchased  under  contract  approved 
June  30,  1893,  as  follows: 

Contract  of  Henry  Howard,  of  Port  Huron,  Mich.,  84,720  feet,  B.  M., 
white  pine  timber,  at  $22,  $1,863.84,  and  5,400  feet,  B.  M.,  pine  plank, 
at  820,  8108;  total,  $1,971.84. 

Contract  of  H.  M.  Loud,  of  Oscoda,  Mich.,  252,754  feet,  B.  M.,  hem- 
lock timber,  at  $12,  $3,033.04. 

Contract  of  Parkhurst  &  Wilkinson,  of  Chicago,  111,  48,102  pounds 
drift  bolts,  at  $2.14  per  100  pounds,  $1,029.38. 

Bids  received  in  response  to  circular  letter  inviting  proposals  for 
oak  timber  were  opened  July  15,  1893,  and  contract  made  with  the 
lowest  bidder,  F.  S.  Shurick,  of  Marietta,  Ohio.  The  material  fur- 
nished under  this  contract  was  48,847  feet,  B.  M.,  oak  timber,  at  $28,- 
$1,367.71. 

In  addition  to  the  foregoing,  23,965  pounds  of  drift  bolts  were  pur- 
chased in  open  market  irom  the  Michigan  Bolt  and  Nut  Works,  oi 
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Detroit,  Mich.,  for  $2,075  per  100  pounds,  $497.27,  and  54J  cords  of  stone, 
for  refilling  crib  work,  were  purchased  in  like  manner  from  J.  E.  Tucker, 
of  Sand  Beach,  Mich.,  at  $5  per  cord,  $271.25. 

The  delivery  of  most  of  the  foregoing  material  was  completed  by  the 
early  part  of  September,  1893,  and  its  application  to  the  proposed  repairs 
was  then  commenced,  and  the  work  was  completed  November  21.  In 
this  work  all  the  old  waling  plank  and  upright  sheetiug  were  removed 
from  the  harbor  face  of  the  main  pier,  and  new  10  by  12  inch  oak  wale 
secured  in  place  for  a  length  of  4,138  feet;  the  old  3inch  decking  was 
renewed  with  6-inch  hemlock  plank  for  a  length  of  1,424  feet,  and  new 
3  by  10  inch  oak  capping  was  put  in  place  for  the  same  distance;  all 
decayed  timbers  that  were  accessible  were  taken  out  and  replaced  with 
new  material.  In  addition  to  these  geiteral  repairs,  330  linear  feet  of 
the  sea  wall,  which  had  been  carried  away  from  the  main  pier  by  the 
storm  of  April  21,  1893,  was  rebuilt  during  the  months  of  June  and 
July  following.  The  steamer  Wissahickon,  in  making  a  landing  July 
26,  ran  into  the  pier  and  cut  a  hole  from  the  top  down  to  the  water 
level,  6  feet  wide;  the  damage  was  repaired  during  the  following  month. 
The  south  pier  was  slightly  damaged  by  ice  during  the  past  winter, 
and  the  main  pier  by  the  storm  of  May  18-19.  The  necessary  repairs 
of  both  piers  were  made  during  the  month  of  May. 

At  the  beginning  of  the  year  dredging  had  just  commenced  under  a 
contract  with  Dunbar  &  Sullivan,  of  Buflfalo,  N.  Y.,  dated  March  27, 
and  approved  April  15, 1893,  for  the  purpose  of  obtaining  a  clear  depth 
of  21  feet  at  the  north  and  east  entrances  and  extending  the  area  of  like 
depth  over  adjoining  portions  of  the  harbor.  These  operations  are 
intended  to  cover  a  total  area  of  about  364,600  square  yards,  of  which 
161,800  is  in  the  vicinity  of  the  north  and  202,800  of  the  east  entrance. 
The  amount  dredged  during  the  fiscal  yearwas  70,160  cubic  yards,  result- 
ing in  deepening  to  21  feet  an  area  of  145,700  square  yards,  or  a  little 
more  than  39  per  cent  of  the  total  area  for  which  dredging  is  at  present 
authorized.  The  material  dredged  is  largely  rock  and  bowlders,  and 
the  contract  price  for  the  work  is  43  cents  per  cubic  yard.  Tbe  cost  of 
the  work  done  during  the  fiscal  year  was,  therefore,  $30,168.80. 

With  the  balance  of  funds  available  it  is  proposed  to  continue  the 
work  of  dredging,  and  general  repairs  to  above- water  sections  of  the 
breakwater  piers.  These  repairs  are  necessarily  superficial,  because 
the  interior  timber  work  is  not  accessible  to  examination  except  at 
great  expense,  and  the  practical  result  is  that  only  such  defects  as  are 
in  sight  are  repaired;  the  unseen  interior,  on  which  the  integrity  of  the 
whole  depends,  remains  untouched  until  large  sections  of  the  perisha- 
ble part  above  water,  with  its  stone  filling,  and  newly  repaired  surface 
perhaps,  are  carried  away  during  some  storm  period.  Such  repairs  may 
serve  to  hold  the  steadily  decaying  body  together  for  a  greater  or  less 
time,  but  eventually  the  whole  superstructure  must  give  way  under  the 
assault  of  some  storm  wave.  It  is  submitted  that  the  best  policy  is  to 
replace  such  portions  by  new  superstructure  of  concrete  or  other 
masonry,and  means  should  be  provided  forso  doing  as  occasion  occurs. 
The  substructure,  being  all  below  water,  does  not  decay,  and  may  be 
depended  upon  as  a  substantial  foundation  for  the  superincumbent 
masonry.  The  lakeside  face  timbers  for  a  few  feet  below  the  water 
line  areliable  to  injury  by  the  grinding  of  ice  floes,  but  their  protection  by 
iron-plating  has  shown  itself  ea4sily  practicable  and  eftecti  ve.  Begarding 
this  course  as  of  supreme  importance,  and  one  of  true  economy  in  bring- 
ing the  exposed  works  of  this  extensive  harbor  to  a  condition  of  sub- 
stantial permanence,  I  am  impelled  to  urge  that  the  next  appropriation 
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provide  a  sum  of  at  least  $100,000  as  an  initial  step  in  that  direction, 
to  be  applied  as  breaches  may  be  made,  or  such  evidence  of  weakness 
developed  as  to  show  imminent  danger  of  collapse.  Continuation  of 
the  work  of  deepening  the  harbor  by  dredging  is  highly  desirable,  for 
which  purpose,  and  for  the  cost  of  operating  and  care,  miscellaneous 
repairs  of  piers  and  plant,  and  engineering  superintendence  and  con- 
tiugenciesy  a  further  sum  of  $50,000  is  requisite.  The  appropriation 
recommended  for  1896  is,  therefore,  $160,000. 

The  number  of  vessels  that  entered  this  harbor  for  refuge  during 
the  past  fiscal  year  was  991,  with  a  total  tonnage  of  384,670;  the  grand 
total  of  vessels  so  entering  from  1877  to  1893,  inclusive,  was  20,375,  the 
tonnage  of  which  aggregated  6,451,022.  The  size  of  vessels  entering 
has  grown  from  an  average  tonnage  of  289  in  the  year  1877  to  385  in 
'the  year  just  closed. 

Appropriations  for  improving  harbor  of  refuge  at  Sand  Beaoh,  Lake  Huron,  Michigan. 


March  3,1871 $100,000 

June  10,1872 100,000 

March  8, 1873 75,000 

Juiie23,1874 75,000 

March  3, 1875 100,000 

August  14,1876 75,000 

June  18, 1878 100,000 

March  3, 1879 75,000 

Juno  14, 1880 75,000 


March3,1881 $50,000 

Augu8t2,1882 75,000 

July  5, 1884 75,000 

AugU8t5, 1886 75,000 

August  11, 1888 70,000 

September  19, 1890 30,000 

July  13, 1892 150,000 

Total 1,300,000 


Original  estimated  cost  of  the  work $1,442,500.00 

Whole  amount  appropriated,  1871  to  and  including  act  of  July  13, 1892    1, 300, 000. 00 

Amount  carried  to  surplus  fund 30, 000. 00 

Whole  amount  expended  to  June  30, 1894 1,133,078,53 

Money  statement. 

July  1, 1893,  balance  unexpended : $180,813.68 

J  une  30, 1894,  amount  expended  during  fiscal  year 43, 892. 21 

July  1, 1894,  balance  unexpended 136,921.47 

July  1, 1894,  outstanding  liabilities $7, 235. 66 

July  1, 1894,  amount  covered  by  uncompleted  contracts 30, 493. 83 

37,729.49 

July  1, 1894,  balance  available 99,191.98 


i  Amount  that  can  be  profitably  expended  in  fiscal  vear  ending  June  30, 1896  150, 000. 00 
<  Submitted  in  compliance  with  requirements  of  sections  2  of  river  and 
(      harbor  acts  of  1866  and  1867  and  of  sundry  civil  act  of  March  3,  1893. 


No.  1. — Record  of  vessels  taking  shelter  in  the  harbor  of  refuge,  Sand  Beach,  Mich,, 

July  1,  189S,  to  June  SO,  1894. 

from 

Direction  of  wind  at  time  of 

1803. 

1894. 

Total. 

entering,  etc. 

July. 

6 

1 
11 

Aug. 

Sept. 

12 

6 

12 

Oct. 

5 
3 
6 

Nov. 

Dec. 

Mar. 

Apr. 

May 

6 

10 

1 

June. 

Korth: 

Steam 

15 

9 

11 

3 
2 

12 

7 
5 

3 
8 

1 

62 

Sail 

41 

Tow 

47 

Total 

1 

150 

i 1 

Northwest : 

Steam 

8 
« 
3 

1 
1 

39 

« 

18 

1 

15 

9 

2 

, '  .^ 

5 
6 

12 
10 
13 

lOi 

gaU 

37 

Tow 

3 

1 

53 

Total 

194 
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No.  1. — Record  of  vessels  taking  shelter  in  the  harbor  of  refvge,  Sand  Beach,  Mi^h,,  from, 

July  i,  1893,  to  June  30,  1894— Contmueiy, 


l>ireetio]i  of  wind  at  time  of 

July. 

4 
6 

1893. 

■ 

1894. 

I 

1 
TotaL 

entering,  etc. 

Aug. 

Sept. 
14 

Oct. 

Not. 

Dec. 
1 

Mar. 

Apr. 

2 
2 
1 

May. 

June. 

4 
10 

West: 

St  Aam 

5 

44 

5 
29 

17 

5 

18 

91 

Sail 

5:      fl 

20  '        2 

99 

Tow 

70 

Total 

1 

200 

""   " 

Sonthwest : 

St^^ft^pi 

4 
0 

1 

3 
3 
2 

23  •      12 

0  ,        3 

1  .        6 

22  ! 

7  1 

13    

■ 
1  '        1 

1  1        2 

2  1 

2 

4 

12 
2 

72 

Sa-l 

43 

Tow 

28 

• 

Total 

1 

1 

1 

143 



1 

Sonth: 

Steam 

Sail 

Tom- 

4 

3 

...... 

2 
3 

5 
1 
1 

15 
0 
3 

7 
...... 

1 
1           2 

4 

5 

2 
8 

42 

31 

7 

■ 

Total 

■             1             1             '             .             ' 

80 

_ 

Southeast: : 

Steam 

5 
6 



12 
6 
6 

20 

i             6 

12 

25 
13 
16 

10 

4 
8 

^        4 
1 
3 

7 
7 

3 

86 

Sail 

Tow 





50 
46 

■»w 

Total 

1 , 1 

! 

182 

\ 

East: 

Steam 

! 

1 

. 

1 


1 
1 

6 

Sail 

' 

2 

4 

Tow 

1 



t 

Totcil • 

■ 

1 

1                          •-•••-            • 

1 '..  . 

10 

'  1                                                1 

1 

-  •  «  •  • 

Kortlieast: 

Sieam , 

— ^^-^— 

3 

8 
3 

2 

I 



5 
3 

3 

1 

1 

20 

Sail 

7 

Tow 

2 





5 

1 



Total 

1 

I i 

32 

1 1 





Monthly  total : 

Steam 

32 
15 

34 
20 
21 

118 
35 
65 

76 
34 
46 

103 
27 
56 

10 
""2 

4 

2 
2 

25 
14 
12 

47 
36 
19 

32 
52 

18 

483 

Sail 

252 

Tow 

256 

Total 

81 

75 

218 

156 

186 

12 

8 

51 

102 

102 

991 

No.  2. — Classified  table  of  tonnage,  by  monthSy  entering  the  harbor  of  refuge.  Sand  Beach, 

Mich.,  from  July  i,  ISOS,  to  June  SO,  1894. 


MoothB. 


July.... 

Aiipust 

h»c7>ttmber. 

OrtohiT 

November . 
Dccombor. . 


1893. 


A  prfl . 
May  . . 
June. . 


1894. 


Steam. 


34 

34 
118 

76 
103 

10 


4 
25 
47 
32 


Tons. 

8, 863. 93 
14, 559.  99 
GU,  G44. 19 
43,  MA.  67 
66,415.81 

4,563.54 


640. 89 
10, 987. 90 
28. 397. 49 
11,384.56 


Total •    483  ,  250,006.87 


Xo. 
32 
20 
35 
34 
27 


2 
14 
36 
52 


252 


Sail. 


Tons. 
1,  892.  50 
1,688.93 
3, 824.  40 
4,  261.  51 
3, 309.  74 


458. 10 

824.60 

2, 125.  37 

3, 952. 66 


22,337.81 


Ko. 
15 
21 
65 
46 
56 
2 


2 

12 
19 
18 


256 


Tow. 


Tons. 

4, 683. 38 

9, 135. 33 

28. 687. 28 

21, 134. 61 

25,233.15 

549.14 


697.95 
5,  669. 00 
8, 622. 44 
7, 912. 88 


Total. 


yo. 

81 

75 

218 

156 

186 

12 


8 

51 

102 

102 


Tons. 
15.  439. 81 
25.  384.  25 
03, 155. 87 
68.944.G9 
94. 958. 70 

6, 112.  68 


1,796.94 
17,481.59 
89, 145.  30 
23, 250. 10 


112, 325. 25  ,    991  I    384, 669. 93 
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No.  3. — Tannage  of  vessels  taking  shelter  in  the  harbor  of  refuge,  Sand  Jieaoh,  Mich, 


Calendar  jear. 


1877. 
1878. 
1879. 
1880. 
1&*1. 
1882. 
1883. 
1884. 
1885. 
188G. 
1887. 
1888. 
1889. 
1890. 
1801. 
1892- 
1893. 


Steam. 

Sail. 

Tow. 

Total. 

Total 
vesaeU. 

63,966 

27,699 

50,954 

142.  619 

493 

104. 025 

39,699 
45,750 

99,282 
100,096 

243  OOG 

781 

133,  080 

278,  926 

921 

158,720 

55.630 

14/,  260 

361, 610 

1,317 

144,  645 

55,960 

127,  855 

328.  460 

1,176 

146. 132 

26, 504 

114,  067 

286,  703 

1.022 

177, 122 

32,  713 

114,  091 

323,  926 

1. 139 

156, 518 

34,724 

122,980 

314,  222 

1,142 

196,  364 

29, 426 

151,607 

377,  397 

1.158 

196.  385 

33.790 

140,  862 

370,  987 

1.304 

271, 327 

33,689 

153,  087 

458, 103 

1,447 

271,  917 

39,  756 

202, 191 

513,  864 

1,624 

289,  719 

37,  922 

165.  896 

493.  537 

1,512  1 

325,  852 

38,826 

109, 104 

533,782 

1,575 

292,  917 

27,076 

171, 067 

491,060 

1,341 

362,  486 

29,465 

162,605 

554.  556 

1.441 

243^451 

2U,897 

113,915 

378, 264 

982 

Total I    3,534,576 


609, 526 


2,306,919  i    6.451.022         20,375 


Average 
tonnage. 

280 
311 
303 
275 
279 
280 
284 
275 
325 
284 
317 
316 
326 
339 
366 
384 
385 

317 


L  L  21. 


IMPROVEMENT  OF  BLACK  RIVER  AT  PORT  HURON,  MICHIGAN. 

Tliis  stream  passes  through  the  city  of  Port  Huron,  Mich.,  and  emp- 
ties into  the  St.  Clair  Kiver.  Before  improvement  it  had  a  geiuTjil 
channel  depth  of  not  less  than  10  feet,  reduced  to  8J  feet  at  several 
shoals.  The  river  and  harbor  act  of  September  10,  1800,  appropriated 
8!i5,000  for  dredging  the  channel  to  a  depth  of  16  feet.  Work  was  com- 
menced in  the  year  following,  and  continued  until  August,  1802,  when 
184,080  cubic  yards  had  been  dredged,  resulting  in  a  channel  IG  feet 
deep,  150  feet  wide  from  the  month  to  the  Flint  and  Pere  Marquette  Rail- 
way bridge,  600  feet  above,  thence  100  feet  Avide  to  Ilaynes's  lumber 
dock,  4,700  feet  farther  up,  and  thence  aO  feet  wide  for  the  remaining 
distance  of  3,000  feet  to  the  Grand  Trunk  Railway  bridge.  Such  was 
the  condition  of  the  improvement  June  30, 1893. 

Operations  during  the  past  fiscal  year  were  in  continuation  of  the 
work,  under  an  appropriation  of  $10,000  made  by  the  river  and  harbor 
act  of  July  13, 1802,  which  called  for  the  extension  of  the  dredged  chan- 
nel to  Washington  avenue,  1,400  feet  above  the  Grand  Trunk  bridge, 
contract  for  the  work  having  been  entered  into  with  L.  P.  &  J.  A.  Smith, 
of  Cleveland,  Ohio,  June  7,  approved  June  19,  1893.  Work  was  com- 
menced July  17,  and  continued  to  September  28,  when  the  appro]>ria- 
tion  was  exhausted  and  contract  closed,  with  the  excavation  of  4f>,630 
cubic  yards.  The  50-foot  section  of  channel  below  the  Grand  Trunk 
bridge  was  thereby  widened  to  75  feet,  and  a  channel  50  feet  wide,  16 
feet  deep,  made  from  that  bridge  to  Washington  avenue,  1,400  feet 
above.  The  total  length  of  channel  dredged  to  16  feet  from  tiie  mouth 
of  the  river  up  to  Washington  avenue  is  0,700  feet,  with  widths  herein- 
before noted. 

Inspection  of  the  condition  of  the  improvement  made  June  19, 1894, 
showed  a  general  depth  of  16  or  17  feet,  with  occasional  soundings  of 
14  and  15  feet,  from  the  mouth  to  Seventh  street  bridge,  a  distance  of 
about  half  a  mile;  thence  to  the  end  of  channel  dredged  to  a  width  of 
100  feet,  nearly  half  a  mile  farther  up,  a  general  depth  of  15  to  16  feet 
with  a  few  soundings  of  from  12  to  14  feet  toward  the  upper  limit; 
thence  to  the  Grand  Trunk  bridge,  through  the  section  dredged  to  a 
width  of  75  feet,  the  general  dei)th  was  only  12  or  13  feet.    This  shows 
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a  rapid  filling  of  tlie  narrower  upstream  chaimel,  and  a  gi*adual  deteri- 
oration of  the  wider  one  below,  by  which  the  depth  has  been  reduced 
until  a  point  about  half  a  mile  above  the  mouth  of  the  river  is  reached; 
the  indications  are  that  the  narrow  channels  will  soon  be  obliterated 
and  the  wider  one  below  suffer  gradual  deterioration  by  progressive 
filling  from  the  upper  limit  down  to  the  mouth  of  the  river.  It  is 
evident  that  but  little  permanent  benefit  can  be  expected  from  the 
narrow  channels,  and  in  restoring  the  channel  depths  widths  of  not 
less  than  100  feet  should  be  established.  The  estimate  for  1896  below 
is  submitted  with  that  purpose  in  view. 

Appropriations  for  improving  Black  i?ir<r,  Michigan,  at  Port  Huron, 

September  19,  1890 $25,000.00 

July  13,1892 10,000.00 

Total 35,000.00 

Original  estimated  cost  of  15-foot  chanDel,  1889 55, 110. 00 

Original  estimated  cost  of  16-foot  channel,  1891 75, 000. 00 

Whole  amount  appropriated  1890  to  and  including  act  of  July  13, 1892  .,  35, 000. 00 

Whole  amount  expended  to  June  30,  1894 34, 698. 65 

Money  statement 

July  1, 1893,  balance  unexpended $10, 000. 15 

June  30, 1894,  amount  expended  during  fiscal  year 9, 698. 80 

July  1,  1894,  balance  unexpended 301. 35 

July  1,  1894,  outstanding  liabilities 12.80 

July  1,  1894,  balance  available 288. 55 

{Amount  (estimated)  required  for  completion  of  existing  project 40, 000. 00 
Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30,1896    15, 000. 00 
Submitted  iu  compliauce  with  requirements  of  sections  2  of  river  and 
harbor  acts  of  1866  and  1867  and  of  sundry  civil  act  of  March  3, 1893. 


COMMERCIAL  STATISTICS,  BLACK   RIVER,  MICHIGAN. 

JSntrancea  and  clearances. 


CalendaT  year. 


Number. 


1889 
1890 
1891 
1892 
1893 


Revenue 
collected. 


Tonnage. 


1,612 
2,225  , 
2,320  I 


578,480 
547,954 
578,430 


602 


71,415 


Not  stated. 


Receipts  and  shipments  hy  vessels,  1893, 
[Compiled  from  statement  famished  by  the  collector  of  customs.] 


Articles. 


SECEIVKD. 

Brick M. 

Cedar  posts number. 

Coal 

Laths M.. 

Live  Bt4)ck head.. 

Logs cubic  feet . . 

Lumber Mfcet,  B.  M.. 

Salt barrels. . 

Shingles number . . 

Stones cords . . 


1,500 
155,  500 


3,948 

2,123 

3, 000,  000 

15,  583 

1,500 

12, 082,  5U0 

200 


Quantity.       Tons. 


3,750 

3,110 

38,983 

1,184 

1,061 

72,000 

27,270 

210 

1,513 

1,250 


Articles. 


RECEIVED — continued. 
Wood cords. 

Total 

SHIPPED. 

Lath —  .M. 

Lum  ber M  feet,  B.  M . 

Machinery , 


Total. 


Quantity. 


16,500 


1,000 
1,250 


Tons. 


24,750 


175,081 


300 
2,187 
5.000 


7,487 
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L  L  22. 
IMPROVEMENT  OF  MOUTH  OF  BLACK  RIVER,  MICHIGAN. 

An  extensive  bar  and  shoal  foi-merly  existed  in  the  St.  Clair  Eiver, 
adjoining  the  mouth  of  the  Black;  the  bar  lying  close  to  the  American 
aide  obstructed  approach  to  the  Fort  Huron  docks,  while  the  shoal, 
known  as  the  "middle  ground,"  comprised  an  area  of  nearly  50  acres 
and  crowded  the  main  channel  in  a  sharp  curve  close  to  the  Canadian 
shore.  These  conditions  combined  to  prevent  access  to  the  river  front 
of  Port  Huron,  and  to  exx)Ose  the  vast  through  commerce  of  the  Lakes 
to  the  dangers  of  navigating  a  narrow  and  crooked  channel  with  a  cur* 
rent  of  high  velocity.  In  1871  a  project  for  dredging  the  bar  and 
middle  ground  to  a  depth  of  15  feet  was  submitted,  which  provided  for 
excavating  257,200  cubic  yards  at  a  total  estimated  cost  of  $120,660. 
The  work  was  commenced  in  1872  and  continued  to  1878,  when  the 
improvement  was  completed.  An  examination  made  in  1886  showed 
Uiat  a  deposit  of  about  6  inches  had  taken  place,  but  no  further  work 
was  done  until  1889,  when  a  new  project  for  dredging  to  a  uniform  depth 
of  16  feet  was  adopted,  and  operations  commenced  under  an  appro- 
priation of  $10,000  made  by  the  river  and  harbor  act  of  August  11, 
1888;  continuing  with  additional  appropriations  the  improvement  was 
completed  in  1892,  including  a  small  area  dredged  to  a  depth  of  18 
feet,  adjoining  the  main  channel. 

No  work  was  done  during  the  last  fiscal  year,  nor  is  there  pres- 
ent need  for  any;  but  the  shoal  is  slowly  reforming,  and  the  draft 
of  lake  craft  is  steadily  increasing,  so  that  it  will  not  be  long  before 
farther  dredging  will  be  required.  It  is  important  to  the  whole  com- 
merce of  the  Lakes  that  the  channel  at  this  place  be  kept  in  the  best 
possible  condition,  and  the  estimate  of  $10,000  herewith  submitted  is 
intended  to  provide  means  for  doing  so. 

Appropriations  for  improving  St.  Clair  Eiver  at  mouth  of  Black  River,  Michigan, 


Month  of  Black  River,  in  St.  Clair 
River,  Michigan: 

JnnelO,  1872 $15,000 

8t.  Clair  River,  at  mouth  of  Black 
River,  Michifi^an: 

March  3, 1873 15.000 

Juue23,  1874 15,000 

March  3,  1875 10,000 


St.  Clair  River — Continued. 

June  18,  1878 $1,500 

Mouth  of  Black  River,  Michigan : 

Angustll,  1888 10,000 

Septemher  19,  1890 10,000 

July  13,  1890 1?,000 

Total 86,500 


Original  estimated  cost  of  (1871)  of  removing  middle  ground — 

To  depth  of  15  feet $67,320.00 

To  depth  of  18  feet 157,520.00 

Whole  amount  appropriated  1872,  to  and  including  act  of  July  13,  1892.     86, 500. 00 
Whole  amount  expended  to  June  30,  1894 86,393.90 

Money  statement. 


July  1,  1893,  balance  unexpended 

June  30,  1894,  amount  expended  during  fiscal  year. 


July  1, 1894,  balance  unexpended . . 
Jnlyl,  1894,  outstanding  liabilities. 


$651.42 
545. 32 

106.10 
106.10 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30,1896.    10, 000. 00 
Submitted  in  compliance  with  requirements  of  sections  2  of  river  and 
harbor  acts  of  1866  and  1867  and  of  sundry  civil  act  of  March  3, 1893. 
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L   Li   23. 

IMPROVEMENT  OF  CLINTON  RIVER,  MICHIGAN. 

This  river  is  a  narrow  and  crooked  stream,  discharging  into  Anchor 
Bay,  the  northwest  arm  of  Lake  St  Clair,  and  has  always  been  navi- 
gable for  light-draft  vessels  to  Mount  Clemens,  Mich*,  a  distance  of  8 
miles  by  river.    Before  improvement  the  bar  at  its  month  aflPorded  a 
navigable  depth  of  only  3^  ffeet,  and  the  depth  on  shoals  was  from  5  to 
G  feet,  but  the  general  channel  depth  was  10  feet.    The  river  and  harbor 
act  of  July  7,  1870,  appropriated  $5,000  for  its  improvement,  and  in  tUo 
absence  of  any  surv^eys  of  the  river  this  sum  was  applied  to  dredgiixj^r 
a  channel  about  60  feet  wide,  9  feet  deep,  and  2,700  feet  long,  upward 
from  the  mouth.    The  principal  obstruction  to  navigation  was  thereby 
removed,  but  the  improvement  gradually  deteriorated,  and  by  1880  was 
obliterated,  as  shown  by  a  survey  then  made,  pursuant  to  the  River  and 
Harbor  act  of  March  3,  1879.    A  project  of  improvement  from  the 
mouth  to  Mount  Clemens^  based  on  this  survey,  was  then  begun,  witU 
a  view  to   making  a  through  8-foot  channel,  protected  by  suitable 
revetments  where  needed;  its  estimated  cost  was  825,000,  revised  and 
amended  in  1888  and  1889  to  $34,504.    The  work  has  been  done,  but 
with  such  small  appropriations,  that  the  erection  ot  substantial  struc- 
tures of  a  permanent  character  has  been  impossible,  and  until  this  is 
done  the  improved  channel  will  rapidly  fill  up  again.     This  is  especi- 
ally the  case  with  respect  to  works  at  the  entrance,  where  the  move- 
ment of  ice  from  Anchor  Bay  must  be  resisted  by  structures  more 
substantial  than  any  that  could  be  put  up  with  money  heretofore  avail- 
able, and  none  thus  far  erected  have  withstood  the  strain  for  any  consid- 
erable time.    Kepeated  dredgings  have  therefore  been  required  to  keep 
the  entrance  channel  open,  and  expenditures  for  this  purpose,  for  dredg- 
ing in  the  river  above,  and  for  the  erection  of  light  revetments  as  tem- 
porary aids  for  the  maintenance  of  dredged  channels,  have  absorbed 
the  meager  appropriations,  and  left  no  work  of  a  permanent  character 
in  sight. 

Ol)erations  during  the  past  year  were  as  follows: 

Work  was  in  progress  at  the  beginning  of  the  year  under  contract 
witli  Michael  Steiner,  approved  October  17,  1892,  for  constructing  two 
sections  of  training  dike,  to  protect  the  channel  at  the  mouth  of  the 
river.  The  inner  section,  327.5  feet  long,  consists  of  a  single  row  of 
piles  driven  at  intervals  of  8  feet,  with  cap  timber  and  wale  pieces,  all 
constituting  a  support  for  a  row  of  double  sheet  piling,  secured  at  top 
to  the  wale  piece  by  seven  bolts.  The  outer  section,  807  feet  long,  con- 
sists of  two  rows  of  round  i)iles,  8  feet  apart,  piles  of  each  row  driven 
at  intervals  of  8  feet,  capped  with  12  by  14  inch  timber,  and  the  two 
rows  connected  at  top  by  a  timber  cross  tie  at  the  middle  of  each  ])ile 
interval;  and  4  by  10  inch  guide  strip  secured  to  the  rear  of  piles  in  the 
f_ont  row,  4  feet  below  the  cap  timbers,  afford  bearing  to  a  double  row 
of  sheet  piling,  which  is  spiked  to  the  cap  and  guide  pieces.  This 
work  was  completed  about  the  middle  of  October,  at  a  cost  of  $0,505.38, 
for  the  pile  and  timber  work  in  place.  A  narrow  channel  10  feet  deep 
was  dredged  15  feet  from  face  of  the  work  between  Kovember  15  and 
30,  and  the  excavated  material  cast  over  as  a  backing  to  the  pile 
structures;  the  amount  dredged  was  5,174  cubic  yards,  at  a  cost  of  14J 
cents  per  cubic  yard,  or  in  all  $750.23. 

The  condition  of  the  improvement  was  examined  June  19,  when  the 
least  depth  found  in  the  dredged  channel  was  9i  feet,  but  the  depth 
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j«st  abaye  tho  limit  of  last  year^  dredging  was  only  7  feet,  and  is  as 
low  as  G  feet  ou  some  of  the  upper  shoals.  Tho  pile  work  was  found  to 
be  in  good  condition ;  but  last  winter's  ice  formation  in  this  locality  was 
most  nnusaally  light  and  it  is  quite  certain  that  this  condition  will  not 
last  long,  if  the  structure  be  not  greatly  strengthened  before  being 
expo6e<l  to  the  movement  of  such  quantities  of  ice  as  have  carried  away 
all  previous  structures;  the  present  one  must  be  expected  to  go  as  the 
others,  unless  measures  be  taken  to  make  it  much  more  substantial  and 
aecTire. 

The  aggregate  of  appropriations  thus  far  made  and  applied  to  this 
proieet  of  improvement  is  $34,504,  which  is  the  sum  totiil  of  the  esti- 
mated cost  of  completion.  It  has  sufficed  to  dredge  and  redredge  the 
ehaunel  and  to  build  and  rebuild  temporary  works  of  protection,  and 
to  that  extent  the  projected  improvement  has  been  completed ;  but  as 
a  question  of  completed  improvement  with  any  element  of  permanence 
the  end  is  about  as  far  off  as  it  was  in  the  beginning- 

In  the  absence  of  any  approved  project  for  farther  work,  it  is  impos- 
sible to  submit  an  estimate  for  future  operations.  If  the  maintenance 
of  a  navigable  channel  is  to  depend  on  dredging  and  repairs  of  pres- 
ent protecting  structures,  an  appropriation  of  $10,000  for  1896  is  desir- 
able. If  the  better  and  cheaper  i)olicy  of  giving  to  tliese  structures 
the  cement  of  permanence  be  adopted,  the  next  appropriation  should 
be  not  less  than  $25,000. 

It  has  been  impracticable  to  obtain  commercial  statistics  of  Clinton 
River,  Michigan. 

Appropriations  for  improving  Clinton  River,  Michigan. 

Anpist  30, 1852 $5,000  '  Augnst  11, 1888 $10,000 

July  11,1870 5,000     September  19, 1890 10,000 

Marcb  3,1871 1,500     July  13,1892 8,564 

March3,1881 8,000'        '  

August  2, 1882 6,000  '  Total 60,064 

Angnst5,1886 6,000  ' 

Original  estimated  rost  of  work,  1885,  as  amended  in  1889 $34, 564, 00 

Wholo  amonnt  appropriated  and  expended  prior  to  adoption  of  present 

project 25,500.00 

Wholo  amount  appropriated  1886,  to  and  including  act  of  Jnly  13, 1892..     34, 564. 00 
Whole  amount  expended  ou  present  project  to  Juno  30,  ISd*! 34, 546. 26 

Money  statement. 

July  1.1893,  balance  unexpended 7,32>«.94 

June  30. 181M,  amount  expended  during  fiscal  year 7, 311.  20 

Jnly  1, 18JM,  balance  unexpended 1 17. 74 


i  Amount  that  can  be  profitably  expended  in  fiscal  year  ending  Juno  30, 1896    25, 000. 00 
\  iSnbmittcd  in  compliance  with  requirements  of  sections  2  of  river  and 
(     harbor  acts  of  1866  and  1867  and  of  sundry  civil  act  of  March  3, 1893. 


L  L  24. 

IMPROVEMENT  OF  ROUGE  RIVER,  MICHIGAN. 

Under  the  provisions  of  the  river  and  barbor  iict  of  August  5, 1886, 
a  survey  of  tliis  river  was  made  with  a  view  to  its  iniprovcmeut,  and  a 
project  prepared  for  securing  a  channel  depth  of  16  feet  with  a  width  of 
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240  feet  for  a  distance  of  800  feet  from  the  mouth,  and  thence  with  a 
^vidth  of  100  feet  to  the  Wabash  Eailroad  bridge,  about  2§  miles  farther 
up;  the  estimated  cost  was  $31,690.39.  At  the  time  of  survey  this  por- 
tion of  the  river  had  a  natural  channel  from  10  to  17  feet  deep,  with  » 
general  width  of  about  175  feet. 

The  work  of  improvement  was  commenced  in  1888  and  completed 
in  November,  1892,  at  a  total  cost  of  $30,272.79. 

No  work  was  done  during  the  past  fiscal  year,  and  no  complaints 
have  been  made  concerning  its  navigable  condition.  Information  was 
conveyed  to  this  office  during  the  month  of  May  that  the  hull  of  the  tag 
W,  A.  Moore  had  been  beached  in  a  bead  of  the  river,  stripped,  and 
abandoned  in  such  position  as  to  obstruct  navigation.  Examination 
was  made,  the  owners  of  the  craft  ascertained,  and  its  speedy  removal 
exacted. 

The  present  commerce  of  the  river  is  small,  but  the  adaptability  of  its 
banks  to  the  establishment  of  important  industries,  calling  for  ready 
and  convenient  facilities  of  transportation  by  rail  or  water,  is  certain 
to  develop  a  busy  commerce  in  time.  For  this  reason  the  improvement 
already  made  should  not  be  allowed  to  suffer  material  deterioration, 
and  this  can  only  be  prevented  by  occasional  dredging.  An  estimate 
of  $5,000  for  1896  is  therefore  submitted,  to  be  applied  to  dredging  as 
necessity  arises,  in  order  that  the  present  navigable  condition  of  the 
stream  may  not  become  seriously  impaired. 

Appropriations  for  improving  Boitge  JRiver,  Michigan, 

August  11,  1888 $10,000.00 

September  19,  1890 10,000.00 

July  13,  1892 11,090.00 

Total 31,690.00 

Original  estimated  cost  of  the  work,  1887 31,090.39 

Whole  amount  appropriated  1888,  to  and  including  act  of  July  13,  1892..  31, 690. 00 
Whole  amount  expended  to  June  30,  1894 30,281.94 

Money  statement 

July  1,  1893,  balance  unexpended $1,417.21 

J une  30,  1894,  amount  expended  during  fiscal  year 9. 15 

July  1,  1894,  balance  unexpended 1, 408. 06 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  Jr.ne  30, 1896      5, 000. 00 
Submitted  in  compliance  with  requirements  of  sections  2  of  river  and 
harbor  acts  of  1866  and  1867  and  of  sundry  civil  act  of  March  3,  1893. 


COMMERCIAL  STATISTICS,  ROUGE  RIVER,  MICHIGAN. 

Receipts  and  shipments  by  vessel,  1S9S. 
[Compiled  from  statement  furnished  by  Mr.  George  N.  Brady,  Detroit,  Mioh.] 


Articles. 


Quantity. 


Cedar  posts number 

Gravel  ' 


39,284 


Laths number..;    4,358,000 

Live  stock head . .  37 

Lumber .* feet,  B.M..    28,309,296 


Wood cords . . ! 

Total. 


9,100 


Tons. 


IS 

46«14t 
20,47S 

73,732 
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L  L  25. 

CONSTRUCTION  OF  TURNING  BASIN  IN  ROUGE  RIVER,  MICHIGAN. 

The  river  and  Larbor  act  of  September  19,  1890,  called  for  an  esti- 
mate for  <<  locating  and  constructing  basin  in  said  (Rouge)  river,  at  a 
point  on  the  same  within  four  miles  of  its  junction  with  the  Detroit 
River,  convenient  for  the  turning  and  anchoring  of  vessels."  Such 
estimate  was  submitted  by  Col.  O.  M.  Poe,  Corps  of  Engineers,  in  a 
report  dated  December  20, 1890,  as  follows :  Three  acres  of  land  for  site 
at  $1,500,  $4,5005  74,074  cubic  yards  excavation,  at  15  cents,  $11,111.10; 
total,  $15,611.10. 

The  next  river  and  harbor  act,  approved  July  13, 1892,  appropriated 
$5,000  for  acquisition  of  land  and  beginning  construction,  according 
to  the  foregoing  project.  The  appropriation  has  been  found  too  small 
for  purchasing  the  land  needed,  and  accordingly  no  work  has  yet  been 
done  or  expenditure  made  in  relation  to  the  proposed  improvement. 

When  local  commerce  shall  have  grown  to  such  extent  as  to  make 
the  facilities  of  a  turning  basin  more  imperative  than  it  is  at  pi'esent,  it 
is  probable  that  the  Government  will  be  put  to  but  small  expense  for  the 
laud  needed,  if  money  should  then  be  available  for  the  prompt  comple- 
tion of  the  improvement.  An  appropriation  of  $10,500  to  complete  the 
improvement  as  projected  is  therefore  recommended  for  the  year  1896* 

Money  statement 

Jnly  1, 1893,  balance  uncxpeuded $5,000.00 

Jnly  1, 1894,  balance  unexpended 5, 000. 00- 


i  Amotintthat  can  be  profitably  expended  in  fiscal  yearending  June  30,1896    10, 500.  CO 
<  Submitted  in  compliance  with  requirements  of  sections  2  of  river  and 
(     harbor  acts  of  1866  and  1867  and  of  sundry  civil  act  of  March  3, 1893. 


L  L  26. 


REMOVING  SUNKEN  VESSELS  OR  CRAFT  OBSTRUCTING  OR  ENDANGER- 
ING NAVIGATION. 

Removal  of  wrecJcj  Presqu^  He  Harbor^  Michigan, — The  presence  of 
this  wreck  was  reported  by  the  local  light  keeper  through  the  Light-^ 
House  Establishmentaudbroughtto  the  attention  of  this  office  in  a  letter 
from  the  Treasury  Department,  dated  April  13, 1894,  received  here  by 
indorsement  dated  April  19, 1894.  Tbe  harbor  was  visited  by  the  offi- 
cer in  charge  April  23,  and  preliminary  examination  made,  of  which 
report,  dated  April  30,  was  submitted,  describing  the  conditions  as- 
follows : 

The  wreck  (was)  found,  plainly  marked  by  a  can  buoy  of  the  U.  S.  Li^ht-Houso- 
Establishment  No  part  of  the  wreck  is  above  water^,  and  the  least  depth  iound  over 
it  was  7.8  feet,  with  depths  varying  from  15  to  18  feet  around  it.  It  lies  just  inside* 
the  three- fathom  curve,  about  450  yards  from  the  shore,  and  a  little  north  of  the- 
range  established  for  the  guidance  of  vessels  entering  the  harbor;  the  location  is- 
shown  on  blue  print  herewith.  The  wreck  itself  appears  to  be  that  of  an  old  hulk^ 
of  which  but  little  more  than  the  frames  are  left,  and  is  of  no  value  whatever;  no 
trace  of  ownership  or  information  as  to  when  or  how  it  came  there  can  be  obtained. 
Situated  as  it  is,  and  with  the  established  aids  to  navigation,  the  wreck  is  not  a  very 
serious  obstruction  to  navigation,  nevertheless  a  vessel  entering  the  harbor  in  heavy 
weather  mi^ht  get  on  it  and  receive  considerable  damage,  and  for  this  reason  I  ank 
of  the  opinion  tnat  it  should  be  broken  up  and  leveled  to  the  bottom.  This  may 
probably  be  done  at  a  cost  of  $300  or  certainly  for  a  sum  not  exceeding  $500,  and  1 
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would  rccommeud  that  the  latter  ainonnt  be  allotted  and  placed  to  my  credit  for 
the  purpose  of  removing  the  obstruction  at  the  first  favorable  opportunity. 

Instructions  were  thereupon  issued  from  the  office  of  the  Chief 
of  Engineers,  dated  May  4,  authorizing  the  removal  of  the  wreck  as 
proposed,  and  the  sum  of  $500  was  allotted  **  from  the  x>ennanent  indefi- 
nite appropriation  for  i:/Bmoving  sunken  vessels  or  crafb  obstructing 
or  endangering  navigation — act  June  14,  1880 — ^to  pay  the  attendant 
eYX)enses  of  the  work.^  Under  this  authority  the  officer  in  charge  made 
a  second  visit  to  the  harbor  June  14,  and  after  careful  examination  con- 
cluded to  engage  the  services  of  a  diver  to  assist  in  the  work  of  removal. 
Accordingly,  the  diver  from  Sand  Beach  Harbor  was  met  there  June 
25,  and  on  the  day  following  he  made  full  inspection,  from  which  it 
appeared  that  the  wreck  was  a  very  old  one,  comprising  most  of  the  hull 
of  what  appeared  to  have  been  a  large  tug,  or  other  steam  vessel,  about 
90  feet  long,  the  sides  projecting  from  6  to  10  feet  above  the  bottom  of 
the  lake.  The  conclusion  was  reached  that  the  obstruction  could  be 
best  removed  by  sawing  the  wreck  in  sections  that  could  be  readily 
handlexl  by  a  small  derrick  rigged  on  the  diver's  scow,  and  depositing 
the  parts  so  taken  out  on  the  shore.  The  diver  was  instructed  to  pro- 
cee<l  in  that  way  and  remove  all  parts  projecting  above  the  bottom,  or 
in  any  way  reaching  within  10  feet  of  the  water  surface*  Operations  to 
that  end  were  thereupon  commenced  and  were  in  progress  at  the  close 
of  the  year,  with  the  prospects  of  completion  by  or  before  July  15. 


Lf  L  27, 

ESTABLISHMENT  OF  HARBOR  LIKE  IN  ST.  JOSEPH  HARBOR.  MICHIGAN 

St.  Joseph,  Mich.,  May  r,  1894. 

Dear  Sir:  Herewith  find  plan  and  specifications  for  new  wharf  at 
St.  Joseph,  Mich.  Your  petitioner  respectfully  begs  permission  to 
construct  a  new  wharf  opposite  wing  dam  on  your  petitioner's  mill 
property,  "on  a  straight  line  between  D  and  C  wharves  to  a  snub  or 
tic  pile  on  Vandalia  Railroad  wharf,  about  400  f40|  feet  westerly  from 
angle  in  Vandalia  wharf,"  by  so  doing  making  the  river  about  10  feet 
wider  than  shown  on  map.  The  reason  for  asking  i>ermi8sion  for 
straightening  the  line  is  that  a  vessel  conld  only  unload  on  one  side  or 
the  other  of  the  angle,  thereby  causing  unnecessary  delay  in  unloading. 
Another  reason  or  objection  to  the  angle  is  that  a  bar  would  be  forming 
continually  on  account  of  slack  water. 
Yours,  very  truly, 

W.  A.  Preston. 

Hon.  Daniel  Lamont, 

Secretary  of  War, 

[Sef^ond  indorsement.] 

Office  Chief  of  Engineers, 

U.  S.  Army, 
May  lOy  1894. 

Respectfully  referred  to  Lieut.  Col.  G.  J.  Lydecker,  Corps  of  Engi- 
neers, for  report. 
By  command  of  Brig.  Gren.  Casey: 

H.  M.  Adams, 
MajoTy  Corps  of  Ungineers* 
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[Third  indoraemont.] 

TJ.  S.  Engineer  Office, 

Detroit^  Mich.^  June  1,  1694. 

Respectfully  refcurned  to  the  Chief  of  Engineers,  TJ.  S.  Army,  with 
report. 

G.  J.  Lydeckee, 
Lieut.  CoJ.  of  Engineers. 

[Fourth  indorsement.] 

Office  Chief  of  Engineers, 

U.  S.  Army, 

June  5,  1894. 

Respectfully  returned  to  the  Secretary  of  War. 

This  is  an  application  from  Mr.  W.  A.  Preston,  of  St.  Joseph,  Mich*, 
for  authority  to  build  a  new  wharf  in  front  of  his  mill  property  at  that 
place. 

The  api>lication  has  been  referred  to  Lieut.  Col.  G.  J.  Lydecker, 
Corps  of  Engineers,  and  that  officer,  after  careful  consideration  of  the 
matter,  makes  the  following  recommendations: 

1*  That  the  full  red  line  C  D  on  the  blue  prints  herewith  be  estab- 
lished and  adopted  as  the  harbor  line  for  this  portion  of  St.  Joseph 
Harbor,  under  authority  of  section  12  of  the  act  of  Congress  of  Septem> 
ber  19, 1890. 

2.  That  Mr.  Preston's  application  be  approved,  subject  to  the  condi- 
tions that  the  new  wharf  be  built  to  conform  with  the  harbor  line  above 
indicated,  and  in  accordance  with  specifications  submitted  with  his 
application  modified  so  as  to  make  the  piles  30  feet  long  in  the  work, 
and  sheet  piling  24  feet  long;  provided  alsothatthe  rear  supports  shall 
be  a  line  of  anchor  piles  and  no  ^^deadmen." 

All  work  to  be  subject  to  the  supervision  of  the  United  States 
engineer  in  charge  of  the  harbor,  and  to  be  completed  to  his  satisfac- 
tion. 

Blue  prints  *  showing  location  and  construction  of  the  dock  as  recom- 
mended are  herewith. 

I  concur  in  the  views  and  recommendations  of  Lieut.  Col.  Lydecker, 
and  recommend  that  the  Secretary  indicate  his  approval  of  the  harbor 
line  by  placing  his  signature  on  the  blue  print*  marked  <*  A." 

Thos.  Lincoln  Casey, 

Brig.  Oen.^  Chief  of  Engineers. 

[Fifth  indorsement.] 

War  Department,  June  8, 1894. 

Respectfully  referred  to  the  acting  Judge- Advocate-General  to  pre- 
pare the  necessary  papers. 

The  harbor  line  adopted  for  the  portion  of  St.  Joseph's  Harbor  referred 
to  in  the  previous  indorsement  is  approved. 

Joseph  B.  Doe, 
Acting  Secretary  of  War. 


»  xr 


Not  printed. 
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/ 

report  of  lieut.  col.  g.  j.  lydecker,  corps  of  engineers. 

United  States  Engineer  Office, 

Detroit^  Mich.y  June  i,  1894. 

General  :  1  have  the  honor  to  submit  report  on  the  application  of 
W.  A.  Preston  to  the  Secretary  of  War,  dated  May  7, 1894,  for  author- 
ity to  build  a  new  wharf  in  front  of  his  mill  property  at  St.  Jo8ei)h, 
Mich.,  as  follows : 

On  receipt  of  his  application  I  sent  to  Mr.  Preston  a  blue  print  of  tho 
locality  referred  to,  with  request  that  he  indicate  thereon  the  precise 
line  and  limits  of  his  i)ropoged structure;  his  reply,  dated  May  28,  is 
inclosed  herewith,*  from  which  it  is  seen  that  this  line  was  incorrectly 
described  in  the  original  application  as  intersecting  the  Yandalia  Eail- 
road  wharf  "  about  400  feet  westerly  from  the  angle,"  instead  of  40  feet 
from  that  point.  The  broken  red  line  A  B  on  the  inclosed  blue  print* 
shows  the  location  contemplated  by  Mr.  Preston,  and  it  is  not  open  to 
any  serious  objection;  but  a  better  condition  of  affairs  would,  in  my 
opinion,  result  from  adopting  the  ftill  red  line  C  D,  which,  being  par- 
allel to  and  300  feet  from  the  wing  dam  opposite,  would  give  a  uniform 
width  of  channel  and  leave  a  less  projecting  salient  at  A  than  that  at 
O.  The  specifications  submitted  should  be  modified  to  call  for  piles  30 
feet  long,  in  the  work,  and  for  sheet  piling  24  feet  long,  to  conform  with 
requirements  heretofore  made  for  similar  stru(?tures  at  this  harbor;  and 
the  use  of  "  deadmen  "  or  anchors  should  not  bo  permitted  as  a  sub- 
stitute for  "  anchor  piles," 

1  therefore  submit  the  following  recommendations : 

1.  That  the  red  line  C  D,  on  blue  print  herewith,  be  established  and 
adopted  as  the  harbor  line  for  this  portion  of  the  harbor,  under  author- 
ity of  section  12  of  the  river  and  harbor  act  of  September  19,  1890. 

2.  That  Mr.  Preston's  application  be  approved,  subject  to  the  con- 
ditions that  the  new  wharf  be  built  to  conform  with  the  harbor  line 
above  indicated,  and  in  accordance  with  specifications  submitted  with 
his  application  modified  so  as  to  make  the  piles  30  feet  long  in  the  work, 
and  sheet  piling  24  feet  long;  provided  also  that  the  rear  supports  shall 
be  a  line  of  anchor  piles  and  no  '^  deadmen."  All  work  to  be  subject 
to  the  supervision  of  the  United  States  engineer  in  charge  of  improve- 
ments at  the  harbor,  and  to  be  completed  U)  his  satisfaction. 

Blue  prints,  three  copies  of  each,  are  transmitted  herewith,  showing 
location  and  construction  of  the  dock  as  herein  recommended. 
Very  respectfully,  your  obedient  servant, 

G.  J.  Lydeckeb, 
Lieut  CoL  of  Engineers, 
Brig.  Gen.  Thomas  L.  Casey, 

Chief  of  Engineers^'  U.  S.  A, 

*  Not  printed. 


APPENDIX  M  M. 


IMPROVEMENT  OF  WATERS  CONNECTING  THE  GREAT  LAKES. 


REPORT  OF  COL,  0,  M,  POE,  CORPS  OF  ENGINEERS,  OFFICER  IN  CHARGE, 
FOR  THE  FISCAL  YEAR  ENDING  JUNE  30,  1894,  WITH  OTHER  DOCU- 
MENTS RELATING  TO  THE  WORKS. 


IMPROVEMENTS. 


1.  Ship  channel  oonnectiiig  waters  of  tho 

Great  Lakes  between  Chicago,  Dn- 
luthy  and  Buffalo. 

2.  Operating  and  care  of  St.  Marys  Falls 

Canal,  Michigan. 

3.  St.  Marys  River  at  the  falls,  Michigan. 

4.  Hay  Lake  Channel,  St.  Marys  River, 

Michigan. 


5.  St.  Clair  Flats  Canal,  Michigan. 

6.  Operating  and  care  of  St.  Clair  Flats 

Canal,  Michigan. 

7.  Grossepoint  Channel,  Michigan. 

8.  Detroit  River,  Michigan. 

9.  Investigation  of  raft-towing  on  the 

Great  Lakes  and  their  connecting 
waters. 


United  States  Engineer  Office, 

Detroit^  Mich,,  July  9,  1894, 

General  :  I  have  the  honor  to  transmit  herewith  the  annual  reports 
•  *  ♦  relating  to  the  works  of  river  and  harbor  improvements  under 
my  charge  for  the  fiscal  year  ending  June  30, 1894. 

I  am,  sir,  very  respectfully,  your  obedient  servant, 

O.  M.  POE, 
CoJonely  Corps  of  Engineers^ 

Bvt  Brig.  Oen.j  U.  S.  A. 
Brig.  Gen.  Thomas  L.  Casey, 

Chief  of  Engineers  J  U,  aV.  A. 


M  M  I. 

IMPROVEMENT  OF  SHIP  CHANNEL  CONNECTING  WATERS  OF  THE  GREAT 
LAKES  BETWEEN  CHICAGO,  DULUTH,  AND  BUFFALO. 

Before  improvements  were  commenced  under  the  project  for  this 
work  the  available  depth  for  navigation  in  the  connecting  waters  of  the 
Great  Lakes  was  about  16  feet. 

The  ultimate  attainment  of  a  navigable  depth  of  20  feet  was  foreseen 
when  the  following  projects  were  adopted :  Improving  St.  Marys  Eiver 
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at  the  falls  and  in  Hay  Lake  Clianuel,  improving  St.  Clair  Flats  Canal, 
and  improving  Detroit  Eiver  at  Lime  Kiln  Crossing. 

An  available  depth  of  20  feet  having  been  provided  for  at  St.  Marys 
Falls  Canal,  Hay  Lake  Channel,  and  at  Lime  Kiln  Crossing  by  previous 
acts  of  Congress,  the  remaining  shallows  in  the  connecting  waters  of 
the  Great  Lakes,  with  the  exception  of  some  shoals  in  Detroit  Eiver 
between  the  city  of  Detroit  and  Lake  Erie,  were  grouped  into  one  project. 

The  river  and  harbor  act  of  July  13.  1892  appropriated  $375,000,  as 
follows : 

For  ship  channel  twenty  and  twenty-one  feet  in  depth  and  a  minimnm  width  of 
three  hundred  feet  in  the  shallows  of  the  connecting  waters  of  the  Great  Lakes 
between  Chicago,  Dulath,  and  Baffalo,  three  hundred  and  seventy-five  thousand  dol- 
lars: Provided,  That  contracts  may  be  entered  into  by  the  Secretary  of  War  for  such 
materials  and  work  as  may  be  necessary  to  carry  out  the  plans  proposed  by  General 
O.  M.  P6e,  Corps  of  Engineers,  United  States  Army,  dated  January  twentieth, 
cightee.n  hundred  and  ninety-one,  and  printed  as  House  Executive  Document,  num- 
bered two  hundred  <and  seven,  second  session,  Fifty-first  Congress,  for  such  ship 
channel,  to  bo  paid  for  as  appropriations  may  from  time  to  time  be  made  bylaw,  not 
to  exceed  in  the  aggregate  two  million  nine  hundred  and  sixty-five  thousand  dollars, 
exclusive  of  the  amount  herein  appropriated. 

The  present  project  contemplates  the  excavation  of  a  ship  channel 
having  a  navigable  depth  of  20  feet  in  the  shallows  of  the  connecting 
waters  of  the  Great  Lakes  between  Chicago,  Duluth,  and  Buffalo  for 
the  benefit  of  navigation,  at  an  estimated  cost  of  $3,340,000. 

The  work  is  divided  into  eight  sections  according  to  locality,  and  the 
following  channels  are  to  be  or  have  been  excavated: 

Section  1,  a  channel  21  feet  deep  and  300  feet  wide  at  Bound  Island 
Shoals,  St.  Marys  Eiver. 

Section  2,  a  channel  21  feet  aeep  and  3C0  feet  wide  m  Little  Mud 
Lake,  St.  Marys  Eiver,  between  the  lower  end  of  Sugar  Island  and  the 
lower  end  of  the  "Dark  Hole." 

Section  3,  a  channel  21  feet  deep  and  300  feet  wide  through  a  reef  in 
St.  Marys  Eiver  abreast  of  Sailors  Encampment  Island. 

Section  4,  a  channel  21  feet  deep  and  300  feet  wide  through  a  shoal 
in  Mud  Lake,  St.  Marys  Eiver,  l|  miles  below  Sailors  Encampment 
Island. 

Section  5,  a  channel  21  feet  deep  and  2  400  feet  wide  at  the  foot  of 
Lake  Huron. 

Section  G,  a  channel  20  feet  deep  from  deep  water  in  St.  Glair  Eiver, 
through  St.  Olair  Flats  Canal,  to  deep  water  in  Lake  St.  Clair,  with  a 
width  above  St.  Clair  Flats  Canal  not  greater  than  650  feet;  thence 
gradually  narrowing  to  the  canal ;  thence  for  the  full  width  of  the  canal 
for  its  entire  length ;  thence  gradually  widening  to  a  width  of  800  feet 
at  deep  water  in  Lake  St.  Clair. 

Section  7,  a  channel  20  feet  deep  and  800  feet  wide  through  Grosse- 
point  Flats,  Lake  St.  Clair,  Michigan. 

Section  8,  a  channel  21  feet  deep  and  800  feet  wide  through  the  bar 
at  the  mouth  of  Detroit  Eiver. 

To  obtain  a  navigable  depth  of  20  feet  a  depth  of  21  feet  is  required 
where  the  excavation  is  through  solid  rock  or  through  shoals  infested 
with  bowlders,  and  a  depth  of  20  feet  where  the  cut  is  through  soft 
material. 

Contracts  for  the  excavation  specified  above  were  entered  into  Decem- 
ber 31, 1892,  and,  if  no  failure  occurs  in  the  appropriations,  the  contract 
time  for  the  completion  of  the  specified  channels  is  November  30, 1895, 
Section  4  has  been  completed  and  the  contract  closed. 

The  datum  planes  for  sections  1, 2, 3,  and  4  are  so  selected  as  to  give 
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20  or  21  foot  uavigatiou,  according  to  conditions  stated  above,  at  a 
mean  stage  of  water.  The  depth  of  water  available  at  St.  Marys  Falls 
^anal  at  same  stage  will  be  21.83  feet. 

The  datura  planes  for  sections  5,  6,  7,  and  8  (foot  of  Lake  Huron  to 
mouth  of  Detroit  Eiver)  are  so  selected  as  to  give  20  or  21  foot  navi- 
gation at  a  stage  which  is  the  mean  of  lowest  waters  during  navigation 
season. 

The  general  map  showing  sections  1,  2,  S,  and  4,  together  with  the 
location  of  other  works  in  St.  Marys  River,  and  a  general  map  of  water- 
way between  lakes  Huron  and  Erie,  showing  sections  5, 6,  7,  and  8,  are 
transmitted  herewith. 

SURVEYS. 

The  preliminary  surveys  for  controlling  and  estimating  the  work  have 
all  been  made. 

At  the  time  the  project  was  submitted  for  a  ship  channel  connecting 
waters  of  the  Great  Lakes  between  Chicago,  Duluth,  and  Buffalo,  it 
was  based  upon  such  infoiffiation  as  was  immediately  available.  At 
the  same  time  it  was  borne  in  mind  that  a  general  examination  and  sur- 
vey of  the  waterway  in  the  vicinity  of  the  work  in  progress  should  be 
made  in  order  to  ascertain  whether  there  were  other  areas  that  should 
be  improved  in  order  to  secure  a  clear  depth  of  20  feet  in  the  connect- 
ing waters  of  the  Great  Lakes. 

In  connection  with  section  1  a  system  of  triangulation  was  accord- 
ingly planned  between  Point  Iroquois  and  the  canal,  the  angles  read, 
and  the  necessary  computations  made.  Each  station  of  this  system  is 
the  center  of  a  half-inch  hole  drilled  3  inches  deep  in  a  piece  of  lime- 
stone about  1  foot  square.  The  stones  are  placed  3  feet  under  ground. 
The  surface  mark  is  a  nail  in  the  top  of  a  cedar  post. 

In  connection  with  section  8  a  similar  scheme  of  triangulation  con- 
necting the  stations,  for  controlling  the  work,*  with  old  lake  survey 
stations  was  planned.  The  field  work  of  this  triangulation  was  com- 
pleted and  the  stations  will  be  permanently  marked. 

Hydrography. — The  general  plan  is  to  make  use  of  the  detailed  sound- 
ings taken  for  the  final  estimates  on  the  dredged  shoals;  also,  to  take 
soundings  every  50  feet  on  each  of  the  cross  sections,  which  are  500  feet 
apart. 

It  is  intended  to  sound  through  the  ice,  except  where  there  are  rapids. 

The  azimuths  from  at  least  two  shore  triangulrftion  stations  are 
determined  to  the  points  of  intersection  of  three  or  more  parallel  lines 
with  each  of  the  cross-section  lines,  the  parallel  lines  varying  from 
1,000  to  5,000  feet  apart. 

In  the  field  work  the  points  are  located  on  the  ice  by  transit  inter- 
sections, and  are  marked  with  3-foot  stakes  placed  in  auger  holes. 

The  ice-boring  machine  starts  at  a  stake;  one  man  50  feet  from 
machine  helps  pull  it  along  by  means  of  one-eighth  inch  wire  bell  c^rd, 
and  while  the  other  two  men  are  boring  a  hole  he  gets  on  line  with  the 
flags  at  the  stakes,  and  marks  the  place  for  the  next  hole.  The  leads- 
man follows  with  a  sounding  pole,  and  lead  line  on  a  reel  mounted  on 
runners.    It  takes  seven  seconds  to  make  a  sounding  in  60  feet  of  water. 

The  coordinates  and  azimuths,  for  the  areas  to  be  sounded  in  the 
reach  from  Point  Iroquois  to  the  canal  were  computed  ,•  5,700  soundings 
were  taken  between  Point  Iroquois  and  the  Indian  Mission;  14,600 
soundings  were  taken  on  the  Middle  Ground  Shoal  above  Round  Island. 
The  survey  of  Shoal  3,  which  lies  between  the  west  entrance  to  the 
canal  and  Big  Point  was  completed  j  4,000  soundings  were  taken 
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between  Round  Island  and  Point  Louise.    Estimates  for  the  i'6*iioval  of 
any  of  these  shoals  can  be  made  from  the  data  described  above.    The 
ice  last  winter  was  poor  and  went  out  early.    The  use  of  the  three  ice^ 
auji^ers  proved  highly  satisfactory,  and  especially  so  the  one  with  the 
bevel  gearing  98  to  28. 

I  wish  to  call  special  attention  to  the  Shoal  3,  shown  on  map  of  sections 
1,  2,  3,  and  4,  forwarded  herewith.  This  shoal  is  a  menace  to  the  navi- 
gation of  vessels  drawing-more  than  13  feet  of  water.  It  should  have 
been  included  in  the  original  project  for  ship  channel,  but  was  over- 
looked at  the  time.  The  recent  survey  shows  that  there  are  approxi- 
mately 48,900  cubic  yards  of  material  above  the  21-foot  grade  and 
inside  of  the  lines  that  should  mark  the  channel  through  this  shoal. 

Hydrography  in  vicinity  of  section  8, — The  reach  from  Ballards  lleef 
to  Limekiln  Crossing,  Detroit  Eiver,  having  been  swept  in  connection 
with  the  improvement  of  Detroit  River,  it  was  decided  to  sweep  a 
channel  800  feet  wide  from  the  lower  end  of  Limekiln  Crossing  to  sec- 
tion 8,  20,  and  21  foot  channel.  Obstruct^is  above  the  grade  for  the 
20  and  21  foot  channel  work  were  found,  ^hese  obstructions  will  have 
to  be  removed  in  order  to  obtain  a  20-f6ot  channel  in  the  connecting 
waters  of  the  Great  Lakes.  The  result  of  this  sweeping  is  recorded 
on  a  map  accompanying  the  report  for  improving  Detroit  River,  Michi- 
gan. An  estimate  for  the  removal  of  these  obstructions  can  be  made 
at  any  time  from  the  data  recently  obtained. 

CONTRACTS. 


List  of  contracts  in  force  during  fiscal  year  ending  Jitnc  30,  1S94. 


Contractor. 


R.  J.  Cram 

C.E.  Mitchell  ditCo 

John  Hicklcr 

Do 


McCollum  &  Lee , 

R.J.  Cram 

Janie.s  Rooney 

Brey  mann  Bros 

L.  P.  &  J.  A.  Smith 

J.  L.  Huuson 

Ferguson  Hardware  Co. 


HicklerBros \ 

T.C.Anthony 

P.  M.  Church  &  Co 

Prenzlaner  Bros 

Andrew  Hotton 

J.B.  Sweatt 

Hickler  Bros 


For— 


Excavation  in  section  1 
Excavation  in  section  2 
Excavation  in  section  3 
Excavation  in  section  4 


Enterecl 
inti 


Remarks. 


Dec.  31»  1«92 

...do 

....do 

...do 


I 


do 
do 


Excavation  in  section  5 

do 

Excavation  in  section  0 | do 

Excavation  in  section  7 do 

Excavation  in  section  8 

Stationery 

Hardware,  ship  chandlery,  etc  . . 


Coal. 


.do. 


Hardware,  ship  chandlery,  etc. 

Groceries 

Meats 

Lumber 

Coal 


...do 

Apr.  27, 1893 
do 


....do 

....do 

Apr.  23, 1894 

....do 

....do 

....do 

....do 


In  force.  . 

Do. 

Do. 
Closed  February, 

1894. 
In  force. 

Do. 

Do. 

Do. 

Do. 

Do. 
Closed  December, 
1893. 

Do. 

Do. 
In  force. 

Do. 

Do. 

Do. 

Do. 


EXCAVATIONS  UNDER  CONTRACTS  IN  FORCE. 


Excavation  has  been  carried  on  nnder  the  nine  contracts,  entered 
into  December  31, 1892.  Each  of  the  contracts,  except  the  two  for  sec- 
tion 5,  covers  one  section. 

The  two  lowest  bids  for  section  5  being  the  same,  the  work  was  divided 
and  two  contracts  let.  At  the  close  of  the  fiscal  year  the  condition  of 
work  on  the  different  sections  was  as  follows: 

Section  1, — The  material  to  be  removed  consisted  of  about  90,000  cubic 
yards,  bank  measure,  of  bowlders,  clay,  sand,  gravel,  and  possibly  hard- 
pan.  A  depth  of  21  feet  is  called  for  by  the  specifications,  and  the  con- 
tract price  is  44  cents  per  cubic  yard. 
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The  contractor,  K.  J.  Cram,  began  work  on  June  1, 1893.  The  total 
to  June  30, 1894,  of  the  estimates  for  excavation  is  73,683  cubic  yards, 
bank  measure,  of  which  63,153  cubic  yards  were  excavated  during  the 
fiscal  year.  All  the  area  comprised  in  this  section  has  been  dredged. 
In  November  last  the  raft  bars  were  swung  over  both  shoals  and  some 
bowlders  were  found  above  grade.  These  bowlders  are  still  to  be 
removed.  Three  thousand  four  hundred  soundings  were  taken  through 
the  ice  in  March  for  the  final  estimate,  and  the  computations  for  same 
have  been  made. 

Section  2. — The  material  to  be  removed  consisted  of  about  380,000 
cubic  yards,  bank  measure,  of  sand,  gravel,  bowlders,  and  hardpan,  all 
in  unknown  proportions.  A  depth  of  21  feet  is  called  for  by  the  speci- 
fications, and  the  contract  price  is  25.9  cents  per  cubic  yard. 

The  contractors,  G.  E.  Mitchell  &  Op.,  commenced  work  on  June  13, 
1893.  The  total  to  June  30, 1894,  of  the  .estimates  for  excavation  is 
197,608  cubic  yards,  bank  measure,  of  which  164,201  cubic  yards  were 
excavated  during  the  fiscal  year.  The  rate  of  progress  is  49  per  cent 
greater  than  that  required  in  the  contract. 

Section  3. — The  material  to  be  removed  consisted  of  about  90,366  cubic 
yards,  bank  measure,  mainly  of  limestone  rock.  A  depth  of  21  feet  is 
called  for  by  the  specifications,  and  the  contract  price  is  $2.43  per  cubic 
yard. 

The  contractor,  John  Hicktcr,  commenced  work  on  June  12,  1893, 
\rith  one  drill  boat.  This  boat  has  continued  work  to  date.  One 
dredge  commenced  work  in  A^ml,  1894.  The  total  to  June  30, 1894,  of 
the  estimates  for  excavation  is  13,478  cubic  yards,  bank  measure.  The 
rate  of  progress  is  48J  per  cent  less  than  that  called  for  in  contract. 
The  contractor  states  that  he  will  increase  his  plant. 

Section  4. — The  material  to  be  removed  consisted  of  about  173,218.cubic 
yards,  bank  measure,  or  mud,  clay,  sand,  and  gravel  in  unknown  pro- 
portions. A  depth  of  21  feet  was  required  by  the  specifications,  and  the 
contract  price  was  22  cents  per  cubic  yard. 

The  contractor,  John  Hickler,  commenced  work  on  June  9, 1893,  and 
completed  the  work  on  Kovember  29, 1893.  Total  excavation,  233,855 
cubic  yards,  bank  measure,  of  which  211,640  cubic  yards  were  excavated 
during  the  liscal  year.  Sixty  thousand  eight  hundred  and  fifty-seven 
cubic  yards  of  the  above  total  were  between  the  21  and  22  grades  and 
were  paid  for  at  half  price. 

Section  5. — The  material  to  be  removed  consisted  of  sand,  clay,  gravel, 
bowlders,  and  probably  hardpan,  all  in  unknown  proportions,  estimated 
at  about  256,000  cubic  yards,  scow  measure.  A  depth  of  21  feet  is 
required  by  the  specifications,  and  the  contract  price  is  5S  cents  per  cubic 
yard. 

McGoUum  &  Lee,  contractors  for  one-half  of  the  work,  commenced 
work  on  June  14^  1893.  The  total  to  June  30, 1894,  of  the  estimates  for 
excavation  in  this  half,  is  152,360  cubic  yards,  scow  measure,  of  which 
146,504  cubic  yards  were  excavated  during  the  fiscal  year. 

R.  J,  Cram,  contractor  for  the  other  half,  commenced  work  on  May 

10, 1894.    The  total  to  June  30, 1894,  of  the  estimates  for  excavation 

in  this  half  is  78,047  cubic  yards,  scow  measure,  all  of  which  were 

excavated  during  the  fiscal  year.    Total  of  estimates  for  excavation 

or  section  is  230,407  cubic  yards,  scow  measure. 

Section  6, — The  material  to  be  excavated  consisted  of  about  950,000 
cubic  yards,  scow  measure,  of  clay  and  sand  in  unknown  proportions. 
A  depth  of  20  feet  is  required,  and  the  contract  price  is  16J  cents  per 
cubic  yard. 
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"  The  contractor,  James  Rooney,  commenced  work  April  20, 1893. 

The  total  to  June  30,  1894,  of  the  estimates  for  excayation  is  497,954 
cubic  yards,  scow  measure,  of  which  438,377  cubic  yards  were  excavated 
duringf  the  fiscal  year.  The  rate  of  progress  in  this  section  is  greater 
than  that  required  in  the  specifications,  and  the  work  now  approaches 
completion. 

Section  7. — ^The  material  to  be  removed  consisted  of  2,900,000  cubic 
yards,  scow  measure,  of  clay,  gravel,  sand,  and  some  bowlders,  with 
possibly  some  hardpau.  A  depth  of  20  feet  is  required  by  the  sjiecifl- 
cations,  and  the  contract  price  is  14J  cents  per  cubic  yard. 

The  contractors,  Breymann  Bros.,  commenced  work  April  17,  1893. 
The  total  to  Juno  30, 1894,  of  the  estimates  for  excavation  is  004,954 
cubic  yards,  scow  measure,  of  which  539,970  cubic  yards  were  excavated 
during  the  fiscal  year.  The  rate  of  progress  in  this  section  is  not  as 
great  as  that  required  in  the  specifications. 

Section  S. — The  material  to  be  excavated  consisted  of  about  1,086,000 
cubic  yards,  scow  measure,  of  sand,  clay,  gravel,  and  bowlders,  all  in 
unknown  proportions.  A  depth  of  21  feet  is  required  by  the  specifica- 
tions, and  the  contract  price  is  18  cents  per  cubic  yard.    . 

The  contractors,  L.  P.  &  J.  A.  Smith,  commenced  work  June  1, 1893. 
The  total  to  June  30, 1894,  of  the  estimates  for  excavation  is  183,242 
cubic  yards,  scow  measure,  of  which  178,565  cubic  yards  were  excavated 
during  the  fiscal  year.  The  rate  of  progress  on  this  section  is  not  as 
great  as  that  required  in  th»  specifications. 

Sections  1,  2,  3,  and  4  of  this  work  have  been  under  the  local  charge 
of  Assistimt  Engineer  E.  S.  Wheeler,  assisted  at  different  times  during 
the  year  by  Assistant  Engineers  Joseph  liipley,  Benno  Rohnert,  C.  Y. 
Dixon,  H.  Von  Schon,  Glen  E.  BaJch,  and  Mr.  Thomas  Bussell,  Clerk 
R.  Common,  Draftsman  Mangelsdorf,  and  Inspector  L.  P.  Morrison. 

Sections  5,  6, 7,  and  8  have  been  under  the  local  charge  of  First  Lieut. 
William  L.  Sibert,  assisted  by  Assistant  Engineer  H.  Kallman,  and  by 
Assistant  Engineer  A.  L.  Lucas  for  a  portion  of  the  time;  by  Inspector 
H.  Kallman,  jr.,  D.  A.  Hitchcock,  C.  W.  Danger,*  J.  C.  Barton,  and  J. 
B.  Yates. 

The  commerce  through  sections  1,2, 3,  and  4  of  this  ship  channel  will 
be  practically  the  same  as  that  through  St.  Marys  Falls  Canal ;  and  the 
commerce  through  sections  5,  6,  7,  and  8  will  be  about  the  same  as  that 
through  Detroit  Kiver,  Michigan. 

The  estimate  for  the  work  is  $3,340,000,  of  which  $1,250,000  has  been 
appropriated,  leaving  $2,090,000  to  be  api>ropriated.  To  pay  the  vari- 
ous employes  and  contractors  during  fiscal  year  ending  June  30, 1898, 
$500,000  will  be  required. 

Expeudod  during  fiscal  year  (oxclusivo  of  outstandiug  liabilities^ $362, 882. 46 

Sections  1,  2,  3,  and  4  are  in  the  collection  district  of  Superior,  Micb.  The  near- 
est port  of  entry  is  Marquette,  Mich.,  but  Sanlt  Ste.  Marie  is  a  sabport. 

Section  1,  nearest  lights,  Point  Iroquois  Light-House,  St.  Marys  River  upper  and 
lo\yer  li<^ht8.  Point  Aux  Pins  Light  (Canadian);  section  2,  nearest  lights,  Harwood 
Point  ranges,  H#»n  and  Chicken  ranges,  Point  of  Woods  ranges  (American  and  Cana- 
dian), East  and  West  Dark  Hole  ranges. 

Section  3,  nearest  lights,  Kains  Hill  ranges  (Canadian),  Point  of  Woods  (Cana- 
dian), Encampment  Crib  Light. 

Section  4,  nearest  lights,  Everens  Point  range  lights  (Canadian),  Winter  Point 
range  lights. 

Section  5  is  in  the  collection  district  of  Huron,  Micb.  The  nearest  XH>rt  of  entry 
is  Port  Huron,  and  the  nearest  light-house  is  Fort  Gratiot  Light. 

Sections  6,  7,  and  8  are  in  the  collection  district  of  Detroit,  Mioh.  Tho  nearest 
port  of  entry  is  Detroit^  Mich.  The  nearest  Light-Houses  to  aectaon  6  stand  on  St. 
t)lair  l^^ats  Canal ;  to  section  7,  Windmill  Point  Light-House  and  range  lightAvioin- 
ity;  to  section  8,  Bois  Blanc  (Canadian)  and  tho  Detroit  River  Light- House. 
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Money  statement. 

July  1,1893,  balance  unexpended $1,226,768.60 

J  une  30, 1894,  amount  expended  during  fiscal  year 362, 882. 46 

July  1, 1894,  balance  unexpended 863, 881. 14 

July  1, 1894,  outstanding  liabilities $162,357.35 

July  1, 1894,  amount  covered  by  uncompleted  contracts  . . .     851, 804. 26 

1,  OU,  161. 61 


{Amount  (estimated)  required  for  completion  of  existing  project 2. 090, 000. 00 
Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June 
30,1896 500,000.00 
Submitted  iu  compliance  with  requirements  of  sections  2  of  river  and 
harbor  acts  of  1866  and  1867  and  of  sundry  civil  act  of  March  3, 1893. 


Abstract  of  bids  for  supplies  for  ship  channel  connecting  waters  of  the  Great  Lakes  between 
ChicaffOy  Dulutkf  ana  Buffalo,  received  and  opened  March  28,  1894,  in  accordance  wth 
advertisement  dated  March  8,  1894. 


Xo. 


1 

2 

1 

2 

3 

4 

5 

6 

7 

1 

2 

3 

4 

1 
o 

*« 

1 
2 

3 
1 
2 
3 

4 


Kaziios  aud  address  o£  bidders. 


P.M.  Church  &  Co.,  Sanit  Ste. Marie.  Mich  ... 
Robert  G.  Fergason.  Sault  Ste.  Marie.  Michm. 

Prenzlauer  Bros.,  Sanlt  Ste.  Marie,  Mich 

Allen  Bros..  Detroit,  Mich 

P.  C.  Keliher.  Sault  Ste.  Marie,  Mich 

Peppard  &.  McEiiinev,  Sault  Ste.  Marie,  Micli 

6.  St.  R.  MoMillau  &.  Co.,  Detroit,  Mich 

Otto  Supe  &  Co.,  Sanlt  Ste.  Marie,  Mich 

Jno.  BlesRcd  &.  Son,  Detroit,  Mich 

Peppard  &,  McEinney,  Sault  Ste.  Marie,  Mich. 

P.  C.  Keliher,  Sault  Ste.  Marie,  Mich 

PronKlauer  Bros.,  Sault  Ste.  Marie,  Mich 

OttoKnpei&  Co.,  Sault  Ste.  Marie.  Mich 

Andrew  Hot  ton,  Sault  Ste.  Marie,  Mich 

Donaldson  &,  Hall.  Sault  Ste.  Mario,  Mich 

J.  B.  Sweatt,  Sault  Ste.  Marie,  Mich 

E.  D.  Johnson,  Sault  Ste.  Marie,  Mich 

Emery  D.  Weimer,  Ludineton,  Mich 

Hickler  Bros.,  Sanlt  Ste.  Marie,  Mich 

L.  D.  Kemp,  Sault  Ste.  Marie,  Mich 

Thomas  C.  Anthony.  Sault  Ste.  Marie,  Mich .. . 
l-'rauk  Perry,  Sault  Ste.  Marie,  Mich 


Supplies. 


Hardware,  ship  chandlery,  etc. 

do 

Groceries 

do 


do 

do 

do 

do 

do 

Vogetables,  oto 

, do 

, do....:... 

do 

Meats 

do 

Lumlier 

do 

do 

Coal 

do 

do 

do 


Total. 


$1, 439, 11 
1,479.78 

*  330. 85 
349.68 
3!M).  15 
858.22 
366.64 
384.49 
422.64 

*  397.  66 
458.12 

1 324. 29 
1 386.  56 

*  375. 00 
890.00 

•258.40 

319.20 

1 400. 00 

*  885. 00 
915.00 
915. 00 
015.00 


*  Recommended  for  acceptance.  t  Incomplete. 

*  Incomplete.    Ko  bid  on  spruce  planK. 


Ko  bid  on  milk. 


MM  2. 


OPERATING  AND  CARE  OP  ST.  MARYS  FALLS  CANAL,  MICHIGAN. 

St.  Marys  Falls  Gaual,  about  1  mile  in  length,  forms  part  of  the  water 
route  between  Lakes  Huron  and  Superior,  and  affords  a  means  of  pass- 
ing  the  Sault  de  Ste.  Marie,  overcoming  by  its  lockage  system  a  differ- 
ence of  level  of  about  18  feet.  The  prism  of  the  canal  is  of  variable 
vridth,  and  has  a  depth  of  16  feet  at  ordinary  stages  of  water. 

The  original  canal  was  constructed  by  the  State  of  Michigan  and 
was  opened  for  traffic  in  1855.  In  1870  the  United  States  began  to 
enlarge  the  canal  and  to  build  a  new  and  larger  lock  abreast  of  the  old 
lock  of  1855.  This  work  was  completed  in  1881,  and  the  entire  canal 
passed  into  the  control  of  the  General  Government. 

In  1887  the  locks  of  1855  were  rendered  unavailable  for  further  serv- 
ice by  the  construction  of  a  cofferdam  to  inclose  the  site  of  a  new  lock 
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which  was  projected  to  replace  them.  This  new  lock  is  to  be  800  feet 
long  between  gates,  100  feet  wide  throughout,  with  21  feet  of  water  on. 
the  miter  sills,  and  is  to  have  a  single  lift  of  about  18  feet. 

The  lock  of  1881,  upon  which  the  entire  traffic  of  Lake  Superior  now^ 
depends,  is  515  feet  long  between  gates,  80  feet  wide  in  the  chamber, 
narrowing  to  60  feet  at  the  gates,  with  17  feet  of  water  on  the  miter 
sills,  and  overcomes  the  difference  of  level  by  a  single  lift  of  about  18 
feet.  Until  the  proposed  800-foot  lock  is  finished,  an  accident  to  this 
lock  would  crii^plc  the  entire  commerce  of  Lake  Superior. 

LUt  of  contracts  in  force  during  the  fiscal  year  ending  June  30,  1S94. 

Entered 


Contra:  tor.  ,  For— 

1 


into — 


Bemarks. 


Emery  U.  Weimcr '  Lumber Apr.  21,1893 

I 

The  Richniona  &  Backus  Co . !  Stationery Apr.  27, 18«3 

r.  M.  Church  &  Co -      .  . 


Thomns  C.  Anthony 

Janies  Strachan 

J.T.  Winft  &Co.... 

K.  D.  Johnson 

L.  D.  Kemp 


Closed  December, 

1803. 
In  force. 

Hardware, etc ...'.do j  Closod    December, 

I  ,      1803. 

Coal do '  Do. 

Machine  work « do {         Do. 

Hardware,  ship  chandlery,  etc Apr.  14, 1804  I  In  force. 

Lumber .* do '         Do. 

Coal do '         Do. 


ORGANIZATION. 

Tlie  organization  remains  practically  the  same  as  last  season.  The 
reii'ular  force  consists  of  1  superintendent^  3  assistant  superintendents^ 
1  clerk,  3  foremen,  3  enginemen,  7  watchmen,  and  27  lockmen.  A  small 
labor  party,  averaging  about  15  men,  have  been  employed  during  the 
working  season  in  making  repairs  to  buildings,  care  of  grounds,  etc. 

ACCIDENTS   AND   DELAYS. 

A  boy  was  drowned  in  the  canal  on  the  5th  of  August,  1893.  Ho 
was  employed  on  one  of  Dunbar  &  Sullivan's  dredges.  An  unknown 
man  was  drowned  in  the  canal  on  September  3.  The  body  was  recov- 
ered  on  the  9th,  but  was  not  recognized.  On  the  17th  the  steam  barge 
Brazil  struck  an  obstruction  in  the  canal,  injuring  her  bottom  so  that 
one  compartment  filled.  An  examination  by  a  diver  showed  the 
obstruction  to  be  a  large  bowlder  which  had  been  recently  brought  intio 
the  canal  by  the  bight  of  a  towline.  It  was  immediately  removed. 
There  have  been  no  other  accidents  of  importance.  There  have  been 
the  usual  number  of  short  delays  t5aused  by  grounding  on  the  platform, 
obstructions  on  the  miter  sill,  etc.  Ther  has,  however,  been  but  very 
little  delay  caused  by  grounding  in  the  canal  above  the  locks.  This 
is  due  to  the  fact  that  the  canal  prism  has  been  deepened  the  entire 
distance  above  the  basin. 

STAGE   OF   WATER. 

The  water  in  Lake  Superior  has  been  up  to  and  above  its  normal. 
The  water  in  St.  Marys  River  has  been  about  1  foot  below  its  normal. 
The  lift  in  the  lock  has  therefore  been  large,  the  monthly  average  some- 
times exceeding  19J  feet.  The  water  in  St.  Marys  Eiver  has  been 
steadily  rising,  so  that  at  the  present  there  is  an  available  depth  of  15 
feet  on  the  platforms  at  the  lower  end  of  the  lock.    The  lower  lakes, 
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Ontario,  Erie,  and  St.  Clair,  are  all  up  to  their  normal  height.  It  is 
therefore  probable  that  the  middle  lakes,  Huron  and  Michigan,  will  soon 
be  up  to  their  normal  level. 

MOVABLE  DAM. 

The  movable  dam  has  been  tested  monthly  and  kept  in  perfect  order, 
except  that  the  horizontal  girder  has  been  pushed  longitudinally  out- 
ward, bending  its  suspension  rods,  so  that  when  closed  the  north 
-wicket  comes  in  contact  with  the  wall.  This  can  easily  be  corrected 
by  simply  straightening  the  suspension  rods.  The  dredging  operations 
in  the  canal  have  caused  a  great  deal  of  rock,  sand,  and  earth  to  lodge 
against  the  sill;  this  has  been  removed  from  time  to  time. 

PUMPING  PLANT. 

The  floating  pumping  plant  has  been  kept  in  good  repair  and  con- 
stantly ready  for  use  during  the  season  of  navigation. 

CANAL   POST-OFFICE. 

The  mail  matter  of  people  using  the  canal  has  been  received  and 
delivered  as  usual  by  the  watchman.  Mail  is  received  and  delivered 
at  all  times  of  night  or  day.  The  total  mail  handled  during  the  year 
consisted  of  69,794  pieces  of  matter,  as  follows:  Letters,  62,876;  postal 
cards,  2,623;  papers  and  packages,  4,295;  letters  returned,  1,063;  letters 
re-directed,  1,668.  So  far  as  is  known  no  mail  matter  intrusted  to  the 
canal  post-office  has  been  lost.  * 

LOCK   FLOOR. 

A  portion  of  the  anchor  bolts  of  the  lock  floor  have  worn  loose  at  the 
upper  end.  Two  hundred  of  them  in  the  western  end  were  therefore 
lengthened,  provided  with  large  washers  and  nuts,  and  drawn  so  as  to 
leave  this  portion  of  the  floor  level  and  in  as  good  condition  as  ever. 

ESTIMATES. 

The  project  for  operating  and  care  of  the  canal  for  the  fiscal  year 
ending  June  30, 1893,  contemplates  maintaining  the  present  or,ganiza- 
tion,  purchasing  the  requisite  supplies,  moving  any  buildings  belonging 
to  the  canal  that  may  stand  in  tlie  way  of  the  work  in  progress  for  the 
enlargement  of  the  canal,  possibly  constructing  a  new  set  of  lower  gates 
for  the  lock  of  1881,  purchasing  the  timber  necessary  for  repairing  the 
canal  piers,  possibly  adding  two  stories  to  the  present  machine  house, 
employing  such  labor  as  may  be  required  in  making  current  repairs 
and  policing  the  grounds,  and  generally  doing  all  things  needful  in 
maintaining  the  canal  in  an  efficient  condition. 

The  estimated  cost  of  the  foregoing  is  as  follows: 

Pay  ofregnlar  lock  force $30,000 

Pay  of  labor  party 6,000 

General  purcnases 5, 000 

Hepairs  and  additions  to  macliino  bouse 10, 000 

Timber  for  repairing  canal  piers 4, 000 

Electric  ligbts 2,000 

OontiDgencics 6, 000 

Total 68,000 
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No  estimate  is  included  for  extraordinary  repairs  which  may  be  ren- 
dered necessary  by  accident.  Snch  can  not  be  foreseen^  and  therefore 
can  not  be  estimated  for. 

In  case  of  injury  or  damage  to  the  canal  beyond  that  due  to  ordinary 
wear  and  tear,  it  must  be  promptly  made  good  at  whatever  cost. 

All  expenses  of  operating  and  care  are  provided  for  by  indefinite 
appropriation  under  section  4  of  the  river  and  harbor  act  approved 
July  5, 1884. 

Expended  to  June  30, 1893 $415,714.40 

Outstanding  liabilities  June  30, 1893 4,102.80 

Total  to  Juno  30, 1893 419,817.20 

Expended  during  fiscal  year  ending  Juno  30, 1894 $55, 132. 21 

Deduct  outstanding  liabilities  i^ertaining  to  preceding  year.      4, 102.80 

Total  pertaining  to  current  fiscal  year 51,029.41 

Add  outstanding  liabilities  Juno  30, 1894 4,183.68 

Total  to  June  30, 1894 475,030.29 

St.  Marys  Falls  Canal  is  in  the  collection  district  of  Superior,  Mich.  The  nearest 
port  of  entry  is  Marquette,  but  Sault  Ste.  Marie  is  a  subport.  Two  beacons  stand 
upon  the  piers  at  the  western  end  of  the  canal,  and  Fort  Brady  is  within  half  a  mile. 

Money  statement 

Amount  estimated  for  fiscal  year  ending  Juno  30, 1895 $63, 000.  OO 

Balance  remaining  from  allotment  of  preceding  year,  exclu- 
sive of  outstanding  liabilities $16, 401. 30 

Outstanding  liabilities,  partly  known  and  partly  estimated. .       4, 300. 00 

12,101.30 

•  ■  " 

Additional  allotment  required  for  fiscal  year  ending  Juno  30, 1895 50, 898. 70 


Aj)propriaiians  for  operating  and  care  of  St.  Marys  Falls  Canul,  Miohiffan. 


Expended  during  fiscal  year  ending  Juno 
30— 

1882 $31,207.48 

1883 35,509.70 

1884 31,212.93 

18i?5 27,242.45 

188G 25,400.95 

1887 22,138.92 

1888 29,898.72 

1889 30,749.45  I 


Expended  during  fiscal  year  ending  June 
30— 

1890 $34,323.85 

1891 48,330.89 

1892 61,389.74 

1893 42,412.12 

1894 55,213.09 


Total 475,030.29 


Statement  of  receipts  and  exijendilures  at  St,  Marys  Falls  Canal  during  th^  fiscal  year 

ending  June  SO,  1894, 

Receipts : 

Balance  at  close  of  fiscal  year  ending  Juno  30,  1893 $17, 915. 66 

Allotted  July  5,  1893 45,217.70 

Allotted  June  22,  1894 50,898.70 

$114, 032. 06 

Expenditures; 

Ofiico  expenses 313.83 

Gcueral  purchases 2, 179. 76 

Repairs 10,598.02 

Labor,  operating,  and  care 39, 096. 05 

Extra  labor 1,511.80 

Lights  on  lock 1,513.63 

55, 213. 09 

Balance  at  close  of  fiscal  year  ending  Jane  30,  1894 58, 818. 97 

Net  cost  of  operating  and  care  of  canal,  $55,213.09.  Net  cost  includes  all  repairs 
and  improvements  made  by  the  operating  and  care  force  and  labor  party  and  the 
purchases  therefor. 
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BEPOBT   OF  COL.    O.   H.   POE,   OOBP8    OF   ENGINEERS,    ON  COMMERCE 
PASSING  ST.  MARYS  PALLS   CANAL  DURING  1893. 

[Printed  in  House  Ex.  Doc.  No.  49,  Fifty -third  CoDgress,  second  session.] 

United  States  Engineer  Office, 

Detroit,  Mich.,  December  13, 1893. 

General  :  I  have  the  honor  to  submit  the  following  report  upon  and 
statistics  of  the  commerce  passing  t^t.  Marys  Falls  Canal  during  the 
season  of  1893,  just  closed,  together  with  a  comparison  between  the 
business  of  1893  and  that  of  1893. 

The  season  opened  May  1  and  closed  at  6:50  p.  m.,  December  5. 
Therefore  the  canal  was  open  to  navigation  219  days,  or  14  days  less 
than  in  1892. 

The  average  number  of  craft  of  all  kinds  passing  x)er  day  was  54.83 
as  against  54  for  1892,  an  increase  of  somewhat  more  than  1^  per  cent. 
The  daily  average  of  registered  craft  in  1893  was  51.8  as  against  the 
same  average  in  1892. 

The  total  number  of  passing  vessels  of  all  kinds  was  less  by  572  than 
in  1892,  a  decrease  of  nearly  5  per  cent.  Th«  total  number  of  regis- 
tered vessels  was  less  by  727  than,  in  1892,  a  decrease  of  C  per  cent. 

There  was  a  decrease  of  417,761  tons,  or  4  per  cent,  in  the  freight 
tonnage,  and  a  decrease  of  797,449  tons,  or  7  per  cent,  in  the  registered 
tonnage.  This  lesser  rate  of  decrease  in  the  freight  tonnage  was  prin- 
cipally due  to  the  slightly  better  average  stage  of  water  and  to  an 
increase  in  the  amount  of  coal,  which  is  entirely  an  up-bound  freight. 

The  average  registered  tonnage  of  the  vessels  passing  in  1893  was  al- 
most exactly  869  tons  as  against  882.6  tons  in  1892,  a  decrease  of  a  little 
more  than  1^  per  cent.  The  average  tonnage  of  freight  per  registered  ves- 
8el  was  952. 7  tons  as  against  929.8  tons  in  1892.  an  increase  of  2.6  per  cent. 

The  items  coal,  flour,  wheat,  grain  (other  than  wheat),  copper,  lumber, 
and  silver  ore  all  show  an  increase  over  the  same  items  in  1892,  the 
grain  being  largely  in  breadstufiis;  while  the  items  vessels,  lockages, 
registered  tonnage,  freight  tonnage,  manufactured  and  pig  iron,  salt, 
iron  ore,  building  stone,  and  unclassified  freight  shpw  losses,  the  prin- 
cipal decrease  being  in  iron  ore. 

As  in  1892,  the  item  '^unclassified  freight''  was  almost  exactly  4  per 
cent  of  the  total  freight. 

While  several  items  of  freight  show  a  decrease  as  stated  above,  yet 
there  is  a  decided  increase  in  others,  especially  in  the  more  valuable 
commodities,  and,  altogether,  the  traffic  proves  to  have  been.much  more 
satisfactory  in  total  results  than  was  anticipated  earlier  in  the  season. 
Indeed,  it  hapx>ened  that  the  traffic  during  the  month  of  July  was  the 
heaviest  in  the  histoiy  of  the  canal,  amounting,  as  it  did,  to  more  than 
2,000,000  tons  of  freight  for  the  first  time  in  any  month. 

The  value  of  the  freight  passing  the  canal  during  the  season  of  1893, 
using  the  same  unit  values  as  in  1892,  aggregated  $145,435,956.94  as 
against  $135,117,267.10  in  1892,  an  increase  of  $10,319,689.84,  or  more 
than  7.6  per  cent. 

A  tracing*  is  transmitted  herewith  showing  the  available  depth  of 
water  in  the  canal  during  the  last  five  seasons. 

I  am,  general,  very  respectfully,  your  obedient  servant, 

O.  M.  PoE, 
Colonel,  CorpB  of  Engineers, 

Brig.  Gen.  Thomas  L.  Casey,  Bvt.  Brig.  Oen.,  U.  8.  A. 

Chief  of  Engineers,  U.  S.  A. 

*  Not  reprinted ;  priutod  in  House  Ex.  Doc.  No.  49,  Fifty-third  Congress,  second 
session. 
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Comparative  ataiement  of  the  amount  and  value  of  commerce  through  St,  Marys  Falls 

Canal,  Michigan,  for  the  calendar  years  1893  and  1893, 


Items. 


Quantity 


VeaselB  * number. 

Lockages do... 

Tonnage : 

Rei^gtered notions... 

Freight do — 

Passengers number- . 

Coal  (hard  and  soft) net  tons. . 

Flour barrels. 

Wheat bushels . 

Grain  (otlier  than  -wheat) do 

Manufactured  iron net  tons. 

Pig  iron do. . . 

Salt barrels. 

Copper net  tons. 

Iron  ore '. do... 

Lumber Mfeet,  IJ.  M. 

Silver  oro  and  bullion net  tons . 

Building  stone do. . . 

Unclassified  freight  t do. . . 


1892. 


12,580 
5,867 

10, 647, 203 

11, 214, 333 

25,896 

2,904,266 

5,418,135 

40, 994, 780 

1,666,690 

69, 772 

41,748 

275, 740 

64,993 

4, 901, 132 

512,844 

1,930 

39, 698 

459, 146 


1893. 


Increase. 


12.008 
5,553 

9, 849, 754 

10, 796, 572 

18.  869 

3, 008, 120 

7, 420, 674 

43,481,652 

2,405,344 

57.046 

32,406 

228,730 

87,530 

4,014,550 

588,545 

2,470 

19,426 

415, 180 


Amount. 

Per 
cent. 

103,854 
2,002.539 
2, 486, 872 

738,054 

4 
37 

6 
44 

22, 537 

S5 

75, 701 
540 

15 
28 

Decrease. 


Amount. 


\. 


Per 
cent. 


572 
314 

797.449 

417,761 

7,027 


2,726 

9,842 

47.010 


886,576 


20,272 
43.966 


5 
6 

7 

4 
27" 


5 
22 

17 


18 


61 
10 


Total  valuation. 


Items. 


Price 
per  unit. 


1892. 


1893. 


Vessels  • n  umber . . 

Lockages do. . 

Tonnage : 

Reg  i s tered net  tons . . 

I'reight do 

Passengers number. . 

Coal '( hard  and  soft) net  tons . . 

Flour barrel  s . . 

"Wheat bushels. . 

Grain  (other  than  wheat) do 

Manufactured  iron net  tons. . 

Pig  iron do. . . . 

Salt barrels . . 

Copper net  tons. . 

Iron  ore do 

Lumber Mfeet.  B.  M.. 

Silver  ore  and  bullion net  ton . . 

Buildin  g  stone do 

Unclassified  freight  t do — 


$3.50 

4.00 

.75 

.56 

50.00 

17.00 

1.00 

200.00 

3.50 

18.09 

153.79 

10.00 

60.00 


$10, 164, 

21, 672, 

30, 746, 

933, 

2,988, 

709, 

275, 

12,908, 

17, 153, 

9.231. 

296, 

396, 

27, 548, 


931. 00 
540.00 
085.00 
346. 40 
600.00 
716.00 
740.00 
600.00 
062.00 
192.00 
814. 70 
980. 00 
760.00 


$10,628, 

29,682, 

82,611, 

1.846, 

2,852, 

650, 

228, 

17,506, 

14,050. 

10, 693, 

879, 

194. 

24,010, 


420.00 

«H}.oa 

239.00 

992.64 

300.00 

902.00 

730.  OO 

000.00 

946.00. 

810.  OO 

861.30 

260.00 

800.00 


Total ' !  135,117,267.10 


145, 436, 956. 94 


*  Steam  era 8,  879 

Sails 


Unregistered  craft. 


2,955 

074 


Total 12,008 

t  Included  in  unclassified  freight  for  1803:  Wool,  327  tons;  and  hides,  212  tons. 


Canal  was  open  to  navigation  during  the  season  of— 

1892 

1893 


Bays. 

2^33 
219 


Yalnation  for— 

1885 $53,413,472.1$ 

1886 69,080.071.95 

1887 79,031,757.78 

1888 82,156,019.97 

1889 83.732,527.15 

1890 .* 102,214,948.70 

1891 128,178,208.51 

1892 135,117.287.10 

1893 145,436,956.94 

Note.— The  price  per  unit  is  based  on  the  values  used  in  1885  with  the  exception  of  the  items  of 
flour,  wheat,  and  groin,  for  which  a  new  valuation  was  adopted  in  1892.  Average  value  per  ton  or 
freight,  $13.47. 
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IISCUSSION  OF  STATISTICS  OF  COMMERCE  OP  ST.  MA.RYS  FALLS  CANAL 

FOR  SEASON  OF  1893. 


I 


[Printed  in  House  Ex.  Djc.  No.  221,  Fifty -third  Congress,  second  session.] 


!  United  States  Engineer  Office, 

Detroit,  Mich.^  May  12^  1894. 

.  General:  I  have  the  honor  to  submit  the  following  discussion  of 

Jatistics  connected  with  operating  and  care  of  St.  Marys  Falls  Canal, 
ichigan,  during  the  season  of  1893.  The  deductions  are  similar  to 
ose  submitted  each  year  since  1887.  The  prime  object  has  been,  as 
ifsual,  to  obtain  the  cost  of  carrying  a  ton  of  freight  1  mile,  taking  as 
a  basis  the  entire  traffic  to  and  from  Lake  Superior  which  passed 
llirough'  the  canal  during  the  season  and  was  reported  in  proper  form 
1t>  the  management. 

The  methods  used  to  obtain  the  result  were  the  same  as  in  prior 
3lRars.  They  have  been  given  in  former  reports  in  minute  detail,  and 
tiierefore  are  not  now  repea-ted. 

Through  the  active  interest  of  the  Lake  Carriers'  Association  the 
Implies  of  shippers,  owners,  and  managers  to  our  requests  for  informa- 
tion concerning  items  and  quantities  of  freight  carried  and  rates  received 
therefor  have  been  much  more  general  and  complete  than  heretofore. 
li  is  believed  that  we  have  now  attained  a  close  approximation  to  accu- 
r|u;y,  and  that  the  results  embodied  in  the  following  tables  are  entitled 
to  a  high  degree  of  confidence. 

The  data  received,  as  well  as  those  afforded  by  the  canal  records, 
were  compiled  by  the  regular  office  force,  assisted  by  the  assistant  super- 
iiteiulents  of  the  canal,  who  were  assigned  to  this  duty  after  the  close 
cf  navigation.  •  Tiie  compilation  was  under  the  immediate  supervision 
of  Office  Watchman  John  McMahon. 

The  following  data  were  obtained  from  the  canal  records.  The  ton 
referred  to  is  the  net  ton  of  2,000  pounds : 


'ftytal  mile  tons 8, 

Arerago  distance  freight  was  carried miles . . 

Qegistered  craft  vising  canal  during  the  season : 

Steamers 459 

Sail  vessels  and  barges 294 

iregistered  craft 

>tal  freight  carried  by  registered  craft tons . . 

ital  freight  carried  by  unregistered  craft do. . . 

»tal  pjisseugers 

►tal  value  of  registered  craft 

»tal  freight  carried  by  Canadian  vessels tons . . 


AMERICAN  CRAFT. 


980,  310,  240 
831.9 


753 

213 

10, 757,  237 

39,335 

18,869 

$41, 133, 100 

444,045 


Clas». 


Num- 
ber. 


I 


.mers 


420 
272 


Registeretl 
tonnago. 

387.  737 
170, 987 


Freight 
tonnage. 


PaH8en- 
gera. 


7,  364,  479 
2.  978, 170 


Total 692 


558,724 


10, 342, 649 


9,813 


Valuation  of 
vesHcla. 


$32, 154, 900 
6, 802. 500 


9,813  j 


39, 017, 400 


CANADIAN  CRAFT. 


1,907,200 
208,600 


ENG  94 


■143 
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FKEIGHT  CARRIED  BY  UNHEGISrERED  CRAFT. 


Class. 

Numbor  of 
passngca. 

Auiprifftii 

156 
57 

Canadian 

Total 

213 

Freight  tons. 


9.878 
29,  457 


39. 335 


Average  per 
passage. 


516i8Xft 


The  total  frei;:;ht  carried  by  American  unregistered  craft  amounted 
to  9,878  tons  in  15G  passages,  making  an  average  of  6li-2%%\-  tons  of 
freight  per  passage. 

The  total  freight  carried  by  Canadian  unregistered  craft  amounted 
to  20,457  tons  in  57  passages,  making  an  average  of  516jy  g  tons  of 
freight  i)er  passage. 

Tiie  Canadian  freight  was  4.1  i)er  cent  of  the  total  freight  for  the 
season. 

The  total  passages  for  the  season  amounted  to  12,008,  and  1,032  of 
tliese  were  by  86  craft  under  100  tons  register;  tlieir  aggregate  regis- 
tered tonnage  was  2,404,  and  their  average  tonnage  29  tons. 

The  freight  carried  during  the  season  by  these  craft  only  amounted 
to  7G2  tons. 

The  following  tables  were  compiled  from  the  replies  received  in 
response  to  inquiries  addressed  to  those  engaged  in  transportation 
tiirougli  the  canal: 

Table  No.  1  shows  the  through  freight  rates  on  commodities  for  the 
season,  the  last  line  showing  the  average  for  each.  In  this  table  due 
weight  is  given  to  the  distances  freight  was  carried.  The  nature  of 
the  data  from  which  the  table  was  compiled  is  such  tliat  they  necessa- 
rily include  all  charges  of  every  kind. 

Table  No.  2  shows  the  total  freight  cost  on  each  commodity,  the  fac- 
tors being  the  whole  amount  carried  of  each,  and  the  average  charge 
per  unit  as  given  in  Table  No.  1.  It  also  gives  the  aggregate  amount 
paid  for  freight  on  all  the  commodities. 

Table  No.  3  shows  for  each  season  from  1887  (inclusive)  tlie  averjige 
freight  rates  per  voyage  on  each  of  the  listed  commodities,  the  total 
(!08t  of  transportation,  the  average  length  of  voyages,  and  the  rate  per 
ton  per  mile. 

Taui.k  No.  1. — Freight  rates  on  articles  of  commerce  for  season  of  1893. 


o 

si 

P3 

o 

Cent». 
15 
45 
40 
52 

u 

:! 

Cents. 

a; 
cS  ao 

Cents. 
24 

Corn    (per 
bushel). 

u 

c 

Cents. 

Manufactured 
iron  (per ton). 

1  Pig  iron  (per 
ton). 

Salt  (per  bar- 
rel).     . 

Copper  (per 
ton). 

i 

. 

t 

M 

Cents. 
M5 
70 
70 
58 
81 
65> 
79 

""'sii' 

,'  Silver  ore  (per 
ton). 

1 

1  Building  stone 
;               (per  ton). 

Cents' 

Cents. 

^ 

.......i.---... 

1 

1 



1 

2/o 

$2. 07 

2i 

....... 

35 
40 
48 
37 

1 

;., 

•  •>••■  . 

$1.07 

2  04 
3.19 
2.00 
2.00 

3il> 

2J 

..... 

$:).  4.'> 

....... 

$1.33 

2.23 

2  29 

50 

42 



17J 

2i 

$1.45 

1.28 

12 

$1.36 

....... 

91 

1 

'            -.  -  - 

2.25 

iPPENDlX  M  M — REPORT  OF  COLONEL  POE. 


2275 


Tablk  Xo.  1- — Freight  j-aiea  on  ariiclea  of  commerce  for  aenson  of  1S9S — ContinnecL 


Merohandiso 
(per  ton). 

_ 

Cool  (per  con). 

Flour   (por 
barrel; . 

u 

o 

5  * 

Corn  (por 
busljel). 

;5 

Manufactured 
Iron  (per  ton). 

Cents. 

Copper  (por 
ton.) 

Iron  oro  (per 
ton). 

Silver  ore  (per 
tun). 

e 

sir 

! 

Cents.  CenU. 
391    

Cents. 
2  A?, 

Cents. 

C€nts. 

Cents, 
83 
92 
81 
80 

45      .......  ....... 

_ 

1 

Jl  i:::::..!.:::::: 

1 

1 

30      2} 

, 

\ 

$1.  G8 

....... 

. 

4s>      

48      

n 

85 

> 



2.06 
2.50 

i 

42    i 

40     ' 

3* 



88 
80 

I 

1 

1 " 

58    ' 

1 

$2.25 

t 

45    ' 

1 

1 

34^  ■ t      2i 

40    : 1      2 

40    ' 

77 
58 

■ 

t 

1 

1 ' 

66 
90 
79 
76 

1 

1 

40    : 2? 

38    1      12|  .       2} 

!'I.'!!!i.'[i;]. 

1 



1         1 

1             : 

■ 1 

2.05 

; J 

60      4^ 

61      3} 

35    ' 

1             1             )      "     1             ► 

1 ' 1. ...:..  :;■..:;. 

' ' 1 

I 

2.31 

37A '       2x«a 

30      3^ 

52*  , 3 

' J 1 : 

77 

I 

' : <       124 

2.38 

'ij.oo' 

2i 

3 

* 

65 

25     ,      25 
45      

$3.00 

$1.00 

1- 

t 

76 
68 
86 

2-25 

40/n        124  ■       2A  1         2JL-         2* 

p 

r*****  • 

41     ■ !      2,V. 

I  VI                 — « 

1 t 

1                                          1 

3.00 

40    ;      17           2i-5           2r"\,         2}     2.00  I  $1,30  1      ,12 

:                                :         I           1           1    ■ 

1.75 

80  !    2.35 

1 

2.25     $1.36 

Table  No.  2. — Mile- ton^j  season  of  189S, — Cost  of  carrying  freight  transported  through 

the  St.  Marys  Falls  Canal. 


Itemn. 


Unit. 


Coal '  Net  ton. 

Ploar I  Barrel . . 

Wheat ,  Bushel. . 

Grain,  other  than  wheat ' do  . . . 

Net  ton. 

....do... 


If  anufactured  iron 
Pig  iron 

Salt I  Barrel 

Copper I  Net  ton 

Iron  oro do 

Lumber I  Mfeot,B.M. 

Bilver  ore  and  bullion Net  ton 

Building  stone do 

UiAcellaneoua  merchandise do 


Quantity. 


Price    I 
I»er  unit., 


3,008, 

7,420. 

43,481. 

2,405. 

57, 

32. 

228, 

87, 

4,014, 

588, 

2, 

19, 

415, 


120 
674 
652 
344 
046 
406 
730 
530 
556 
545 
470 
426 
180 


Amount. 


$0.40 

$1, 203, 248. 00 

.17 

1,261.514.58 

.02,^ 

1, 217. 486. 26 

.02} 

66, 146. 96 

2.00 

114,  092. 00 

1.30 

42, 127. 80 

.12 

27,447.60 

1.75 

153, 177. 50 

.80 

3, 211, 644. 80 

2.35 

1,38:1,080.75 

2.25 

5, 557. 50 

1.36 

26, 419. 36 

8.00 

1.245,540.00 

9,957,483.11 

Note.— The  total  amount  paid  for  freight  was  $9,957,483.11;  which  divided  by  the  total  railo  tons 
^^960,310,240)  gives  the  coat  por  mile  per  ton  as  1^  mills. 
The  average  distance  freight  was  carried  was  ^1^  miles,  which  was  Oi^g  miles  greater  than  in  1802. 
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Table  No.  3. — Coat  of  tratisporiation, — Freight  rates  on  articles  of  commeree  through  St. 

Marys  Falls  Canal  for  seasons  indicated. 


Year. 


1887. 

1888.. 

1889. 

1890. 

1891. 

1892. 

1893. 


CO 
0 


I 


•3 


«8 


A 

c 

P 
u 

9 
Pt 


o 


I 


Centt.  Cent*.  Centa.  Cent*.  CeiUa.  Cents. 


29 

18 
13 
15 
10^ 

17" 


(*) 

4 

3 

2A 


C) 


(*) 


3i 


H 


21 


(*) 

3 

(*) 


2i 


(*) 
5 

(*) 
2 

(*) 
<•) 
(*) 


•a 


• 

^ 

•*J 

-M 

M 

a 

i 

o 
4S 

s. 

•** 
a 

u 

I 

s 

1 

! 

?5  . 

¥ 

6 

ver  ore  (per 
ton). 

Si 

o  s 
:3 

o 

8 

a 

^-4 

O 

H 

H 

ca 

» 

rente. 

18  :$2.60 

$1.75 

16 

2.36 

1.28 

18 

2.25 

1.14 

15 

2.38 

1.10 

18 

2.00 

.98 

15 

1.40  1  1.00 

12 

1.75 

.80 

f(4.00  ,$3.00 
2.80  :  1.90 


2.70 
2.38 
2.70 
2.95 
2.35 


1.90 
2.25 
2.25 
2.25 
2.25 


I 


$1.15 

2.05 

2. 02 

2.00 

2.00 

1.67 

1.36 

IS 

Is. 

« 
C5 


$4.00 
3.00 
3.00 
2.75 
3.58 
3.60 
3.00 


Year. 


1887 
1888 
188M 
1890 
1891 
1892 
1893 


Yearly  average  diatauce  freight  was  carried. 


Total  cost  of 
transportation. 


Average  dis- 
tance freight 
was  carried. 


$10, 075, 
7,883. 
8,634. 
0. 472, 
0. 849, 
12, 072, 
9,  957, 


153.13 
077.40 
240.63 
214.90 
022.81 
850.88 
483.11 


Mile*. 
811.4 
806.9 
790.4 
797.2 
820.4 
822.4 
831.9 


811.5 


Coat  of  trans- 

])ortation 
per  mile  ton. 


Mills. 


2  3 

1.5 

1.^ 

1.3 

1.35 

1.31 

1.1 


*  Included  in  grain. 


f  Inclnded  in  mannfactared  iron. 


t  Included  in  corn  and  oats. 


From  the  canal  records  it  was  further  ascertained  that  there  were  91 
propellers  that  carried  in  their  largest  load  2,000  tons  and  uj^ward; 
that  these  91  cargoes  aggregated  204,709  tons,  and  averaged  2,250  t^ns. 
There  were  31  proi)eller8  that  carried  in  their  largest  load  2,500  tons 
and  upward,  aggregating  82,999  tons,  and  averaged  2,677  tons;  and  14 
propellers  tiiat  carried  in  their  largest  load  3,000  tons  and  upward, 
aggregating  45,904  tons,  and  averaged  3,283  tons.  There  were  12  sail 
vessels  and  barges  that  carried  2,000  tons  and  upward,  aggregating 
26,007  tons,  and  averaged  .2,167  tons;  20  sail  vessels  and  barges  that 
carried  2,500  tons  and  upward,  aggregating  55,743  tons,  and  averaged 
2,787  tons;  and  1  (barge)  that  carried  3,000  tons  and  upward,  aggre- 
gating 63,152  tons,  and  averaged  3,007  tons. 

The  greatest  number  of  miles  run  during  the  season  is  to  the  credit 
of  the  propeller  Matoa^  of  the  Minnesota  Steamship  Line,  of  Cleveland, 
Ohio,  and  amounted  to  42,939  miles. 

The  greatest  amount  of  freight  carried  during  the  season  is  to  the 
credit  of  the  propeller  Mariposa  o\  the  same  line,  aggregating  87,760 
tons. 

The  greatest  number  of  miles  tons  for  the  season  is  to  the  credit  of  the 
same  boat,  and  is  73,086,136. 

The  largest  single  cargo  carried  during  the  season  is  to  the  credit  of 
the  propeller  Seliryn  Eddy^  of  Bay  City,  Mich.,  and  amounted  to  3,686 
net  tons. 

The  largest  single  cargo  carried  by  a  sail  vessel  (a  barge)  is  to  the 
credit  of  the  Huron  Barge  (3omi)any'8  tow  barge  Sa^amore^  and 
amounted  to  3,232  net  tims.  This  barge  earned  the  same  credit 
during  the  season  previous. 

The  canal  was  open  to  navigation  during  the  season  of  1893  two 
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hundred  and  nineteen  days,  which  is  a  decrease  of  fourteen  days  in  com- 
parison with  1892.  The  amount  of  freight  carried  during  the  season  of 
1893  amounted  to  10,796,572  tons,  which  is  a  decrease  of  417,761  net 
tons,  or  3.73  per  cent,  in  comparison  with  the  season  of  1892. 

It  is  found,  by  the  discussion  of  the  reports  of  the  watchmen  sta- 
tioned at  the  head  and  foot  of  the  canal,  that  vessels  were  delayed  at 
the  canal  during  the  season  thirty-seven  thousand  eight  hundred  and 
seventy-seven  hours  and  seventeen  minutes,  or  an  average  of  three 
hours  and  fifteen  minutes.  These  records  also  show  that  vessels  were 
detained  nine  minutes  by  the  railroad  swing  bridge  being  closed,  and 
that' the  closing  of  the  bridge  was  only  delayed  by  boats  five  .hours  and 
twenty-four  minutes. 

All  of  which  is  respectfully  submitted. 

O.  M.  Foe, 
Colonelj  Corps  of  Engineers^ 

Brig.  Gen.  Thomas  L.  Oasey,  Bvt.  Brig.  Gen.,  U.  8.  A. 

Chief  of  Engineers^  TJ.  S.  A. 


COMMERCIAL   STATISTICS. 


dnnparaiive  statement  of  traffic  through  St.  Marys  Falls  Canal  for  fiscal  years  ending 

June  SO,  lS9Sj  and  1894. 


Itoina. 


Teasels number. 

lockages do. . . 

Tonnage: 

Kegirttered not  tons. 

Freight do. . . 

]hu»«engera number. 

Coal net  tons. 

Hour barrels. 

Wheat bushclrt. 

Grain,  other  than  wheat do. . . 

Manufactured  and  pig  iron. .  .net  tons. 

Salt barrels. 

foppvr not  tons. 

Iron  ore do. . . 

Lumber M  feet,  B.  M. 

fiilver  ore net  tons. 

Building  stone do. . . 

tuclassTflod  freight do. . . 


1804. 

13,  Oil 
6,065 

• 

11, 066, 168 
11. 158.  992 

Increas 
Amount. 

e. 

Decrease. 

1893. 

Per 
cent. 

Amount. 

Per 
cent. 

12,160 

851 

7 

5,611 

454           8 

840, 191           8 
812, 588           3 

10, 225,  977 





10,  846,  404 

23. 919             20.  840 

3,070 
309,  261 

13 

2, 771,  667       2, 372.  406 

............1 

15 

5,  627,  778       8,  281,  853 

2,654,075 

47 

40, 059,  960     34, 447,  C63 

6,  511, 997 

16 

2,446,159       2.456.992 

10,833 

97,  291 

89,078 

223,  602 

90.466 

5, 085.  422 

644,  521 

2,427 

17,  294 

426, 321 

8.213 
27,426 

8 

251,  028 

11 

73,  606 

16.  860. 

416. 615 

23,900 

472 

23 
9 
4 

24 

4, 668.  807 

620,  531 

1,955 

47, 176 

29,882 

63 

371,  350 

54,971 

15 

UaiemeiUof  the  number  of  vessels  passed  through  St.  Marys  Falls  Canal,  mih  number  and 

cost  of  lockages,  for  fiscal  year  ending  June  SOy  1S94, 

Teesels 13,011 

Lockages 6,065 

Eegistered  tonnage 11, 066, 168 

Freight  tonnage 11, 158,  9<^2 

Hrs.    Min.  Sec. 

Total  time  during  which  lock  was  operated 4,  002      6    00 

Ayerage  time  occupied  in  making  a  lockage 39    36 

Total  time  spent  by  vessels  in  the  lock 7,199    50    00 

Average  time  spent  by  vessels  in  passing  lock 33    12 

Cost  per  lockage $9. 10 

Cost  per  vessel 4. 24 

Mills. 

Cost  per  registered  ton 4. 99 

Cost  per  freight  ton 4.95 

The  oanal  was  open  to  navigation  two  hundred  and  thirty-five  days  during  the 
fiscal  year. 
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Itemized  siaicTn^nt  of  expenditures  incurred  on  accouut  of  a^ropriaiion  for  operating  and 
care  of  canals  and  other  works  of  navigation j  indefinite;  applied  to  operating  and  care 
of  St.  Marys  Falls  Canaly  Michigan,  for  the  fiscal  year  ending  June  30,  1894, 


Dato 


1803. 
Juiio  12 


No.  of 
voucher. 


From  wh(»m  ]mrchaiic<I. 


Articloa. 


'  Part  of  movth  of  July,  1S03. 
6  1  W.J.Murray 


I 


30 
30 

30 


J"ly  12  , 

15  i 


7     C.S.Osboni.P.M. 


10 


Board  of  public  works,  by 
F.  M.  Taylor,  deputy  rop- 
ibter. 

Telephone  and  Teleerapk 
Construction  Co..  Hugh 
McMillan,  treouurer. 

O.  M.  Poc,  Col.,  Coriw  of 
Engineers,  etc. 

Ifontk  of  August,  1893. 


Ar.g.    3  ,     1  and  2  ,  Pay  rolls,  July,  1893. 


July    18 


3  ,  Emery  D.  WeiznOT . 


Handling  and  carting  from  U.  S.  Engi- 
neer Office.  34  Went  Cougrosis  stret't, 
to  the  \Vc8tcn»  Transit  Co.'h  di»ck, 
Detroit,  Mich.,  8  boxes  stationery,  1 
bundle  baskets,  1  bundle  wrapping 
paper,  1  bundle  pai>er  tubes,  weighing 
1.240  j>ounds. 

Rent  ot  post-otiice  box  14G  for  the  quar- 
ter ending  June  30,  1893. 

Water  rent  for  second  quarter,  1R93, 
from  Apr.  1  to  June  30,  1893,  (both 
dates  inclusive),  at  $9  per  year. 

Kent  of  telephone  for  three  months, 
from  Apr.  1.  1893,  to  Juno  30,  1893 
(both  dates  inclusive),  at $48  per  year. 

Mileage  from  Detroit,  Mich.,  to  San  It 
Ste.  Marie,  Mich..nnd  return,  896  miles, 
at  8  cents  per  mile. 


1  superintendent,  24  days,  at  $150  ))cr 
month. 

1  superintendent,  6  days,  at  $150  per 
month. 

2  as.Mistant  superintendents  at  $IC0  per 
month. 

1  assistant  sui:eriutendcnt,  24  days,  at 

$100  ])er  month. 
1  assistant  auperintvndent,  G  days,  at 

$100  per  month. 
1  clerk 

1  engiuenian 

2  enginemen,  at  $80  per  month 

1  engin  eman 

4  foremen,  at  $75  per  month 

1  watchman 

1  watchman 

3  watchmen,  at  $50  per  month 

2  watchmen,  at  $45  per  month 

3  lockroen,  at  $60  per  month 

3  lockmen,  at  $50  ];er  month 

21  lockmen,  20  months  and  10^  days,  at 

$45  per  month. 
13  laborers,  12  months  and  5^  days,  at 
$45  per  month. 

1  carpenter,  25  days,  at  $2.50  per  day . . . 

2  stonecutters,  2  (fays,  at $1.30  per  da^*  . 
1  scrubber,  16J  days,  at  $1.20  i)er  day  . . . 
3,«d  feet,  n.  M.,  lumber,  w  bite 

pine,  3  by  12  inches  b/  19  feet, 
at$18.50  i)er  M  feet $67. 49 

5,256  feet,  li.  M.,  Ituuljcr,  white 
pine,  2  by  12iuclies  by  12  feet. 
at$16.75per  Mfcet 88.04 

5,300  feet,  B.  M„  lumber,  white 
pine,  2  bv  10  indies  by  12  feet, 
at  $1 5.75*^per  M  feet 83.  47 

97,920  feet,  li.  M.,  lumber,  white 
pine,  12  by  12  inches  by 32  ieet, 
at  $2:1.25  i>er  M  feet 2, 270. 64 

44,280  i\>et,  B.  M.,  lumber,  whito 
pine,  J  2  by  12  inches  bv30  feet, 
at $25  per  M  feet ". 1,018.44 

38,060  feet,  IJ.  M.,  lumber,  whito 
]>iue.  12  bv  12 inches  by  28 feet, 
at  $22.50  per  M  feet KJl.  60 

31,824  feet.  It.  M  ,  lumlier,  whito 
pine,  12  by  12  inches  bv  26  feet, 
at  $22.25  per  M  feet  . .' 708. 08 

94,752  feet,  13.  M..  luml)er,  white 
pine,  12  by  12  inches  by  24 feet, 
at  $22  per  M  feet .....' 2508  i.  54 

22,320  foot  B.  M..  lumber,  whito 
pine,  12  bv  12  inches  by  20  feet, 
at  $21  ]>er  M  f.Hst 468. 72 

56,a')2  feet,  B.  M..  hunber,  white 
pine,  12bvl2inche8bv  16  feet, 
at$20porM  feet.....* 1,136.61 


Amoant. 


$2.00 


1.00 
2.25 

12.00 

51.  S8 


120.0) 
30.00 

200.  (K) 
80.  00 
2).(0 

15 ).  00 
90. 00 

16 ».  00 
7.».  U ) 

30 ).  U ) 
75.  to 
65.00 

150.00 
90.0'J 

18>).  00 

150. 00 

915. 75 

547.88 

G2.  50 

H  r.) 

19.50 
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Itemized  statement  of  expenditures  incurred  on  account  of  appropriation  fw  operaiinff  and 
care  of  canals  and  other  works  of  navigatioPy  indefinite;  applied  to  operating  and  care 
of  Sf,  Marys  Falls  Canal ^  Michigan,  eto.— Continued. 


^****'      voucher  i      *'™°*  whom  purchaHed 

J^rtiolos.   ' 

Amount. 

j  Mon th  0/  A  ugust.  1893— Con • 

1883.     1                   1                     *"'"«^- 

July  28                 3 

"Emmy  D.  Weimer 

4,761  feet^B.  M.,  lumber,  whito 

1 

oak,  common,  good,  nt.  $24.75 

1                  1 

per  M  fei^t $117. 83 

51  pieces  white  oak,  round,  10 

inche^in  diameter,  8  feetloii":. 

at  $5  each 2r>5.  CO 

2,000  feet,B.  M..  maple  llooring. 

at  $31.25  per  M  feet 62.  5  J 

•^  ^r      ^BF^i^  ^m  w  ^H  ^^        m^  ^'  n        ^BM^k       ^  ^btf  ^^  ^F  •      »^»w^^^»^                                    ^^  ^^  ■      ^^  -.^ 

1 

9,198.90 

i         1 

Lean  10  per  ceut  retained .      919. 90 

$8. 279. 00 
500. 26 

Auir.  14  !              4  i  P.  M.  Church  &  Co 

3,030  bolts,  iron,  34  inches  long,  1  inch 
diameter,  22,739  pounds,  at  2^  cents  per 

0^L.  •■  fl^  •     •  ^B                                                           ^B       1        ^      •      *"^  •      %^  aa  •*  tk  %/  *  *     *^iF      ^^^^  •••VVvii    •    • 

, 

pound. 
2,028  bolta,  iron,  22  inches  long,  1  inch 

1                    ! 

222. 42 

diameter,  10,110  pounds,  at  2^  cents  i>er 

pound. 
5  dozen  brooms,  at  $3.50  per  dozen 

17.50 

3  only  brushes,  varnish,  at  50  cents  each. 

1.50 

2  dozen  brushes,  scrub,  at  $1  per  dozen . . 
2  sets  brushes  for  dynamo,  at  $2  per  set. . 

2.00 

k 

4.00 

, 

2  nairs  caliners.  at  il  ner  Dair 

2.00 

i  gross   chalk,  carpenters',  at  75  cents 

.19 

per  gross. 

50  pounds  charcoal,  at  1^  cents  per  pound. 

.75 

1 
1 

100  feet  chain,  12a  pounds,  at  12^  cents 

15.63 

1 

per  pound. 
3  uozen  chimneys,  student's  lamp,  at  73 

2.25 

cents  per  dozen. 

1 

2  dozen  diimneys,  Rochester  lamp,  at  75 

1.50 

' 

cents  per  dozen. 

6  dozen  chimneys,  head  light,  at  $1.35  per 

8.10 

dozen. 

15  yards  cloth,  oil,  at  35  cents  per  yard  . . 

5.25 

50  yards  cloth,  sail,  at  30  cents  per  yard. . 

15.00 

2  yards  cloth,  gum,  nt  $1 .25  per  yard 

2.50 

1  vard  clotli.  rubber 

2.00 

50  yards  cloth,  cotton,  at  12  cents  per 

6.00 

yard. 

3  onlv  dusters,  at  50  cents  each 

1.50 

1  onlv  duster,  naint 

.60 

10  gallons  dryer,  Japan,  at  65  cents  per 

6.50 

« 

gallon. 
4  only  elbows,  at  25  cents  each 

1.00 

1  dozen  files,  5  inch 

.68 

1  dozen  files.  8-inch 

1.16 

1  dozen  files,  14-inch 

3.12 

200  pounds  felt,  tarred,  at  ]|  cents  per 

3.60 

pound. 
i  dozen  faucets,  at  %Q  ocr  dozen 

3.00 

1  onlv  cmtini? 

7. 50 

1  box^  glass,  window,  1 1  by  14  inches 

4.00 

1  box  glass,  window,  lU  by  28  inches 

6.00 

1  box  glass,  M'indow,  10  by  22  inches 

4.00 

IJ  dozen  globes,  lantern,  at  00  cents  i>er 

.90 

dozen. 

5  pounds  glj'cerin,  at  30  cents  per  pound. 

1.50 

2  dozen  handles,  file,  at  20  cents  per  dozen. 

.40 

2  dozen  handles,  ax.  at  $2  per  dozen 

4.00 

t 

2 dozen  handle:*,  sledge,  at$1.50)K*r  dozen. 

3. 00 

1 

1  dozen  han dies,  crosscut  saw 

2.16 

3  only  hammers,  claw,  at  50  cents  each  . . 

1.50 

50  feet  hose,  steam,  at  99  cents  per  foot. . . 

49.50 

^  dozen  holders,  carbon,  at  $15  per  dozen. 
I  onlv  indicator.  BD«e<l 

7.50 

1.50 

4  barrels  lime,  at  $1.25  per  barrel 

4 cases  130,  concentratea, at  $2.60  per  case. 

6.00 

10.40 

20  square  feet  leather,  lace,  at  18  cents 

3.60 

per  square  foot. 

1  dozen  lanterns,  at  $12  per  dozen 

1  set  mica 

COO 

2.00 

3  pounds  metal  polish,  at  35  cents  per 

1.05 

1 

pound. 

1 

10  pounds  marline,  at  13  cents  per  pound. 

1.30 

1  case  matches 

2.00 

Jb     X^%%  VrX/     A  A  ■  C  %  %  X^  ft  •  *•  •*  ••    •    •••    •••••••••••••••    •••■•■ 

1  pair  mittens,  diver's 

5.00 

1  keg  nails,  wrought 

6.00 
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Itemized  atatement  of  expenditures  incurred  on  account  of  appro pi'iaiion  for  operating  and 
care  of  Qnnah  and  other  xoorks  of  navigation^  indefinite;  applied  to  operating  and  oare 
of  J^t.  Marys  Falls  Canal,  Michigan,  etc, — Continued. 


Date. 


1893. 
Aug.  14 


No.  of 
voucher. 


From  whom  purchaaed. 


Month  of  AtLgu»t,  2595~Coii- 
tinaed. 

P.  M.  Church  &  Co 


Artiole."). 


Month  of  September,  1893. 
Sepl.    5  .    1  and  2     Pay  rolls,  August,  1893  — 


524  gallons  oil,  kerosene,  at  8  cents  ]>er 

gallon. 
49^  gallons  oil,  mineral  seal,  at  14  cents 

per  gallon. 
1  gallon  oil,  sperm 

1  barrel  ocher,  yellow,  350  pounds,  at  1^ 
cents  Dcr  pound. 

31  pounds  packing,  at7U  cents  per  pound . 
68  pieces  packing,  leather,  at  $2.?0  each. 
61  pounds  packing,  hemp,  at  15  cents  per 

pound. 
20i  pounds  packing,  composition,  at  60 

cents  per  pound. 
50  pounds  packing,  rubber,  at  15  cents 

per  pound. 
10  joints  stove  pipe,  at  35  cents  per  joint. 
500  feet  gas  pi]>e,  at  9  cents  per  foot 

2  only  pot.s.  fire,  70  pounds,  at  10  cents 
per  pound. 

1  only  puller,  nail 

5  dozen  sheets  i>aper,  emery,  at  10  cants 
per  doKen. 

50  pounds  ]>utty,  at  2^  cents  per  pcmnd . . 
^  pound  points,'  glaziers',  at  30  cents  per 

pound. 
4  aozeu  rakea,  garden,  at  $4.80  per  dozen. 
293  pounds  rope,  at  9}  cents  per  ])ound  . . 
23^  pounds  rope,  hemp,  at  25  cents  per 

pound. 

2  only  grindstones,  at  $2.25  each 

4  dozen  shades,  lamp,  at  $2.1(3  ]>er  dozen. 

2  dozen  shovels,  at  $0  per  dozen 

I  dozen  shovels,  scoop,  at  $9  per  dozen  . . 
1  dozen  stones,  scythe 

3  only  saws,  timber,  at  $2  each 

3  kegs  spikes,  cut,  at  $1.75  jier  keg 

3  kegs  spikes,  wrought,  at  $5.70  per  keg. 

6  packages  screws,  wood,  at  44  cents  per 
package. 

1  only  scale 

3  cases  soap,  at  $4.50  per  ease 

10  barrels  Kalt,  nt  $1 .25  per  barrel 

1  only  strainer,  paint 

5  pounds  sienna,  raw,  at  15  cents  per 
pound 

5  poundn  sienna,  burnt  at  15  cents  per 
pound, 

2  set.s  Ht'gments,  at  $4  per  set 

10  gallons  tur]>cntine,  at  50  cents  per 

gallon. 

2  packages  jape  okonite,  at  75  cents  per 
paekaco. 

3  reel  tuning,  rubber,  nt  50  cents  per  foot. 

1 J  dozen  unionn,  at  $2.75  per  dozen 

10  pounds  ultramarine  blue,  at  25  cents 

per  i>ound. 
5  pounds  umber,  at  15  centa  per  pound  . . 
1  only  wrench 

1  only  wrench,  pi|K». 

224  pounds  waste,  at  9  cents  per  pound.. 

2  yards  wieking,  at 'I  cents  per  yard 

2,000  ]>ounds  white  lead,  at  7  cents  per 

iwund . 


Amount 

$41.92 

6.89 

2.00 
4.37 

2.45 

149.60 

9.15 

1  su)>erintendent 

1  assist  ant  superintendent 

2a8sist.ant  superinteutients,  10  days,  at 

$100  per  month. 

2  assistant  sui)eTiuteudentA,  14  days,  at 
$100  per  month. 

1  clerk '■ 

1  engineman ■ 

2  enginemen,  at  $80  per  nu>nt  h 

1  engineman 

3  foremen,  at  $75  per  month 

1  foreman,  29  days,  at  $75  i>er  mouth 


12.30 

7.60 

3.50 

45.00 

7.00 

1.76 
.50 

1.26 
.15 

2.40 

28.57 

5.81 

4.50 

.54 

12.00 

2.26 

.50 

6.00 

6.25 

17.10 

2.64 

14.00 

13.50 

12.50 

1.00 

.76 

.76 

8.00 
5.00 

1.60 

1.50 
4.18 
2.60 

.75 

1.50 

10.00 

20.16 

.06 

140.00 


150.00 
100.00 
106.66 

93.34 

150.00 
90.00 

160.00 
75.00 

225.00 
72.60 
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Itemized  ataiement  of  expenditures  incuired  on  account  of  appropriation  for  operating  and 
care  of  canals  and  other  xoorka  of  navigation,  indefinite;  applied  to  operating  and  care 
'  of  St.  Marys  Falls  Canal,  Miohigan,  etc. — Continued. 


Date. 


1893. 
Sept.    5 


Aug.  29 


Sept.  30 


Juno  23 


Oct.     5 


No.  of 
voucher. 


land  2 


From  whom  purchased. 


Month  of  September,  189S- 
Continued. 

Pay  rolls,  August,  1893... 


Emery  D.  Weimer 


M<mth  of  October,  1895. 


Articles. 


Justin  E.  Smith 


The  Richmond  Sc  Backus 
Co.,  Charles  F.  Backus, 
secretary  and  treasurer. 


3  and  4  i  I*ay  rolls,  September,  1893  . 


Sept.  30 


July    8 


5  '  Edison  Sault  Electric  Co., 
by  Samuel  6.  Carleton. 
bookkeeper. 


1  watchman 

1  watchman 

3  watchmen,  at  $50  per  month 

2  watchmen,  at  $45  per  month 

3  lock  men,  2  months  and  29  days,  at  $6U 
per  mouth. 

3  lockmen,  2  months  and  29  days,  at  $50 

per  month. 
201ocknien,  10  months  and  27  daj^s,  at  $45 

per  month. 
21  labor  CIS,  16  mouths  and  6  days,  at  $45 

per  month. 
2  laborers,  6 J  days,  at  $1 .50  i>er  day 

2  divers,  2  days,  at  $7.50  per  day 

3  machinists,  37 J  days,  at  $2.50  per  day.. 

1  carpenter,  27  days,'  at  $2.50  per  day 

1  scrubber,  17 J  days,  at  $1.20  per  day 

1,152  feet,  B.  M.,  12  by  12  inch,  bv  16  foot 

white  pine  lumber,  at  $20  per  M. 

1,920  feet,  B.  M.,  12  by  12  inch,  by  20 foot 
white  pine  lumber,  at  $21  |ier  M. 

2,160  feet,  B.  M.,  assorted  white  oak  lum- 
ber, at  $24.75  per  M. 

2,303  feet,  B.  M.,  3  by  6  inch,  by  21  foot 
Norway  pine,  at  $24.50  per  M. 

Forl0)K*r  cent  retained  as  per  voucher 
3,  August,  1893. 


Rent  of  storeroom  ot  Detroit,  Mich., 
from  July  1  to  Sept.  30,  1893,  both 
days  inclusive,  being  3  months,  at  $10 
per  mouth. 

1,000  sheets  of  paper,  plain  T.  W.,  8  by 
12^  inches. 

1,000  sheets  of  paper,  manufactured  T. 
W.,  Sby  12i  inches. 

1  Buperintentfcut 

3  assistant  superiutendeuts,  at  $100  per 
month. 

1  clerk 

1  enginoman 

2  enginemeu,  at  $80  per  month 

1  engioeman 

4  foremen,  at  $75  per  month 

1  watchman,  22  diiys,  at  $75  per  month  .. 

1  watchman * 

3  watchmen,  2  months  and  19  day^,  at 
$50  per  month. 

2  watohmen.  at  $45  per  month  

Blookmcn.  2  months  and  20  days,  ut$6.) 

per  month. 
8  lockmen,  2  month.s  and  2.')^  diys,  at  $50 

per  month. 
20  lockmen,  19  months  and  11  days,  at 

$45  per  month. 
23  laborers,  20  months  and  G  d.iys,  at  $45 

i)er  month. 

2  divers,  5|  days,  at  $7.50  j  cr  day , 

1  stonecutter,  "5  davs,  at  $4.^0  per  day . .. 


Amount. 


Postal  Telegrapli  Cable  Co., 
by  II.  J.  Kmnncan,  as- 
sistant superintendent. 


1  blacksmith,  Vn  cla\  i>,  at  $J  per  day 

2  machinists,  22  days,  at  $2.50  jwr  day. . . 

1  can>enter,  26  dayn,  at  $2.50  ]>er  day 

1  scrubber,  ITfc  days,  at  $1.20  per  day  — 
Electric  current  for  22  arc  lamps  for 

month  of  July,  1893,  at  $6. 50  each  per 

month. 
Electric   current  for  30  arc  lamps  for 

month  of  August,  1893,  at  $6.50  each 

per  mouth.* 
Electric  current  for  31  arc  lam]  h  for 

month  of  September,  1893,  at$6.  50  each 

per  month. 
TmnsmiHsion    of   telegram  on    oiiifial 

business  from  Washington,  D.  C.  to 

Detroit,  Mich.,  containing  41  words. 


$75.00 
55.00 

110. 00 
90.00 

178.00 

148.33 

895.  50 

729. 00 

9.  .30 
15.00 
94.50 
67.50 
21.00 
23.04 

40.32 

53.46 

57.80 

919.90 


30.00 

4.50 

2.00 

150.00 
300.00 

150.00 
90.00 

160.00 
75.  r,0 

300.  OJ 

$55.00 
55.00 

131. 67 

90  00 
178.  00 

142.50 

871.50 

909.01 

41.25 
21.50 
9.05 
55.  (K) 
65.00 
21.  00 
143.00 

195.00 

201.50 

.41 
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Itemized  statement  of  expenditures  incurred  on  account  of  appvopriation  for  operating  and 
care  of  canals  and  other  works  of  navigationy  indefinite;  applied  to  operating  and  care 
of  JSt.  ^largs  Falls  Canal j  Michigan j  etc, — Continued. 


Dato. 


No.  of 
voucher. 


1893. 
Sept.  30 

7 

30 

8 

Oct.    18 

9 

21 

10 

1893. 
Nov.    4 

land  2 

From  whom  imrchaMMl. 


Articles. 


Amount. 


Month  of  October,  lS93^Con- 
!  tiuucd. 

Telephone  and  Telegraph 
('oustraction  Co.,  Hugh 
McMillan,  treasurer. 

Board  of  Public  \7ork8,  by 
F.  M.  Taylor,  deputy  reg- 
inter. 

T.  C.  Antfaouv 


Oct. 

31 ; 

31 

Nov. 

11 

Dec.     4 


1  and  2 


Nov.  18 


W.  J.  Magee 


Month  of  November y  189S. 
Pay  rolls,  October,  1893  . . . 


3     Fred.  Poliguin. 


Edison  Sault  Electric  Co., 

by  Samuel  G.   Carlcton, 

bookkeeper. 
Union  Iron  Works  Co..  by 

Jaa.  C.  Hardy,  a  member 

of  the  Arm. 

Month  0/ December,  189S. 
Pay  rolls,  November,  1893. . , 


3     P.  M.  Churci!i  &,  Co. 


Hental  of  telephone  for  3  months,  com- 
mencing July  1  and  ending  Sept.  30, 
1893,  both  dute4  inclnsivo,  at  $40  per 
vc.ir. 

"W'ater  rent  for  third  quarter,  1893,  from 
July  1  to  Sept.  30,  1893,  both  dates 
inclusive,  at  $9  per  year. 

60  tons  coal,  anthracil4|  at  $6.70  per  ton . 

40  tons  coal,  Mnsstllon,  at  $3.50  \¥fT  ton  . 

6  tons  coal,  cannel,  at  $5. 25  per  Ion 

2  copies  directory,  city,  at  $3  per  copy  . . 

1  snperintendent 

3  assistant  sui)erintendents,  at  $100  per 
month. 

1  clerk 

1  enginoman 

2  engiuemcn,  at  $80  i>cr  month 

1  engineman 

4  foremen,  3  months  and  24  days,  at  $75 
])er  month. 

1  watchman 

1  watchman 

4  watchmen,  3  months,  at  $50  per  month 

2  watchmen,  at  $45  per  montli 

3  lockmen,  2  months  aud  28§  days,  at  $60 
per  month. 

3  lockmen,  at  $50  per  month 

19  lockmen,  18  mouth.s  and  22  days,  at  $45 

per  month. 
21  laborers,  19  months  aud  22^  days,  at 

$15  per  month. 
1  driver,  1^  days,  at  $7.50  per  day ; . 

1  mason,  1^  days,  at  $3.50  \\gt  day 

2  machinists,  83  days,  at  $2.50  per  da}'. . . 

1  cannon ter,  26  days,  at  $2.50  per  day 

1  laborer,  \\  da3's,  at  $1.50  ))cr  day 

1  scrubber,  22}  days,  at  $1.20  per  day . . . . 
Services  as  laborer,  from  Oct.  1  to  31, 

1893,    both    dates   inclusive,  being    1 

month.    . 
Electric  current  for  81  arc  lamps  for 

month  of  October,  1893,  at  $U.5u  each 

per  month. 
15  drums  and  20  dogs,  cast  iron,  with 

patterns  for  same. 


1  superintendent 

3  assistant  superintendents,  at  $100  per 
month. 

1  clerk 

1  engineman 

2  engiuemen,  at  $80  ]M*.rtMonth 

1  engineman 

4  foremen,  at  $75  iK»r  month 

1  watclmian 

1  waU'hman 

3  watchmen,  at  $50  jwr  month 

2  watchmen,  at  $45  per  month 

3  lockmen,  at  $C0  per  montli 

3  lockmen,  2  months  and  27  days,  at  $50 

per  month 
19  lockmen.  lO'months,  nt  $45  per  month 
21  laborers.  20  months  and  5  days,  at  $45 

])er  mouth. 

2  laborers,  10|  days,  at  $1.5.)  per  day 

2  divers,  3  davs  at  $7.50  per  day 

2  machinists.* 26j|(f  dais,  at  $2.50  per  day 
1  carpenter,  26  days,  at  $2.50  per  day. .. 
1  scrubber,  IGjr  days,  ut  $1.20  per  day... 
1  stove,  heating 


$12.00 


2.25 


402.00 

140.00 

31.50 

6.0  J 


150.  CO 
300.00 

150.00 
00.00 

160.00 
75.00 

285.00 

75.00 
55.00 

150.00 
90.00 

177.00 

150.00 
843.00 

888.  ;5 

11.25 
'5.25 
21.88 
65.00 
2.25 
27.30 
45.00 


201.50 


197. 00 


150.00 
300.00 

160.00 
90.00 

160.00 
75.00 

300.00 
75.00 
55.00 

150.00 
90.00 

18U.00 

145.00 

855.00 
907.50 

16.00 
22.50 
'65.95 
65.00 
19.50 
14.00 
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Itchiiznl  eiatemvttt  of  cxpendiiures  incurred  on  account  of  appropriaiion  for  operating  and 
care  of  canals  and  other  works  of  navigation ,  indefinite;  applied  to  operating  and  care 
of  St,  Marys  lulls  Canal,  Michigan,  etc. — Coutinuod. 


Date. 


1 89:1. 

J)rc.     5 


11 


No.  of 
voucher. 


From  whom  purchase<l. 


27 


31 


1K94. 
Jan. 


r 


1803. 
Dec.  27 


Oct.  28- 
Kov.  15 

Dec.     8 

8-27 
13 


18»1. 
JaD.     1 


Vix.  31 


5 


Articles. 


Month  of  December ^  1S93— 
Cuntiuoed. 

TcU'phono  and  Telegraph 
OonHtriiction  Co.,  Hugh 
McMillan,  treasurer. 

Edison  Sanlt  Eleotric  Co., 
by    Samuel   G.    Carleton, 
bookkeeper. 


Auioant. 


I    2fonth  of  January,  1894. 
1     Justin  E.  Smith 


2  ,  Justin  E.  Smith 


Kent  of  3  telephones,  from  Mn^*  0  to 
Dec.  6,  1893,  both  dsittiH  incluHive,  at 
$90  for  the  seaHon  of  uavig:ati()n— not 
to  exceed  7  months. 

Electric  ciirr»*nt  for  31  arc  lamps,  fronj 
Nov.  1  to  30,  1893.  both  dntes  inclu- 
sive, at  $6.5U  eaoli  per  mouth. 

Electric  current  for  31  nrc  lamps,  from 
Dec.  1  to  5,  1893,  both  dates  iuclusivc, 
being  one-sixth  of  a  mouth,  at  $6.50 
each  per  month. 

Electric  current  for  12  nrc  lamps,  from 
Dec.  6  to  1 1,  1893,  both  dntes  inclusive, 
being  one-tifth  of  a  month,  at  $6.50 
each  per  month. 


I  Fomishingone  packing  case  and  pack- 
ing one  pattern  of  i;:uido  pulley  for 
gate  cable  lock  of  1881. 

Ilent  of  storeroom  at  I^etroit,  Mich., 
from  Oct.  1  to  Dec.  31, 1893,  both  dates 
incluHive,  being  3  mouths,  at  $10  per 
month. 


3  and  4     Pay  rolls,  December,  1883 


6 


8 


9 


10 


n 


American  Express  Co.,  by 
K.  A.  Catton,  cashier, 
Detroit,    M.ch.,  otUce. 


The  Hichmond  &,  Backus 
Co.,  by  Chas.  F.  Backus, 
Recretnrv  and  treasurer. 

Postal  Telej^raph  Cable  Co., 
by  H.J.  Kinuurnn,  assist- 
ant superintendent. 

Western  Uniou  Telegraph 
Co.,  by  M.  S.  Corbett, 
manager. 

P.M.  Church  &  Co 


Tolophono  and  Telegraph 
Ciinstriiction  Co..  Tiugh 
McMillan,  treasurer. 

Board  of  public  works,  by 
F.  M.  Taylor,  deputy  re- 
corder. 


1  superintendent 

3  assistant  superintendents,  at  $100  per 
month. 

1  clerk 

1  engineman 

1  engineman 

1  engincmnn 

4  foremen,  at  $75  per  month 

1  watchman 

1  watchman 

3  watchmen,  nt  $50  per  month 

2  watchmen,  nt  $45  per  month 

3  lockmen,  3  months,  at  $00  per  month  . . 
3  lockmen,  2  months  and  23  days,  at  $50 

per  month. 
19  lockmen,  10  months,  at  $45  per  mouth. 
6  laborers,  3  months  and  25^  days,  at  $45 

per  month. 
2  ai vers,  7  days,  at  $7.50  per  day 

1  teamster  with  team.  %  day.  at  $4  per  day. 

2  machinists.  Sa^-v.  days,  at  $*J.5t»  ]»er  day. 
1  scrubber,  17^  days,  at  $1.20  iter  day 

Express  charges  from  Delmit,  Mich.,  to 
Sanlt  Ste.  Mario.  Mi''h.,  on  1  box 
containing  woo<l  pattern  <»f  gsiide  pul- 
ley for  gate  cable  bxk,  18^1.  weigh- 
ing 230  |iounds.  at  $2.r/Upor  1(K)  pounds. 

100  Khrcts  paper  (carbon; 

500  en vclopcH  (ofhclal),  at  $2  ]>er  M 


Transmission  of  telegram,  on  oflicial  bus- 
iness, from  Washington,  D.  C,  to  De- 
troit, Mich  .  27  words. 

Transmission  of  telegrams  on  official 
business  during  the  month  of  Decem- 
ber, 1893. 

I  dozen  Ti-inch  hnck  saws,  nt  $12.68  per 
dozen. 

6  dozeu  extra  blades,  nt  $2.98  per  dozen. . 

Rental  of  telephone  from  Oct.  I  to  Dec. 
31,  1893  (both  dates  inclusive),  at  $48 
per  year. 

Water  rent  for  fourth  quarter,  1893 ;  from 
Oct.  1  to  Dec.  31,  1893  (both  dates  in- 
clusive), at  $9  ]>cr  year. 


$30.00 

201. 50 
31.58 

15.60 


1.00 


30.00 


150. 00 
300.00 

150. 00 
90.00 
80.00 
75.00 

300.00 
75.00 
65.00 

150.00 
90.00 

180.00 

138.33 

855.00 
173. 23 

52.50 

2.50 

82.80 

21.00 

5.90 


3.50 
1.00 

.27 
1.33 

3.17 
17.88 
13.00 

2.25 
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Itemized  statement  of  expenditures  incurred  on  account  of  appropriation  for  operating  and 
care  of  canals  and  other  works  of  navigationy  indefinite;  applied  to  operating  and  care 
of  St,  Marys  Falls  Canal f  Michigan,  etc, — Continued. 


Date. 


1894. 
Feb.     3 


Mar.    1 


No.  of 
vouchor. 


1  and  2 


From  whom  parchaaed. 


Articles. 


3  and  4 


F(jb.   28 


Mar.  17 


31 


Month  of  February,  1894. 
Pay  rolls,  Janoary,  1894 — 


Month  of  March,  1894. 

Payrolls,  February,  1894, 
otlice  supervising  engi- 
neer. 


2     Western  Union  Telegraph 
Co..   by  M.    S.    Corbett, 
manager. 
Pay  rolls,  February,  1894. . . 


E.  S.  Wheeler. 


6  .  Ferguson  Hardware  Co.,  by 
K.  G.  Ferguson,  president-. 


Mouth  of  April,  1894. 
Justin  E.  Smith 


Apr.  4      2  and  3      Pay  rolls,  March,  1894... 


1  superintendent 

3  assistant  superintendents,  at  $100  per 

month. 

1  clerk 

1  engineman 

1  engineman,  22  days,  at  $75  per  month.. 

1  foreman 

1  watchman 

1  wa  tch  man 

3  watchmen,  at  $50  per  month 

1  watchman 

3  machinists,  66  days,  nt  $2.50  per  day. .. 
1  laborer,  two- thirds  of  a  day, at  $1.50  per 

day. 
1  scrabbor,  15  days,  at  $1.20  per  day 


2  clerks,  at  $1.75  per  month 

1  clerk 

1  c^yist,  $50;  1  copyiHt,  $35 

I  office  attendant 

1  messenger 

1  scrubber 

Telegraphing  July  16,  1889,  to  Juno  16, 

1891. 

1  8U])erinteudent 

3  as-sistant  superintendents,  at  $100  per 
month. 

1  clerk 

1  engineman 

1  foreman 

1  watchman 

1  watchman 

3  watchmen,  at  $50  per  month 

1  watchman , 

12 1ocknieu,ll  mouths  and  26^ days, at  $4 5 

per  month. 

1  laborer 

1  laborer.  19  day h,  at  $1 .50  iter  day 

1  mat^hinist,  4  days,  at  $2.50  per  ciay 

1  teamgter  with  team,  one-half  day,  at  $4 

per  day. 

1  scrabber,  ?<*J  days,  at  $1.20  i)er  day 

For  use  of  calculating  machine,  between 

Mar.  1,  188i),  am!  Feb.  28,  1894;  being  5 

years,  at  $3.60  jiei'Tear. 
For  402  turnbuckles^rOT  U-inch  rods,  at 

48  cents  each. 
404  washers,  wrought  iron.110,058  iiounds, 

at  $3.10  per  cwt. 
800  nuts,  square,  1.360  i>ounfls,  at  $3.35 

per  cwt.  '^- 

400  rods,  5  feet  long,  U  inches  diilHjeter, 

11,710  pounds,  at  $2.lQ  per  cwt.      n 

\ 

Rent  of  Btorerooni  at  Detroit    Mich., 
from  Jan.    1    to    Mnr.  31.   1894   (both 
days  inclusive), being  3  months,  at  $10  ' 
per  month.  i 

1  superintendent 

3  assistant  superintendents,  at  $100  per 
month. 

1  clerk 


Amount. 


$150.00 
300.00 

150.00 
90.00 
53.00 
75.00 
75.00 
55.00 

150.00 
45.00 

165.00 
1.00 

18.00 


350.00 

100.00 

85.00 

50.00 

50.00 

7.50 

6.25 


150.00 
300.00 

150.00 
90.00 
75.00 
75.00 
55.00 

150.00 
45.00 

534.38 

45.00 

28.50 

10.00 

2.00 

22.50 
18.00 


192.96 

311.80 

45.56 

245.91 

30.00 


1  engineman , 

2  euginemen,  at  $80  per  month. 

I  engineman 

4  foremen,  at  $75  per  month 

1  watchman , 

1  watchman 

3  watchmen,  at  $50  j>er  month. . 

2  watchmen,  at  $45  i)er  monih. . 

3  lockmen,  at  $60  per  month 

3  lockmen,  at  $50  per  month. . , 


\ 


150.00 
300.00 

150.  UO 
99.00 

160,00 
75.00 
00 
75.00 
65.00 
150.00 

^90  ft) 
ItfO.  00 
X50.00 
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Itemized  statemetit  of  expendiiurfg  incurred  on  account  of  appropriation  for  operating  and 
care  of  eanah  and  other  works  of  navigation,  indefinite;  applied  to  operating  and  care 
of  St.  Marg9  Falh  Canal,  Michigan,  etc, — Continaed. 


Date. 


1894. 
Apr.    4 


No.  of   I 
voucher. 


From  whom  purchased. 


Article«. 


Amount. 


Month ttf  Aprils  ISiH-CouVd.  \ 
2  and  3      Pay  rolls,  March,  18M 


i 


I 


I 


Xar.  5- 

17 

31 

31 

Apr.  14 


1893. 
4«ly  28 


18M. 
Apr.  10 


May     4 


The  Richmond  &.  Backus 
Co.,  hy  ChaB.  F.  Backus, 
Becreiary  and  treasurer. 

Board  of  public  works,  by 
F.  M.  Taylor,  deputy 
recorder. 

Telephone  and  Teleeraph 
Construction  Co.,  Hugh 
McMiUian,  treasurer. 

The  Richmond  4:  Backus 
Co.,  by  Chas.  F.  Backus, 
secretary  and  treasurer. 


8 


Western  Tnion  Telegraph 
Co.,  by  M.  S.  Corbett, 
manager. 


9  •  George  Freeborn 


r 


Month  nf  Hay,  18H. 
1  and  2     Pay  rolls,  April,  1894  . . . 


19  lockmen,  18  months  and  27  days,  at 
$45  iHT  month. 

4  laborera,  4  months,  at  $45  per  month  . . . 

1  teamster  with  team,  6  days,  at  $4  per 
day. 

5  niaehinistA,  116^  dayis  at    $2.50    per 
day. 

2  calicers.  9^  days,  at  $2. 50  per  day 

1  carpenter.  24  'days,  at  $2.  ^)  i>er  day 

1  carpenter,  24  dayn,  at  $2  per  day  /. 

1  scrubber,  18J  days,  at  $1.  20  pt* r  day 

100  sheets  pai>er,  carbon,  8  bv  12^  inches. . 
500  sheets  paper,  manifold.  8  by  12i  inches, 

for  typewriter,  at  #2  per  M* 
Water  rent  for  firnt  ouarter,  1894.  from 

Jan.  1  to  Mar.  31  (liotli  dates  inclaaive), 

at  $9  per  year. 
Rental   ot    telephone    fnmi  Jan.    1   to 

Mar.  31^  1894  (both   dates   inclusive). 

at  $48  )>er  year. 

1,000  blankii.  contractors'  t* stimates 

500  blanks,  trans,  vouchers  for  payment, 

at  $7.25  ]>cr  M. 
2,000  envelopes.!  adth-es^^ed  Col.  O.  M. 

Poo.  4|  by  9^  4  bv  51.  at  $3.10  per  M. 

1,000  en  velbpe«  otliclal,  4j^  hy  9J 

1,000  en vehipes,  otlicial,  :ii  by  6 

1,000  enveloiies.  plain  wltito,'  32  by  6 

250  envelopes,  Imen  i>a)>er,  at  $3  ))er  M . . 

1.000  fastenera,  McOiirs  No.  1 

8 quarts  ink.  Carters  coal  black,  at  50 

cents  per  quart. 

6  quarts  ink,  Faber>  cop^-ing.  at  50  cents 
per  quart. 

2,000  sheets  paper,  writing,  letter  head, 

half  sheets,  ruled,  at  $4  iter  M. 
3,000  sheets  paper,  writing,  letter,  plain, 

half  sheets,  ruletl,  at  $3.10  iier  Jd. 
5,000  sheets  paper,  writing,  tetter  head, 

half  sheets,  unruled,  at  $3.60  per  M. 
3,000  sheets  pa)>er,  writing,  letter,  plain, 

half  sheets,  unruled,  at  $3  per  M. 
1,000  sheets  pAper.  writing,  letter,  plain, 

8  by  12|,  typewriter. 
2,000  shet^ts' pa))er,  writing,  manifold,  8 

by  12^.  typewriter,  at  $2  per  M. 

Transmission  of  telegram  on  official  busi- 
ness, 22  words. 


Two  pieces  oak  timber  (12  bv  12  Inches 
by  18  feet),  432  feet,  at  $50  iier  M.  feet, 
B.  M. 


1  snperintendont,  1  niontli.  at  $150  )>er 
month. 

3  assistant  superintendents,  3  months, 
at  $100  })er  month. 

1  clerk,  1  month,  at  $150  fier  month 

1  engineman,  1  month,  at  $90  \ycT  month. 

2  enginemen,  2  months,  at  $80  ])er  month. 
1  engineman,  1  month,  at  $75  per  month. 

4  foremen,  4  months,  nt  $75  per  month. . . 
1  watchman,  1  month,  nt  $75  per  month.. 

1  watchman,  1  mouth,  at  $55  per  month.. 
8  watchmen,  3  months,  at  $50  per  month. 

2  watchmen,  2  months,  at  $45  per  month. 

3  lockmen,  3  months,  at  $60  per  month  . . 
3  lockmen,  2  months  and  20^  days,  at  $50 

per  month. 
19  loi'kmen,  18  months  and  29^  days,  at 

$45  per  month. 
22  laborers.  12  months  and  2  days,  at  $45 

per  month. 


$85a50 

180.00 
24.00 

291.25 

23.75 
60.00 
48.00 
22.50 
3.50 
1.00 

2.25 


12.00 

13.00 
3.63 

6.20 

3.10 
2.00 
1.40 
.75 
.85 
4.00 

3.00 

8.00 

9.30 

18.00 

9.00 

4.50 

4.00 

.22 
21.60 


150.00 
300.00 

150.00 
90.00 

160.00 
75.00 

800.00 
75.00 
55.00 

150.00 
90.00 

180.00 

149. 17 

854.25 
543.00 
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Itetnizcd  statement  of  expenditures  incurred  on  account  of  appropriation  for  operaiin/j  and 
care  of  canala  and  other  tvorki  of  navigation j  indefinite;  aijpUed  to  operating  and  care 
of  St.  Marys  Falls  Canal,  Michlgau,  etc, — Continued. 


Dat. 


J834. 
May     4 


!No.  of 
voucher. 


From  whom  ]mrcli.'i»e<l. 


Articles. 


2Ionth  rf  May,  ISOi—CouVA. 


1  nutl  2  !  Pav  rolls,  April,  1894 


Aj>r.  30 


1803. 

Dec.  no 


1894. 
J  lino    i 


Edison-Sault  Electric  Co 


Pergiisou   Hardware  Co.. 


Month  of  Ju7if,  2804. 


1  ami  2  '  Pay  rolls,  May,  18W 


Miiy  31 

0 

9 

10 

10 

July     3 


3     EdiKon-Sanlt  Electric  Co 


4     ATeatern  TJnion  Telegraph 
I      Company. 


5     Postal  Telegraph  Cable  Co. 
2[onth  of  July,  1894. 
1  and  2  ,  Pay  rolls,  Juno,  ir94 


1  diver,  ono-half  day.  at  $7.50  per  day. .. 

2  stonecnLters,  llg^  days,  at  $4.30  pcr'day 
1  teaiuster,  with  team,  2  days,  at  $4  per 

day. 
1  machinist,  14J  days,  at  $2.50  per  day  . . 
1  carpenter,  25  day's,  at  $2.50  per  day  . . . 

1  carpenter,  25 days,  at  $2  per  day 

2  cal iters,  33  days,  at  $2.50  per  day 

3  laborers,  19*  clays,  at  $1.50  per  day 

1  scrnbber,  15  days,  at  $1.20  per  day 

Electric  current  for  33  arc  lamps,  from 

Apr.  18  to  Apr.  30,  1894  (both  datea  in- 
clusive), being  13  days,  at  $6.50  per 
month  i>er  lamp. 

1  largo  Green  River  stock 

1  ll-nich  right  die  and  guide 

1  l|-incli  left  die  and  guide 


1  superintendent,  1  moulli,  at  $150  per 
month. 

3  assi.staut  superintendents,  3  months, 
at  $100  per  month. 

1  clerk,  2?  dayp,  at  $150  per  month 

1  engineman,  1  month,  at  $90  per  month. 

2  engiiieraeu,  2 months,  at $80 per  month. 
1  engineman,  1  month,  at  $75  per  month. 

4  foremen,  4  monlh.%  at  $75  per  month  . . . 
1  watehman,  1  month,  at$7.;>  per  month.. 

1  watchman,  1  month,  at  $55 per  month.. 

3  watchmen,  3  montha,  at  $50  per  month . 

2  watchmen,  2  months,  at  $45  per  month. 

3  lockraen,  3  months,  at  $60  ]>or  month  . . 
3  lockmeu,  2  months  and  29^  days,  at 

$50  per  month. 

19  lockmen,  19  months,  at  $45  per  month. 

29  laborers,  27  months  nnd  10^  days,  at 
$15  per  month. 

1  diver,  one-half  day,  at  $7.50  per  day 

1  teamster  with  team,  4^  dayt«,  at  $3.90 
per  day. 

1  macninist,  9-^a  days,  at  $2.50  per  day  . .. 

1  scrubber,  26i  davs,  at  $1.20  jn^r  day 

Electric  current  ibr  33  arc  lamps,  i'rora 
:&f  ay  I  to  May  31,  1894  (both  dates  in- 
clusive), being  1  mouth,  at  $6.50  per 
month  per  lamp. 

Telegram  to  Sault  Ste.  Marie,  Mich.,  20 
words. 

Tele^am  from  Sauk  Ste.  Mane,  Mich., 
20  words. 

Telegram  to  Sault  .Ste.  Marie,  Mich.,  20 

WOTlls. 

Telegram  from  Waiihingtou,  D.  C,  to 
Detroit.  Mien.,  28  words. 


Amount. 


1  sniwrinteudent 

3  assistant  superintendents,  at  $1U0  per 
month. 

1  engineman 

2  engineraen,  at  $80  per  month 

1  engineman 

4  foremen,  at  $75  per  month 

1  watchman 

1  watchman 

3  watchmen,  at  $50  per  month 

2  watchmen,  1  mouth  and  24  days,  at  $45 
per  month. 

3  lockmen,  at  $60  per  month 

3  loeknien,  2  months  and  29^  days,  at  $50 

per  month. 

19  lockmen,  at  $45  per  month 

27  laborers,  20  months  aiul  13  daj's,  ut  $45 

per  month. 
1  tliver,  i  day,  at  $7.50  per  day 


$3.75 

50.00 

8.00 

37.00 
62.50 
50.00 
82.50 
29.25 
18.00 
92.95 


5.64 

8.80 

11.26 


150.00 
300. 00 

135.00 
90.00 

160.00 
75.00 

300.00 
75.00 
55.00 

150.00 
90.00 

180. 00 

149. 17 

855.00 
1, 244. 25 

3.75 
15.75 

22.75 

31.50 

214.50 


20 
20 
20 
28 


150.00 
300  00 

90.00 
160.00 

75.00 
300.00 

75.00 

55.00 
150.00 

81.00 

180.00 
149. 17 

855.00 
1,189.51 

3,75 


APPENDIX   M  M ^REPORT   OF   COLONEL   POE. 


2287 


Itemized  statement  of  expenditures  incurred  on  account  of  appropriation  for  operating  and 
cure  of  canals  and  other  works  of  narigationf  indefinite;  applied  to  operating  and  care 
of  St,  Marys  Falls  Canal,  Michigan,  etc, — Continued. 


^*®-   '  vwuiher.  I      *'™™  ^""^^^  purchaseU. 


ArticIeB. 


'  Month  of  July,  lS84—Coii%\U 
1894.      I                     I 
Jiilv     ?,  '  1  ami  2     Toy  rolK  Juno,  1894 ' 


Jnly     3     1  and  2     Pay  rolls,  June,  1891. 


JuLc  30 


Jnly    5 


5 


June  30 


Justin  £. Smith. 


Board  of  Public  "Works,  by 

F.  T.  McDonald,  deputy 

recorder. 
Edisou  Sanit  Electric  Co., 

by  Samuel  G.  Carleton, 

bookkeeper. 

Tclopbono  nnd  Telecrapk 
(.Construction  Co.,  Hugh 
McMillan,  treasurer. 


1  teamster  with  team,  2  days,  at  $3.50  per 
day. 

1  machinist,  5}  days,  at  $3  per  dar 

1  carpenter,  26  days,  at  $2.50  per  day 

1  scrubber,  18}  days,  at  $1 .20  per  day 

Kent  of  storeroom  at  Detroit,  Mich.,  ("rem 
April  1  to  June  30,  1894  (both  days  in- 
clusive), being  3  months,  at  $10  per 
month. 

"Water  rent  for  second  quarter,  1894,  from 
April  I  to  Jane  30  (both  dates  inclu- 
sive), at  $0  per  year. 

Electric  current  for  33  arc  lamps,  from 
June  1  to  Juno  30,  1894  (both  datos  in- 
clusive), lieing  1  month,  at  $0.50  per 
month  per  lamp. 

Kent  of  telephone  from  April  1  to  Juno 
30,  1894  (both  days  inclusive),  at  $48 
per  year. 


Amount. 


$7.00 

17.00 
65.00 
22.50 
30.00 


2.25 
214.50 

12.00 


55  213.  09 


Abstract  of  hidsfor  supplies  for  operating  and  care  of  St,  Marys  Falls  Canal ^  Michigan, 
received  and  opened  March  28,  1S94,  in  accordance  tcith  advertisement  dated  March  6\ 
1894, 


»o.of. 
Udn. 


Name  and  address  of  bidder. 


1 
2 
3 
4 
5 

1 
1 
2 
S 


Supplies. 


Total. 


J.  T.  Wing  Sl  Co.,  Detroit,  Mich 

Rol>ert  (r.  Ferguson,  Sault  Ste.  Marie,  Mich 
P.  M.  Church  &.  Co.,  Sault  Ste.  Marie.  Mich 
Thompson  C.  (lill  &  Co.,  Philadelphia,  Pa 
Boaton  Woven  Hose  and  Rubber  Co.,  Boston, 

Mass, 
E.  D.  Johnson,  Satxit  Ste.  Marie,  Mich 
L.  D.  Kemp,  Sault  Ste.  Marie,  Mich 

Frank  Perry,  Sault  Ste.  Marie,  Mirh ' do 

Thomas  C.  Anthony,  Sault  Ste.  Mane,  Mich ' do 


Hardware,  ship  chandlery,  etc *$2, 617. 83 

do ;    3,116.07 

do 3,175.35 


t384.  80 
t209.00 

*267.00 

M71.00 

480.  50 

488.00 


*  He4>ommended  for  acceptance. 

t  Incomplete;  bid  on  st«el-wiro  cable  only. 

X  lucompleto;  bid  on  two  items  of  hose  only. 


MM  3. 


IMPROVEMENT  OF  ST.  MARYS  RIVER  AT  THE  FALLS,  MICHIGAN. 

Tlie  project  for  obtaining  a  navigable  channel  of  1(5  feet  depth 
between  Lakes  Superior  and  Huron  had  been  barely  com])leted  wlieii 
the  demands  of  coinmerce  so  enormously  increased  that  the  work  of 
obtaining  a  depth  of  20  feet  throughout  was  undertaken,  with  the  full 
sanction  of  both  legislative  and  executive  authority. 

A  necessary  part  of  the  project  is  the  construction  of  a  new  lock 
Ui>on  the  site  of  the  old  State  locks,  to  have  a  length  of  80(>  feet  between 
gates,  with  a  width  of  100  feet  throughout,  «a  depth  of  21  feet  on  the 
miter  sills,  and  a  single  lift  approximating  18  feet.  Tlie  canal  is  to  be 
deepened  to  correspond.    The  estimated  cost  of  this  enlargement  of 


2288      REPORT   OP   THE    CHIEF    OF    ENGINEERS,  U.  S.  AJtMY. 

the  canal  system  is  $4,738,865,  for  the  details  of  which  see  p.  2220  et  seq, 
of  the  Annual  Report  of  the  Chief  of  Engineers  for  1887. 

Prior  to  June  30, 1890,  a  total  of  $1,250,000  had  been  appropriated 
for  the  work.  The  river  and  harbor  act  of  September  19, 1890,  appro- 
priated an  additional  $900,000  for  continuing  the  improvement,  with 
the  i)rovision  "that  such  contracts  as  may  be  desirable  may  be  entered 
into  by  the  Secretary  of  War  for  materials  and  labor  for  the  entire 
structure  and  approaches,  or  any  part  of  the  same,  to  be  paid  for  as 
appropriations  may  from  time  to  time  be  made  by  law.''  The  sundry 
civil  act  of  March  3,  1891,  appropriated  $000,000  for  continuing  the 
iinprovement  during  the  fiscal  year  ending  June  30,  1892,  and  the 
sundry  civil  act  approved  March  3,  1893,  appropriated  $1,230,000  for 
fiscal  year  ending  June  30,  1894.  The  total  amount  appropriated  to 
date,  therefore,  is  $3,980,000,  with  authority  to  contract  for  all  or  any 
part  of  the  work.  The  sundry  civil  act  of  March  3, 1893,  provided  that 
$25,000,  or  so  much  thereof  as  might  be  necessary,  could  be  expended 
in  widening  the  present  channel  at  the  Elbow  at  the  lower  end  of 
Lake  George,  St.  Marys  Eiver.  A  project  for  widening  the  channel  to 
the  westward  was  approved,  and  the  work  has  been  completed. 

On  June  30, 1893,  the  condition  of  the  work  on  St.  Marys  Palls  Oanal 
and  its  approaches  was  as  follows,  viz: 

The  cofferdam  surrounding  the  site  of  the  800  foot  lock  was  in  good 
condition;  17,720  cubic  yards  of  concrete,  10,306  cubic  yards  of  cut 
stone,  and  33,576  cubic  yards  of  backing  stone  had  been  laid  in  lock 
walls  and  foundations  for  same. 

The  north  wall  was  fifteen  courses  and  south  wall  seventeen  courses 
high  between  the  miter  wall  of  the  upper  lock  gates  and  the  wide  part 
of  the  walls  at  the  lower  end.  The  wide  parts  of  both  walls  at  lower 
end  were  twelve  courses  high,  not  counting  the  extfti  course  at  the 
lower  end.  Both  walls  were  stepped  down  to  the  first  course  at  the 
miter  wall  of  the  upper  lock  gates.  From  this  miter  wall  both  walls 
were  stepped  up  so  that  the  wide  part  of  south  wall  at  upper  end  was 
eleven  courses  high,  and  same  part  of  north  wall  was  ten  courses  high. 

A  place  was  left  temporarily  for  tramways  through  the  length  of  the 
lock  chamber,  but  masonry  on  both  sides  of  the  tracks  was  laid  in  both 
the  upper  lock-gate  miter  wall  and  the  upper  guard  gate  miter  wall. 
The  flat  arches  were  in  place  over  four  of  the  culverts  of  upper  lock- 
gate  miter  wall,  and  the  upi>er  guard-gate  miter  wall  was  eight  courses 
high  at  each  end,  and  was  stepped  down  toward  axis  of  lock. 

The  valves  and  valve-frames  were  delivered;  the  snubbing  hooks 
were  delivered  and  half  of  them  were  in  position;  the  anchorages  for 
the  gates  were  nearly  all  in  i^lace. 

Canal  prism. — Thirty-three  thousand  seven  hundred  and  thirty  cubic 
yards,  bank  measure,  of  Pottsdam  sandstone  had  been  removed  from 
first  section,  according  to  estimates  for  payment,  and  138,000  cubic 
yards  from  second  section. 

The  following  contnicts  were  in  force  during  the  fiscal  year,  viz : 


Contractor. 


Fur—  .Ent-ereil  into.,         Remarks. 


CoUina  &  Farwell 
nii{>:hes  Bros.  &  Bangs 


Excavating j  Mar.    1,1889    In  force. 


Building  masonry I  Feb.    9,1891 

Puiibar  Sc  Sullivan j  Excavation  prism,  first  stMStion July  14, 1892 

Do ;  Excavation  prism,  second  section do 

Hughes  Bros.  Sc  Bangs Couittructing  floor  800- foot  lock  . . .  Jan.  30, 1893 


Ferguson  Hardware  Compan>' 
£.  D.  John sun 
Hiokler  Bros . 


Hardware,  sliip  chandlery,  etc Apr.  27, 1893 

Lunibt^r ! do 

Coal 1 do 


l)o. 
Do. 
Do. 
Do. 
Closed  Deo..  1883. 
Do. 
Do. 
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Contractor. 


Jtmea  Straclian 

ilochea  Bros.  &  Bangs 

IR,  a.  Crain 

TVlUard  S.  Pope 

Sonthwark  Foundry  &  Ma- 
chine Co. 

11708 tinehouBG,  Churcb,  £err 
&Co. 

The  Baboock  &,  Wilcox  Co 

J«hnM.  Lally 

Simon  Dumond 

Ifiehigan  Brass  and  Iron 
Works. 

Robcort  6.  Ferguson 

HicklorBros 


For— 


Machine  Teork a... 

Turbine  power  plant  800-foot  lock . 
Dredging  at  Elbow,  Lake  George. 

The  gates  for  800-foot  lock 

The  centrifugal  pumps 


The  driving  machinery. 


The  Babcock  &  Wilcox  boilers. . . . 

Constructing  clav  dam 

Excavating  witmn  cofferdam  and 
building  cribs  within  cofferdam. 
Miter-siU  valves  800-foot  lock 


Uardwaro,  ship  chandlery,  etc. 
Coal : 


Entered  into. 


Apr.  27, 18S8 
May  10, 1893 
June  17, 1893 
Sept.  29, 1893 
Oct.  20,1893 


.do 


Oct.  26,1893 
Feb.  12, 1894 
Mar.  23, 1894 

Mar.  24, 1894 

Apr.  14, 1894 
do 


I 


Bemarks. 


aosed  Dec.,  1893. 
In  force. 

Closed  Dec..  1893. 
In  force. 
Do. 

Do. 

Do. 
Do. 
Do. 

Do. 

Do. 
Do. 


PBOGBESS  MADE  DUBINa  THE   FISCAL   YEAR  ENDING  JUNE  30,  1894. 

Masonry  constrtiction. — Under  contract  ^vitli  Messrs.  Hughes  Bros. 
&  Bangs,  dated  February  9,  1891,  masonry  construction  was  begun 
June  24, 1891,  and  was  continued  during  working  seasons  until  Novem- 
ber .10,  1893,  on  which  date  the  masonry  was  completed,  with  the 
exception  of  laying  128  pieces  of  coping  stone  adjacent  to  the  anchor 
boxes  and  connecting  rods  for  the  lock  gates.  The  anchor  boxes,  etc., 
had  not  been  delivered  by  the  United  States.  On  November  11, 1893, 
articles  of  agreement  supplemental  to  those  of  February  9, 1891,  were 
entered  into,  in  which  it  was  provided  that  the  laying  of  certain  cut 
stones,  128  in  number,  be  deferred  until  the  gate  anchorage  connections 
have  been  placed  by  the  Government,  and  that  the  time  for  the  comple- 
tion of  certain  earth  filling  be  extended.  This  supplemental  agreement 
has  been  extended  to  October  1, 1894,  the  anchorage  connections  not 
being  ready  to  place  in  position.  With  the  exception  of  the  128  stones 
named  above,  all  the  masonry  was  completed  five  days  before  the  expi- 
ration of  the  time  limit  named  in  the  original  contract,  and  a  final 
estimate  has  been  given  for  all  the  work  done  under  contract  dated 
February  9, 1891 ,  except  for  the  laying  of  the  deferred  stone  and  for 
the  earth  filling. 

During  the  fiscal  year  the  following  quantities  represent  the  work 
done: 

Conereto  laid  dnring  fiscal  year :  Cubic  yards. 

For  fouiidatioDS  of  lock  walls 55. 25 

Walls  of  pump  well 219.75 

In  dam  between  locks 815. 00 

Under  inlet  and  draft  pipe 190. 00 

Total 1,280.00 

Total  concro to  laid  prior  to  July  1,  1893 9,242.00 

Total  to  date 10,522.00 

Cnt  stone  laid  durinfj  fiscal  year 8, 309. 02 

Cut  stone  laid  prior  to  July  1,  1893 10,306.00 

Total  to  date 18,615.02 

Backing  stono  laid  during  fiscal  year 14,700.04 

Backing  stone  laid  prior  to  July  1,1893 33,576.00 

Total  to  date 48,276.04 

Total  masonry  to  date,  of  which  13,985.55  is  mortar  and  spa  wis 80, 876. 61 

ENG  94 144 
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Of  tho  total  masonrj'  59.7  per  cent  is  Imcking,  23.1  per  cent  cut  stone,  17.2  per  cent 
mortar  and  spawlB. 

Total  pieces  of  cut  stone  required  for  lock 14, 278 

Total  pieces  of  cat  stone  laid  in  lock 14, 150 

Earth  filling  behind  lack  ^alls,  66,930  cubic  yards,  of  Trhicb  55,748  cubic  yards 
were  placed  during  the  fiscal  year. 

Of  all  the  backing  stone  laid  the  contractors  famished  44,513.25  cubic  yards,  and 
the  United  States  3,762.79  cubic  yards,  the  latter  being  stone  saved  from  the  walls 
of  tho  old  State  locks  (of  1855). 

Kellys  Island  stone  in  "the  rough":  Pieces. 

Landed  at  Sault  Stc.  Marie  to  date 15,204 

Cement  received  and  used  during  fiscal  year:  Barrels. 

Portland 2,960 

Natural 23,162 

Total 26,122 

Tot«l  cement  (Portland  and  natural)  leceiYed  and  used  to  June  30,  1893 53, 835 

Total  to  date 79,957 

DEEPENING  CANAL  PRISM. 

This  work  is  divided  into  two  sections  and  is  done  under  two  con- 
tracts by  the  same  contractors,  Messrs.  Dunbar  &  Sullivan. 

First  section. — The  material  to  be  removed  consisted  of  about  138,700 
cubic  yards  of  Potsdam  sandstone  rock  in  situ.  A  depth  of  24.G8  feet 
is  required,  and  the  contract  price  is  81.^  per  cubic  yard,  bank  meas- 
ure. The  total  to  June  30,  1894,  of  the  estimates  for  excavation  is 
72,076  cubic  yards,  bank  measure,  of  which  38,340  cubic  yards  were 
excavated  during  the  fiscal  year. 

Second  section. — The  material  to  be  removed  consisted  of  about  138,800 
cubic  yards  of  Potsdam  sandstone  rock  in  situ.  A  depth  of  24.68  feet 
is  required,  and  the  contract  price  is  $1.47  per  cubic  yard,  bank  meas- 
ure. The  total  to  June  30,  1894,  of  the  estimates  for  excavation  is 
110,951  cubic  yards,  bank  measure,  of  which  62,177  cubic  yards  were 
excavated  during  the  fiscal  year. 

Four-fifths  of  the  total  area  comprised  in  two  contracts  has  been 
dredged  over.  The  contracts  for  this  work  have  been  extended  irom 
June  30,  1894,  to  July  1,  1895. 

DAM  BETWEEN   LOCKS. 

Work  of  excavating  trench  for  concrete  dam  between  locks  was  com- 
menced June  5, 1893.  The  work  of  building  dam  commenced  August 
14  and  was  practically  completed  September  13.  The  work  of  building 
a  wall  of  clay  by  concrete  dam  was  completed  November  8,  except  that 
portion  around  inlet  pipe. 

PIER   IN  SLIP   AT   CORNER  OF   OLD   FORT  BRADY, 

The  slip  between  the  Union  Dock  property  and  the  canal  grounds  at 
the  corner  of  old  Fort  Brady  was  lengthened.  This  made  it  necessary 
to  build  about  100  feet  of  pier,  and  it  was  done  by  day's  labor. 

CLAY   DAM  BETWEEN   CANAL   AND   RIVER. 

John  M.  Lally,  contractor;  contract  dated  February  12, 1894. 
This  work  consists  of  digging  a  trench  to  bed  rock  and  building  in 
it  a  wall  of  puddled  clay,  about  4  feet  thick,  to  the  height  of  the  upper 
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copiug  of  the  lock  walls;  the  spaces  between  the  clay  wall  and  the 
slopes  of  the  trench  to  be  refilled  with  the  material  excavated  from  the 
trench.  The  clay  wall  is  to  connect  with  the  west  end  of  the  north 
wall  of  the  lock  and  mn  westerly  about  1,000  feet. 

WIDENING   CHANNEL  AT   "ELBOW,"  LAKE   GEORGE. 

This  channel  has  been  widened  for  a  distance  of  2,600  feet;  59,843 
cubic  yards  of  earth  were  removed  during  the  fiscal  year  and  the  project 
completed.    E.  J.  Oram  was  the  contractor. 

TURBINE   POWER    PLANT. 

The  draft  and  inlet  pipes  for  this  plant  were  placed  in  position,  tested 
and  accepted.  The  bell  piece,  8  feet  long,  has  not  been  laid  yet.  The 
remainder  of  this  plant  can  not  be  installed  until  the  macJiine  house  is 
more  advanced.    Hughes  Bros.  &  Bangs  are  the  contractors. 

LOCK  GATES. 

The  total  amount  of  soft  steel,  2,404,657  i)ounds,  required  for  the 
construction  of  the  gates  has  been  received  at  the  Detroit  Bridge  and 
Iron  Works.  The  work  completed  and  ready  for  shipment  is  repre- 
sented by  380,000  pounds  soft  steel,  25,700  pounds  forged  steel,  10,560 
X)oands  of  cast  steel,  and  3,990  pounds  of  bronze.  The  work  partially 
completed  and  under  way  is  represented  by  800,000  x>ounds  of  soft  steel, 
90,000  pounds  of  forged  steel,  and  25,000  pounds  of  cast  steel.  One 
set  of  small  gates  is  practically  completed  and  ready  for  shipment. 
About  one-third  of  the  remainder  of  the  small  gates  is  finished. 

A  large  amount  of  preparatory  work,  such  as  shearing  to  size  the 
web  and  sheathing  plates,  making  templates,  etc.,  has  been  done  on 
the  large  gates. 

The  erector  is  now  on  the  ground  preparingfor  the  erection.  Willard 
S.  Pope  is  the  contractor. 

CONSTRUCTION   OF   THE  FLOOR   OF  800-FOOT   LOCK. 

This  work  was  commenced  April  14, 1894,  and  is  progressing  satis- 
factorily. Seven  thousand  eight  hundred  and  seventy-six  cubic  yards 
of  broken  stone  and  bed  rock  were  removed  from  the  bottom  of  the 
lock  pit;  2,020  cubic  yards  of  concrete  were  laid;  1,260  holes,  aggre- 
gating 4,541  linear  feet,  were  drilled;  58,718.56  pounds  of  iron  were 
lued,  and  226,512  feet  B.  M.  white  pine  timber.  Hughes  Bros.  &  Bangs 
are  the  contractors. 

KXCAVATION   FOR   SITE   OF   THAT   PORTION    OF  NORTH    PIER  WITHIN 

COFFERDAM. 

The  material  was  excavated  to  rock  for  the  required  length  and 
breadth.  Total  material  excavated,  5,135.17.  Hughes  Bros.  &  Bangs 
were  the  contractors. 

EXCAVATING  AND   BUILDING   CRIBS  WITHIN   COFFERDAM. 

Simon  Dumond,  contractor;  contract  dated  March  23,  1894. 
The  work  to  be  done  under  this  contract  consists  of  an  excavation 
fev  the  foundation  of  the  power  house,  removing  all  necessary  material 
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inside  the  cofterdam  at  both  ends  of  the  800-foot  lock,  and  of  building 
three  cribs,  one  crib  150  feet  long  at  the  east  end  of  the  south  wall  of 
the  lock;  on€^  crib  102  feet  long  at  the  east  end  of  the  north  wali^of 
the  lock,  and  one  crib  126  feet  long  at  the  west  end  of  the  north  wall 
of  the  lock. 

Total  earth  excavated,  4,777  cubic  yards.  Total  rock  excavated,  150 
cubic  yards.    Total  timber  framed,  2,165  cubic  feet. 

MITER-SILL  VALVES,   800-FOOT  LOCK, 

This  work  is  under  contract.  The  contract  time  has  been  extended 
to  September  1, 1894.  The  Michigan  Brass  and  Iron  Works  Company 
are  the  contractors. 

PRESENT   CONDITION  OF   THE   WORK. 

Cofferdam. — Clay  was  rammed  into  the  cofferdam  until  the  25th  of 
September,  1893,  at  which  time  it  was  permanently  discontinued.  The 
dam  remains  very  tight.  The  lock  wall  being  completed  there  is  no 
further  use  for  that  part  of  the  dam  above  the  locks  except  about  250 
feet  at  the  extreme  western  end.  During  the  winter  season  the  wickets 
of  the  movable  dam  were  sheathed  and  the  dam  closed,  so  that  if  a 
leak  had  occurred  the  water  below  the  movable  dam  would  have  soon 
lowered  to  the  level  of  the  leak. 

Pumping  plant, — The  pumping  plant  remains  the  same  as  last  year, 
viz,  one  10-inch  centrifugal  pump;  one  5-inch  contrifugal  pump;  one 
8-inch  piston  pump.  The  plant  has  not  been  used  to  more  than  one- 
fourth  its  capacity.  On  the  10th  of  December  the  daily  pumping  was 
discontinued,  the  pit  being  ijumped  out  about  once  in  twenty  days. 
On  the  14th  of  April  daily  pumping  was  resumed. 

Lock  gates, — The  work  is  under  contract  and  is  progressing  at  about 
the  rate  called  for  in  the  specifications.  The  contract  time  for  com- 
pletion is  ]November  15, 1894. 

Valve  and  gate  engines,  pumpSy  and  accumulators, — The  designs,  draw- 
ings,  and  specifications  are  complete  and  ready  to  forward  to  the  Chief 
of  Engineers  for  approval. 

Lock  floors,  culverts,  etc. — This  work  is  under  contract  and  is  pro- 
gressing at  about  the  rate  specified.  The  contract  time  for  completion 
is  December  15,  1894. 

Turbine-power  plant. — The  work  is  under  contract.  The  contra<5t 
time  for  the  completion  of  this  work  will  be  one  hundred  and  twenty 
days  after  the  contractors  have  been  given  notice  to  complete  it. 
This  notice  can  be  given  at  any  time  after  October  15,  1893.  The 
installation  of  this  iiTant  is  dependent  upon  the  completion  of  the 
machine  house  up  to  and  including  girders  for  first  floor. 

Pumping  plant  for  800-foot  lock, — This  work  is  under  contract.  Its 
installation  is  dependent  upon  the  construction  of  the  basement  of  the 
machine  house.  The  contract  time  for  its  completion  is  November  15, 
1894. 

Masonry  800-foot  lock, — The  masonry  is  completed,  except  the  lay- 
ing of  128  stones.    The  snubbing  hooks  are  in  place. 

AVATER   LEVELS. 

Daily  water-gauge  readings  above  and  below  the  locks  were  con. 
tinned  during  the  year,  and  the  annual  means  for  the  calendar  year  1893 
and  the  monthly  means  for  the  various  months  in  the  fiscal  year  have 
been  computed.  In  order  that  these  published  tables  may  be  kept  up 
to  date  the  various  monthly  and  annual  means  of  Lake  Superior, 
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St.  Marys  Eiver  just  below  the  locks,  and  Lake  Huron  are  submitted 
herewith,  and  are  as  follows : 


Elevations  above  sea  level. 


Month. 


Jnly,  1893 

▲aga8t,1893 

September.  1893 

October.  1893 

Kovember,  1893 

December,  1893 

Annual  mean  (calendar  year) 

JTannary,  1894 

February.  1894 

Harch,l'894 

April,  1894 

May,  1894 

Jnn©,1894 


Lake 

St.Marvs 

Superior. 

River. 

Feet. 

Feet, 

601.952 

583.088 

601. 036 

582.925 

601.  906 

582.814 

601.847 

582.820 

601.792 

582. 720 

601. 256 

582.507 

601. 317 

582.526 

601. 035 

582.653 

600.951 

682.615 

600.841 

582.789 

601.232 

582.393 

602.204 

582.870 

602.444 

583.071 

Lake 
Huron. 


Feet. 
580.84 
680.70 
680.41 
580.20 
579.97 
679.77 

580709 

579.72 
579.73 
579.88 
580.11 
580.51 
580.81 


Difference  in  elevation. 


Month. 


July,  1893 

Angns  t,  1893 

Ssptember,  1893 

Oetober,1893 

November,  1803 

December,  1893 

Annual  mean  (calendar  year) 

January,  1894 

Febmary,  1894 

March,  1894 

April,  1894 

May,  1894 

June,  1894 


Between 
Lake  Su- 
perior 
and  Lake 
Horon. 

Between 
Lake  Su> 
perior 
and  St. 
Marys 
River. 

Feet. 
2L11 
21.33 
2L50 
2L65. 
21.82 
2L49 

Feet. 
18.86 
19.11 
19.09 
19.03 
19.07 
18.75 

2L25 

18.79 

21.31 
2L22 
20.96 
21.12 
2L60 
2L63 

18.38 
18.34 
18.05 
18.84 
19.83 
19.37 

Between 
SLMarys 
River and 

Lake 
Huron. 


Feet. 
2.25 
2.23 
2.40 
2.62 
2.75 
2.74 

2.44 

2793 
2.88 
2.91 
2.28 
2.36 
2.26 


Diagrams  showing  water-level  curves  for  lakes  Superior  and  Huron 
from  January,  1890,  to  date  are  transmitted  herewith. 

Cement  tests, — ^A  series  of  cement  tests  and  experiments  of  profes- 
sional interest  have  been  carried  on  under  the  direction  of  Mr.  E.  S. 
Wheeler,  assistant  engineer,  by  Mr.  L.  C.  Sabin,  assistant  engineer. 
A.  description  of  these  tests  and  experiments,  together  with  a  detailed 
description  of  the  operations  during  the  last  fiscal  year,  will  be  found 
in  Mr.  E.  S.  Wheeler's  report,  appended  hereto. 

The  work  is  under  the  local  charge  of  Mr.  B.  S.  Wheeler,  assistant 
^igineer.  He  has  been  assisted  at  various  times  during  the  year  by 
Assistant  Engineers  Joseph  Eipley,  J.  L.  Gallard,  Frank  Reed,  L.  0. 
Babin,  B.  Rohnert,  F.  0.  Shenehon,  and  C.  Y.  Dixon ;  Clerk  R.  Common, 
Draftsman  A.  Mangelsdorf,  and  Inspector  L.  P.  Morrison. 

Assistant  Engineer  David  Molitor  is  inspector  for  the  lock  gates. 
Mr.  F.  M.  Dunlap  has  been  employed  in  this  oflBce  during  the  fiscal 
year  designing  and  preparing  drawings  and  specifications  for  the  oper- 
ating machinery. 

The  estimated  cost  ot*  the  enlargement  of  the  canal  system  is 
♦4,738,865,  of  .vhich  $3,980,000  has  been  appropriated,  $25,000  of  which 
may  be  expended  in  widening  the  channel  at  the  **  elbow "  in  Lake 
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George,  St.  Marys  River.  This  latter  work  is  not  included  in  my  esti- 
mate printed  in  the  Annual  Report  of  the  Chief  of  Engineers  for  1887, 
p.  2280  et  seq.  The  amount  yet  to  be  provided  by  appropriation,  there- 
fore, is  $783,365,  of  which  amount  $500,000  wiU  be  required  during  the 
fiscal  year  ending  June  30, 1896 : 

Total  expenditure  to  June  30,1893 $1,442,567.80 

Expended  during  fiscal  year  (exclusive  of  outstanding  liabilities) 819, 414. 87 

Total  expenditures  to  June  30, 1894 2,261,982.57 

The  work  is  in  the  collection  district  of  Superior,  Michigan.  The  nearest  port  of 
entry  is  Marquette,  but  Sault  Ste.  Marie  is  a  subport.  The  nearest  light-houses  are 
the  beacons  on  the  western  end  of  the  canal,  and  Fort  Brady  is  within  a  mile. 

Money  statement 

July  1, 1893,  balance  unexpened $2,537,458.83 

June  30, 1894,  amount  expended  during  fiscal  year 819, 414. 87 

Jnly  1, 1894,  balance  unexpended 1,718,043.96 

July  1, 1894,  outstanding  liabilities $85, 562. 60 

July  1, 1894,  amount  covered  by  uncompleted  contracts  ...    769, 474. 06 

855, 036. 66 

Jnly  1, 1894,  balance  available 863,007.30 

(Amount  (estimated)  required  for  completion  of  existing  project 783, 865. 00 
Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June 
30,1896 500,000.00 
Submitted  in  compliance  with  requirements  of  sections  2  of  river  and 
harbor  acts  of  1866  and  1867  and  of  sundry  civil  act  of  March  3,  1893. 


Appropriations  for  improving  St.  Marys  River,  Michigan, 

August  5, 1886 $250,000 

August  11, 1888 1,000,000 

September  19, 1890 900,000 

March  3,  1891,  sundry  civil  biU 600,000 

March  3,  1893,  sundry  civil  bill 1,230,000 

Total 3,980,000 

Abstract  of  bids  for  the  gates  for  the  SOO-foot  Jock,  St,  Marys  Falls  Caual^  Michigan, 
received  and  opened  September  19,  1893,  in  accordance  with  advertisement  dated  July  Si, 

1893. 


No. 


1 
2 
3 
4 
5 
6 


Namo  and  addreas  of 
bidder. 


WiUard  S.  Pope,  Detroit, 
Mich 

Chicago  Shin  Building 
Co.,  South  Chicago,  111. 

Riter  ic  Con  ley,  Pitts- 
burg, Pa 

King  Bridge  Co.,  Cleve- 
land, Ohio  

John  P.  McGuire,  Cleve- 
land, Ohio 

Detroit  Dry  Dock  Co., 
Detroit,  Mich 


■*  § 

B 
1*  • 

Co© 


CenU. 
5.9 

7.28 

6.75 

7 

7.9 

9.3 


9 


•S3  « 
tira 

p  *^d 


Cents. 
27. 25 

13 

37 

42 

37.67 

48.5 


9 


«  *'-; 


CO 

fi'd 
«  o  5 


CO 

£  « 


OB  ej 


a 

Cents. 
9.25 

CenU. 
6 

11 

6.4 

10.7 

9.4 

8 

4.5 

9.6 

8 

13 

9.3 

lis  Jo>i 


••2 

h 


Total. 


CniU.  I  ' 

35         $60.  00  f2, 100.  CO   *|182, 608. 99 


37. 5    .100. 00 


1, 470. 00 


62.0  i  87.50  ,  3,446.10 
30  I  i^O.OO  ,  1,000.00 
45  !  70.00  2,100.00 
51.75  '  75.00  '  1,500.00 


199,271.05 
218.499.87 
224,617.18 
244,023.60 
1291.732.38 


Recommended  for  acceptance.  t  Guaranty,  juatiticitiou,  and  certiticato  not  executed. 
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Abstract  gf  bids  for  pumping  plant  of  the  SOO-foot  Jocky  St,  Marys  Falls  Canaly  Michigan, 
received  and  opened  Sepiemhei-  S7, 1893,  in  accordance  with  advertisement  dated  July 
29, 1893. 


Ko. 


1 
2 
3 
1 
2 
3 
1 
2 


Name  and  address  of  bidder. 


Southvrark  Foundry  and  Machine  Co.,  Philadelphia,  Pa.*.. 

Mackintosh,  HempniU  &.  Co..  Pittsburg,  Pa 

Morgan  Engineering  Co..  Alliance,  Ohio 

Westinghouse,  Church,  Kerr  &  Co.,  New  York,  N.  Y.*... 

Manning,  Maxwell  &,  Moore.  New  York,  K.  ^ 

Morgan  Knglneering  Co.,  Alliance.  Ohlot 

The  Babcock  &  Wilcox  Co.;  New  York,  N.  Y.* 

Manning,  Maxwell  &  Moore,  New  York,  N.  Y 


(A)  For  the  (B)  For  tho 


centrifugal 
pumps 


$24,935 
35,00a 
46,772 


driving 
macliinery. 


(C)  For  the 

Babcock& 

Wilcox 

boilers. 


$16. 375 
16,012  ! 
17,485 


$47, 574 
43, 935 


*  Recommended  for  acceptance. 

t  No  separate  bid  made;  included  in  bid  No.  3,  item  A. 

Abstract  of  bids  for  constrticting  a  clay  dam  at  the  west  end  of  the  SOO-foot  lock,  St.  Marys 
Falls  Canal,  Michigan,  received  and  opened  February  6,  1894,  in  accordance  with  adver- 
tisement dated  January  16, 1894, 


No. 


1 
2 

3 

4 

5 
6 

7 
8 
9 


Name  and  address  of  bidder. 


John  M.  Lally,  Detroit,  Mich 

B.  McKvoy  and  L.  J.  Cody.  Sault  Ste.  Ma- 
rie, Mi^'n 


Hughes  Bros.  6c  Banss,  Syracuse,  N.  Y  . . . 
James L.  Lipsett anoKobert Gregg,  Sault 

Ste.  Marie,  Mich 

Sadler  &  AUen,  Detroit.  Mich 

Ma'^tin  Lynch.  Sault  Ste.  Marie,  Mich 

Simon  Dumond,  Sault  Ste. Marie,  Mich.. . 

A.  Mitchell,  Sanlt  Ste.  Marie,  Mich 

James  Strachau,  Sault  Ste.  Marie,  Mich  .. 


Excjivating 
and  disposing 
of  material, 
7,500  cubic 
yards,  more 
or  less  (per 
cubic  yard). 

Furnishing 

and  building 

into  wall 

Refilling  or 
building  into 
embankment 

( 

day,  4,200 

material,  550 

Approxl- 

cubic  yards,  i  cubic  yards, 
more  or  less    more  or  less 

mato  total. 

(l)er  cubic 
yard). 

(per  cubic 
yard). 

$0.65 

$0.85 

$0.15 

•$8,527.50 

1.80 

1.20 

.45 

15,037.00 

1.50 

1.50 

.50 

17, 825. 00 

1.25 

2.00 

.50 

18, 050. 00 

1.41  J 

1.75 

.30 

18,116.00 

1.50 

1.75 

.45 

18,847.60 

2.40 

.75 

.40 

21,419.50 

2.50 

1.20 

.50 

24,065.00 

8.47 

1.24 

.50 

31,508.00 

*  Recommended  for  acceptance. 

Abstract  of  bids  for  supplies  for  improving  Saint  Marys  Hirer ,  Michigan,  received  and 
opened  March  28,  1894,  in  accordance  with  advertisement  dated  March  8,  1894, 


No. 


1 

2 

3' 

1 

2, 

3. 

4  , 


Name  and  address  of  bidder. 


Robert  G.  Ferguson,  Sault  Ste.  Marie,  Mich 

P.  M.  (Church  &  Co.,  Sault  Ste.  Marie,  Mich 

Boston  Woven  Hose  and  Rubber  Co.,  Boston,  Mass. 

Hickler  Bros.,  Sault  Ste.  Marie.  Mich 

Frank  Perrj',  Sault  Ste.  Marie,  Mich 

L.  D.  Kemp,  Sault  Ste.  Marie,  Mich 

Thomas  C.  Anthony.  Sault  Ste.  Marie.  Mich 


Supplies 


Total. 


*$l,548.1l 

1.620.13 

I4.'{8.25 

*868.60 

871. 25 

881. 25 

802.00 


*  Recommended  for  acceptance. 

t  Incomplete,  bid  on  live  items  of  hose  and  packing  only. 
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Jhstraet  of  hide  for  (A)  excavation  within  cofferdam;  (B)  building  cribs  tciikin  coffer- 
dam; (C) miter-sill  valves  for  the  SOO-foot  loekj  St.  Marys  Falls  Canal,  Michifjan;  re- 
ceived and  opened  on  March  12, 1894,  in  accordance  \oith  advertisement  dated  February 
9,  1894, 

A.-EXCAVATIOX  WITHIN  COFFERDAM. 


No. 


1 

2 

a 

4 
5 
6 


No. 


1 
2 
3 

4 

5 
C 

7 
8 


Name  and  address  of  bidder. 


Mar- 


Simon  Dumond,  Sault  de  Sainte  Karie,  Mich 

Sadktr  &.  Allen,  Detroit,  Mich 

Daniel  W.  Powell  and  Edward  and  John  Mitchell, 

qnette,  Mich 

Hashes  Bros.  &  Bangs,  B^'racuse,  N.  T 

A.  Mitchell.  Sault  de  Sainte  Marie,  Mich 

James  L.  Lipsett  and  Robert  Gregg,  Sault  Ste.  Marie,  Mich. 


Earth  ex- 
cavation. 
29,950  cubic 
yards  more 

or  less 

(per  cubic 

yard). 


$0.45 
.45 

.62 
.74 
.82 
.83} 


Rock  ex- 
cavation, 
4,540  cnbic 
yards  more 

or  less 
(per  cubic 

yard). 


$1.25 
1.30 


.90 
1.12 
1.23 
1.85i 


Total. 


*  $19, 152. 50 
19, 379. 50 

22,836.80 
27,247.80 
80, 143. 20 
33, 339. 15 


^  Recommended  for  acceptance. 
B.-Bi:lLDING  CRIBS  WITHIN  COFFERDAM. 


Name  and  addrens  of  bidder. 


Simon  Dnmond,  Sanlt  de  Sainte  Marie,  Mich 

Martin  Lynch,  Sault'de  Sainte  Harie.  Mich 

Sadler  &  Allon,  Detroit,  Mich 

Daniel  W.  Powell  and  Edward  and  John  Mitchell,  Mar- 
quette, Mich 

A.Mitchell,  Sault  do  Sainte  Marie,  Mich 

James  L.  Lipsett  and  Robert  Gregg,  Sanlt  Ste.  Marie,  Mich. 

Hughes  Bros.  &.  Bangs,  Syracnse,  N.  Y 

C.  E.  Mitchell  &  Co.,  Ludingtou,  Mich , 


Framing, 

eU'..  40,000 

cubic  feet, 

more  or 

less  (per 
cnbic  foot). 


CmU. 


St 

7 
9 


Filling 

6,500  cubic 

yards,  more 

or  less  (per 

cabicyard). 


Total. 


Genu. 
40 
80 
53 

50 
55 

70 
80 


*  Recommended  for  acceptance;  bid  made  on  same  blank  with  Item  A. 
t  Bid  made  on  same  blank  with  Item  A. 

C.-MITER  SILL  VALVES. 


*$4, 800.00 
6,500.00 
6,715.00 

t  6. 150.  CO 
6,225.00 
6,992.50 
7.450.00 
8,000.00 


No. 


1 
2 
3 

4 
6 
6 
7 
8 


Name  and  address  of  bidder. 


Michigan  Brass  and  Iron  Works,  Detroit,  Mich 

Andrew  Harvey,  Detroit,  Mich , - 

Frontier  I  run  Works,  Detroit,  Mich '. I 

James  Flower,  Bro.  &  Co.,  Detroit,  Mich 

Robert  0.  Bialv,  Bay  City,  Mich 

Manhard- Joplfng  &  Company,  Liraite<1,  Marquette,  Mich 

Hughes  Bros.  &  Bangs,  Syracuse,  N.  Y 

Murdock  Valve  Company,  Detroit,  Mich 

"  Recommended  for  acceptance. 


Amount. 


*$2,390 
2,442 
2,750 
2,950 
2,995 
3,450 
3.500 
3,850 


rkpout  of  mr.  e.  s.  wheeler,  assistant  engineer.  * 

United  States  Engineer  Office, 
SawU  de  Sainte  Marie,  Mich.,  July  S,  1894, 

Colonel  :  I  have  the  honor  to  make  the  following  report  of  operations  connected 
with  the  improving  St.  Marys  River,  Michigan,  daring  the  iiscal  year  ending  Jnne 
30,1894: 

There  have  been  no  accidents  of  magnitude,  or  any  unusual  events  connected  with 
the  prosecution  of  the  work  during  the  fiscal  year. 

There  have  been  no  leaks  in  the  cofferdam. 
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The  lock  masonry  has  been  completed.  The  canal  above  the  lock  has  been  so  far 
completed  that  theio  is  no  longer  any  grounding  of  boats  in  this  part  of  the  canal. 

The  lock  floor  is  well  under  way  and  will,  no  doubt,  bo  completed  this  season. 

The  following  contracts  have  been  in  force  during  the  year.  The  list  has  been 
prepared  by  Clerk  K.  Common : 


Contractor. 


Collins  &  Farwell 

Hughes  Brott.  Sc  Bangs 

Do 

Dor.bar  &  SoUivan 

Do 

Hughes  Bros.  &,  Bann 

Perffuson  liard ware  Company. 

Hickler  Brothers 

X.D.John«on 

James  Strachan 

Hnches  Bros.  &,  Bangs 

B.J.  Cram 

Hnghes  Bros.  &  Bangs 

Villard  S.  Pope 

Sonthwark  Fonndry  and  Ma- 
chine Company. 

ITestiiighouse,  Chnrch,  Kerr  &. 
Co. 

Babcock  6l  Wilcox  Co 

Hughes  Bros.  &,  Banjos 

JobnM.  Lally 

Shnon  Dumond 

Hichlgan  Brass  and  Ironworks 

Hickltsr  Brothers 

Sobert  G.  Fergnson 


Tor- 


Excavating  lock  pit 

Building  masonry 

Excavating  material 

Excavating'  material  section 

1,  canal. 
Excavating  material  section 

1,  canal. 

Constracting  lock  noor 

Hard^vare  and  ship  chandlery . 

Famishing  coal 

Lnmber  and  shingles 

Machine  work 

Turbine  power  plant 

Excavating     "elbow,"      St. 

Marys  River. 
Excavating  west  end  north 

wall. 

Gates,  etc 

Centrifugal  pumps 


Entered 
into — 


Driving  machinery. 


Babcock  &  Wilcox  boilers — 

Building  masonry 

Clay  dam 

Excavatingand  building  cribs. 

Gate  valves 

Furnishing  coal 

Hardware,  ship  chandlery,  etc, 


Mar.  ].18g9 
Feb.  0,1891 
Oct.  28,1891 
July  U,  1892 

....do 


Remarks. 


Jan.  30, 1893 
Apr.  27, 1883 

do 

....do 

....do 

May  10, 1893 
June  17, 1893 

Aug.  25, 1893 

Sept.  29, 1893 
Oct.  20,1893 


do.. 


Oct.  26, 1893 
Nov.ll,  1S93 
Feb.  12, 1894 
Mar.  23, 1894 

....do 

Apr.  14, 1894 
....do 


In  force. 

Closed  December,  1893. 
Closed  May.  1894. 
In  force. 

Do. 

Do. 
Closed  July,  1893. 
Closed  November,  1893. 
Closed  December,  1893. 
Closed  November,  1893. 
In  force. 
Closed  December,  1893. 

Closed  Juno,  1894. 

In  force. 
Do. 

Do. 

Do. 
Do. 
Do. 
Do. 
Do. 
Do. 
Do. 


Fifteen  contracts  in  force  June  30,  1894. 


PUMPING  PLANT. 

The  pnmping  plant  remains  the  same  as  last  year,  viz :  One  10-inch  centrifugal 
pnmp;  one  5-iuch  centrifugal  pump;  one  8-inch  piston  pnmp.  This  plant  has  not 
been  used  to  more  than  one-fourth  its  capacity.  On  the  10th  of  December,  the  daily 
pnmping  was  discontinued,  the  pit  being  pumped  out  about  once  in  twenty  days.  On 
the  14th  of  April  daily  pumping  was  resumed. 

COFFERDAM. 

Clay  was  rammed  into  the  cofferdam  until  the  25th  of  September,  at  which  time 
it  was  permanently  discontinued.  The  dam  remains  very  tight.  The  lock  wall 
being  completed,  there  is  no  further  use  for  that  part  of  the  dam  above  the  locks 
except  about  250  feet  at  the  extreme  western  end. 

During  the  winter  season  the  wickets  of  the  movable  dam  were  sheathed  and  the 
dam  closed,  so  that  if  a  leak  had  occurred  the  water  below  the  movable  dam  would 
have  soon  lowered  to  the  level  of  the  leak. 

P1£R.1N   SLIP  AT  COllNEU  OF   OLl>  FORT   BRADV. 

The  slip  between  the  Union  Dock  property  and  the  canal  grounds  at  the  comer 
of  old  Fort  Brady  was  lengthened.  This  made  it  necessary  to  build  about  100  feet  of 
pier ;  this  was  done  by  day  labor. 

A  clay  dam  hns  been  begun  between  the  canal  and  the  river.  The  purpose  of  this 
dam  is  to  prevent  the  water  from  breaking  through  from  the  canal  into  the  rapids. 
About  100  linear  feet  have  been  completed  by  day  labor.  The  earth  is  first  removed 
down  to  the  solid  rock,  the  trench  is  then  filled  with  wcU-rammed  clay.  This  small 
amount  was  done  by  day  labor  for  the  purpose  of  determining  the  character  of  the 
work.    The  remainder  has  been  let  by  contract,  and  is  now  under  coustruotion. 


LAKE  GEORGE   WORK. 


Some  work  has  been  done  in  Lake  George,  widening  the  channel  at  the  ''Elbow." 
This  contract  was  obtained  by  K.  J.  Cram.  The  channel  was  increased  in  width  for 
a  distance  of  2,600  feet.    There  were  59,843  yards  of  earth  removed. 
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WATKK   L.KVELS. 

The  water  level  obBcrvations  have  been  made  daily  during  the  year.     The  monthly 
means  and  difTerences  are  as  follows : 

,    ,  ^^^^*  Feet  above 

July :  sea  level. 

Above  locks 601. 952 

Below  locks 583. 088 

Difference IS.f'ei 

August : 

Above  locks 602.036 

Below  locks 682.925 

Difference 19.  m 

September : 

Above  locks 601. 906 

Below  locks 582.814 

Difference 19.092 

October : 

Above  locks 601.847 

Below  locks 582.820 

Difference 19. 027 

November : 

Above  locks 601.792 

Below  locks 582. 720 

Difference 19.072 

December : 

Above  locks 601.256 

Below  locks 582. 507 

Difference 18. 749 

January:  1894. 

Above  locks 601.035 

Below  locks 582.653 

Difference 18. 332 

February : 

Above  locks 600.951 

Below  locks 582.615 

Difference 18.336 

March : 

Above  locks 600.841 

Below  locks 582.789 

Difference 18.052 

•  7 

April : 

Above  locks 601. 228 

Below  locks 582.301 

Difference 18. 837 

May: 

Above  locks 602. 209 

Below  locks 582.870 

Diflereucc 19. 331 


} 
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1894^-CoutiiiuocL  Feet  ftboT« 

June :  sea  level. 

Above  locks .- '  602.444 

Below  locks 583.071 

Difierence 19.373 


I 


The  general  outline  of  work  on  lock  for  the  year  is  as  follows : 

This  item  has  been  prepared  under  the  direction  of  Clerk  R.  Common  by  Inspector 
Fleming. 

The  work  during  the  season  of  1893  was  done  under  same  system  as  in  1892. 

OperaiiouH  at  stone  yard. — In  dressing;  stone  for  face  and  special  parts  of  masonry 
of  800- foot  lock,  Contractors  Hughes  Bros.  &  Bangs  had  in  operation  the  same  plant 
as  in  1892,  which  was  repaired  and  fitted  up  ana  made  ready  for  the  season's  work 
early  in  February.  The  work  of  getting  zmo  patterns  in  phape  was  commenced 
March  20,  and  on  March  27  a  force  of  laborers  began  the  work  of  clearing  snow  from 
the  track  of  traveling  crane,  which  was  from  2  to  6  feet  deep.  On  March  30  the 
erane  and  the  4  planers  were  started  with  a  full  force  operating  both  day  and  night, 
working  eleven  hours  daring  the  day  and  eleven  and  a  half  at  night,  ^fbe  work  of 
planing  stone  continued  until  November  11,  when  it  was  completed.  Considerable 
delay  during  the  season  was  occasioned  by  breakages;  in  some  instances  duplicate 
parts  were  required  from  the  manufacturers  in  Vermont.  The  force  employed  in 
operating  this  plant  was  the  same  as  in  1892.  The  planer  chips  were  deposited  at  east 
end  of  yard,  and  some  of  this  material  was  used  by  the  Government  making  walks 
tod  as  top  dressing  for  piers.  After  the  work  of  planing  stone  for  the  lock  was 
completod  the  plant  was  left  intact,  the  planer  shed  being  suitably  inclosed  to  pro- 
tect machinery  from  the  weather. 

The  work  of  cutting  stone  was  commenced  April  10  with  a  force  of  70  cutters  and 
the  nsual  complement  of  attendants.  This  force  was  increased  and  reached  a  maxi- 
mum of  146  cutters,  September  11.  The  force  was  reduced  to  85  cutters  on  Novem- 
ber 13  and  gradually  reduced  from  this  date  until  Novembec20  when  the  total  num- 
ber of  cut  stone  required  for  the  masonry  of  the  800-foot  lock  was  completed. 

The  work  of  cutting  channels  in  stone  to  admit  snubbing  hooks  was  completed 
in  May. 

Alter  work  "was  completed  the  power  used  in  operating  the  steam  derrick  at  east 
end  of  the  yard  was  shipped  to  tne  Point  Judith  improvement,  Rhode  Island;  the 
remainder  of  plant  was  left  intact,  together  with  the  uncut  stone  remaining  in  the 
yard. 

The  season's  work  was  done  without  accident  resulting  in  serious  injury  to  a,ny  of 
workmen. 

The  stonecutters  worked  ten  hours  per  day  up  to  October  11 ;  nine  and  three- 
fourths  hours  f^om  October  11  to  23,  nine  and  one-half  hours  from  October  23  to 
November  9,  and  nine  and  one-quarter  hours  from  November  9  to  close  of  season. 

The  aggregate  delay  during  the  seasoi^ caused  by  inclement  weather  was  fifteen 
days. 

There  were  received  during  the  season  forty- three  cargoes  aggregating  5,724  pieces 
Kelley  Island  stone  in  the  rough,  the  first  vessel  arriving  on  the  3d  of  May  and  the 
last  one  on  the  28th  of  October. 

Finished  stone  were  transferred  from  stone  yard  to  lock  pit  from  May  1  to  Novem- 
ber 16;  the  work  of  towing  stone  scows  being  principally  iione  by  harbor  tugs. 

Below  is  given  a  table  showing  average  daily  force  employed  at  stone  yard  for 
each  month,  with  tables  and  averages  for  the  entire  season  of  1893: 


Jannarv... 

Harch 

April 

May 

June 

July 

August 

September. 
October  . . . 
November. 


1893. 


Total,  Reason. 
Average,  season  — 


For©, 
men. 


Stone- 
cutters. 


Planer 
rnnners. 


*  9  months. 


1  8  months. 


1 
1 
1 
1 
1 
1 
1 
1 
1 


9 
*1 


72 

8 

89 

7 

89 

7 

88 

8 

115 

8 

129 

8 

112 

8 

78 

8 

772 


197 


All  other 
laborers. 


C2 

t8  ; 


2 
5 
30 
53 
45 
44 
46 
44 
43 

ao 


332 


:33 


Total 
force. 


2 
6 
111 
150 
142 
141 
170 
182 
164 
107 


1 10  monthft. 


i 
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Oprraiiona  at  lock  pit, — During  tho  season  of  1893  work  at  lock  pit  was  dono  nni)er 
fonr  contracts.  That  of  laying  masonry  and  filling  back  of  walls,  excavating  to 
obtain  foundation  for  permanent  pier,  laying  inlet  and  draft  pipes  of  turbine  power 
plant,  and  receiving  and  storing  timber  for  lock  floors. 

In  laying  masonry,  contractors  irui|;Jies  Bros.  &.  Bangs  bad,  in  addition  to  their 
plant  used  in  1892,  several  guy  derricks  to  assist  in  laying  stone  and  for  handling 
material  from  excavation.  Tracks  were  also  laid  to  haul  cars  of  material  over  for 
tilling,  etc. 

Two  cranes  at  west  end  of  pit  were  placed  on  elevated  trestles  to  enable  them  to 
place  stone  in  wide  walls.  The  booms  of  two  cranes  at  east  end  were  lengthened  to 
accomplish  the  same  purpose. 

The  plant  was  repaired  and  fitted  up  and  active  operations  commenced  on  April 
25,  clearing  off  walls  and  removing  refuse  stone  and  spalls  from  the  culvert. 

The  work  of  laying  face  stone  in  masonry  was  commenced  on  April  29  with  two 
gangs,  and  that  of  laying  backing  stone  on  May  5  with  three  gangs,  increased  to  fivo 
on  the  6th  and  to  six  on  the  8th.  This  work  was  continued  with  full  force  until 
October  27,  when  one  gang  was  laid  ofif ;  two  more  gangs  were  laid  off  on  November 
1,  and  another  on  November  9.  On  November  10  tiie  work  of  laying  masonry  was 
completed  except  the  laying  of  coping  stone  over  anchor  boxes  and  connecting  rods. 
These  stones  were  placed  on  the  walls  near  the  places  they  are  to  occupy  and  suita- 
bly covered  to  protect  from  frost. 

^11  the  stones  belonging  to  the  Government  that  were  suitable  were  used  in  back- 
ing of  masonry,  those  from  pile  near  movable  dam  being  brought  down  to  the  works 
on  scows. 

The  small  rock-crusher  mentioned  in  my  report  for  1892  was  operated  at  intervals 
during  the  season,  crushing  rock  for  concrete  which  was  used  m  building  founda- 
tions for  miter  walls,  building  walls  of  pumping  well,  building  concrete  dam 
between  masonry  of  the  two  locks,  filling  between  masonry  and  rock  face  of  lock 
pit,  building  supports  to  inlet  and  draft  pipes,  etc. 

Work  of  excavating  trench  for  concrete  dam  between  locks  was  commenced  June 
5.  The  work  of  building  dam  commenced  August  14  and  was  practically  completed 
September  13.  The  work  of  building  a  wall  of  clay  by  concrete  dam  was  completed 
November  8,  except  that  portion  around  inlet  pipe. 

The  work  of  filling  back  of  walls  commenced  with  a  large  force  on  June  21  and 
continued  throughout  the  balance  of  the  season.  Additional  stable  room  was  pro- 
vided for  teams  engaged  in  this  work. 

Tug  Arthur  commenced  her  season's  work  May  1  and. closed  on  December  9. 

Sand  was  procured  from  same  pumping  ground  and  in  same  manner  as  in  1892. 
The  first  load  was  brought  on  May  19  and  the  lost  one  on  November  23.  Below  is 
given  a  table  of  sand  received,  by  months,  during  the  season : 


1893. 


May 

June 

Jnly 

August 

September . 

(>c'toU«*r 

November . 

Total 


The  first  consignment  of  natural  cement  was  received  on  May  6  and  the  lost  on 
October  3.  Below  is  given  a  table  showing  quaiftities  received,  by  months,  during 
tho  season : 


1893. 


May 

Jnue 

J"b' 

Augnst 

September . 
October 

Total 


Couaign- 
moDts. 


4 

2 
6 
2 

4 
1 


18 


Barreln. 


7,055 
2,04a 
6,677 
6,017 
4,609 
150 

27,451 
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The  first  consignmeDt  of  Portland  cement  was  receivetl  on  July  6  and  the  last  on 
October  29.  Below  is  given  a  table  showing  quantities  received,  by  months,  daring 
the  season : 


18d3. 


Jnly 

Avgnst . . . 
September . 
October — 

Total 


The  backing  stone  was  brought  from  Drnmmond  -  Islaud  by  subcontractors, 
Leatham  &  Smith,  with  a  fleet  of  1  tng  and  5  barges  and  scows,  occasionally 
assisted  by  river  tngs.  This  fleet  was  only  able  to  keep  force  of  masons  in  backing 
stone,  and  a  strike  at  quarry  in  June  delayed  the  wort  of  laying  masonry  a  short 
time.  The  first  cargo  was  brought  May  4  and  the  last  one  October  23.  Below  is 
given  table  showing  approximate  quantities  received,  by  months,  during  the  season 
of  1893: 


1803. 


May 

J«ie 

Jniy 

Aneoat , 

September , 

October , 

Total 


Cargoes. 

Cubic 
yards. 

15 
21 
20 
22 
18 
8 

.8,468 
4,521 
4,108 
4|4<I7< 

3,749 

1,240 

104 

21,553 

Dnimmund  Island  quarry  was  opened  April  15  with  a  force  of  260  men,  principally 
Italians. 

The  quarry  was  practically  closed  on  October  9,  and  October  23  the  plant  had  all 
been  brought  up  to  the  **  Sanlt"  on  stone  barges. 

The  work  of  excavating  for  northwest  pier  commenced  August  29  and  continued 
with  small  force  throughout  the  remainder  of  season. 

The  inlet  and  draft  pipes  of  turbine-power  plant  were  received  in  several  different 
lots  between  August  11  and  October  28.  The  work  of  laying  pipe  in  position  and 
calking  joints  wns  commenced  August  28.  A  small  portable  gin  with  hand*  winch 
was  provided  to  assist  in  laying  the  pipes.  After  two  unsuccessful  attempts,  owing 
to  failure  of  temporary  caps  at  ends,  the  draft  pipe  was  tested  to  the  required  pres- 
sure on  November  20.  In  testing  the  inlet  pipe  on  November  23  the  large  valve  was 
broken  before  the  required  pressure  was  reached.  Owing  to  the  lateness  of  the 
season  it  was  impossible  to  provide  another  valve  this  season.  The  broken  valve 
was  shipped  to  manufacturers. 

Two  cargoes,  aggregating  578,766  feet,  of  timber  for  lock  floors  were  received  and 
stored  in  July  and  August. 

After  close  of  seasoirs  work,  5  traveling  .cranes  were  taken  from  the  lock  pit  and 
shipped  away,  together  with  other  parts  of  plant.  About  200  feet  of  west  ends  of 
trestles  were  removed,  and  the  work  of  cleaning  refase  stone  from  lock  pit  was  done 
up  to  November  22.    The  work  of  laying  up  plant  was  completed  December  16. 

On  June  30, 1893,  one  of  the  workmen  on  north  wall  accidentally  stepped  back- 
ward off  the  wall,  falling  a  distance  of  about  25  feet  to  projecting  foundation  below, 
fracturing  his  skull.  He  died  of  these  injuries  July  4.  This  has  been  the  only 
fatality  to  any  of  Hughes  Bros.  &,  Bangs'  employes  at  this  point  during  the  progress 
of  the  work  thus  far. 

The  force  in  lock  pit  worked  nine  hours  per  day  during  January  and  February,  ten 
hours  per  day  from  March  1  to  October  9,  and  nine  and  one-half  hours  per  day  for 
the  remainder  of  season. 

The  aggregate  delay  occasioned  by  inclement  weather  during  the  season  was  sev- 
enteen days. 
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Below  is  given  a  table  showing  average  daily  force  at  lock  pit  for  each  month  and 
average  monthly  force  for  the  season  of  1893 : 


1893. 


January  . 
February 
March  . . . 
April 


May 

Juno 

July 

August . . . 
September 
October ... 
lifoTomber. 
December. 


Masons. 


23 
31 
26 
29 
24 
16 
15 


Total. 


Average  for  season 


164 


^23 


All  other 
laborers. 


12 

18 

10 

21 

125 

14& 

173 

160 

226 

210 

147 

22 


1,209 


fl08 


Double 
teams. 


1 

1 

1 

0 

2 

4 

7 

8 

12 

15 

11 

3 


65 


t5 


Single 
teams. 


1 

6 

8 

8 

10 

12 

10 

5 


60 


58 


Total 
laborers. 


12 

18 

10 

21 

148 

180 

199 

215 

250 

226 

162 

2Xi 


*  Seven  months. 


I  Twelve  months. 


\  Eight  montlis. 


«he  tot<aI  force  at  this  point,  inclnding  stone  yard  and  lock  pit,  exclasivo  of  teams, 
was  as  follows : 


1893. 

Jan. 

Feb. 

Mar. 

Apr. 

Ill 
21 

May. 

June. 

142 
180 

July. 

Aug. 

170 
215 

Sept. 

Oct. 

Nov. 

Dm. 

Stone  vard 

2 
12 

'"'18* 

6 
10 

150 
148 

141 

182 
250 

164 
226 

107 

Lock  pit > 

162  1   22 

Total 

14 

18 

16  :  132 

298 

822 

340   385  1  4?'> 

390 

269     22 

The  following  report  upon  lock  work  has  been  prepared  by  Assistant  Engineer 
J.  L.  Callard,  who  has  had  special  charge  of  this  part  of  the  work : 


MASONRY  CONSTRUCTION. 

Hnghos  Bros.  &,  Bangs,  contractors;  contract  dated  February  9,  1891. 

Records f  etc. — All  records,  computations,  and  field  books  pertaining  to  the  construc- 
tion of  ^he  800- foot  lock  have  been  checked  to  the  close  of  the  season  of  1893.  This 
work  was  done  during  the  winter. 

Zinc  patterjis. — There  have  been  471  zinc  patterns  cut,  of  which  38  were  cut  during 
the  fiscal  year. 

Lock  walls. — The  walls  of  the  800-foot  lock  were  completed  November  10, 1893,  with 
the  exception  of  laying  128  pieces  of  copine  stones  adjacent  to  the  anchor  boxes. 
The  United  States  had  not  delivered  the  anchor  boxes  for  the  lock  gates,  and  it  was 
necessary  that  these  should  bo  put  in  place  and  the  anchor  rods  attached  to  them 
before  the  coping  stones  adjacent  to  them  could  be  laid.  At  the  instance  of  the 
United  States  the  contract  was  considered  completed,  and  a  supplemental  contract 
for  the  completion  of  the  work  was  entered  into  between  the  United  States  and 
Hughes  Bros.  &  Bangs. 

Cut  a/one.— Total  cut  stone  laid,  18,615.02  cubic  yards,  of  which  8,309.02  cubic 
yards  were  laid  during  the  fiscal  year.  Total  number  of  pieces  of  cut  stone  laid, 
14,150,  of  which  6,579  inecos  wore  laid  during  the  fiscal  year.  Total  number  of  bar- 
rels of  cement  used  for  laying  cut  stone,  4,5^;  an  average  of  0.244  barrel  per  cubic 
yard  of  cut  stone,  or  0.231  barrel  per  cubic  yard  of  cut-stone  masonry  laid. 

Backing  stone. — Total  backing  stone  laid,  48,276.04  cubic  yards,  of  which  14,700.04 
cubic  yards  were  laid  duriug  the  fiscal  year.  Hughes  Bros.  6l  Bangs  furnished 
44,513.25  cubic  yards  of  backing  stone  and  the  United  States  3,762.79  cubic  yards. 
Total  number  of  barrels  of  cement  used  for  laying  the  backing  stone,  58,410 ;  an 
average  of  1.21  barrels  per  cubic  yard  of  backing  stone  laid. 

Masonry. — Total  masonry  laid,  80,876.61  cubic  yards,  of  which  27,651.61  cubic  j'ards 
wore  laid  during  the  fiscal  year.  Of  the  total  masoury  laid,  48,276.04,  cubic  yards, 
or  59.7  per  cent,  is  backing  stone ;  18,615.02  cubic  yards,  or  23.1  per  cent,  is  cut  stone; 
and  13,985.55  cubic  yards,  or  17.2  per  cent,  is  mortar.  Total  number  of  barrels  of 
cement  used  for  laying  masonry,  62,935;  an  average  of  0.778  barrel  per  cubic  yard 
of  masonry. 
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Concrete* — Total  concrete  laid,  10,522  cabicyarfls,  of  which  1,280  cubic  yards  were 
laid  during  the  fiscal  year.  Of  the  amount  laid,  8,475.25  cubic  yards  were  for  founda- 
tions of  lock  walls ;  558  cubic  yards  were  placed  in  the  spaces  between  the  back  of 
the  lock  walls  and  the  rock  face  of  the  excavation ;  483.75  cubic  yards  in  the  walls  of 
tho  pump  well;  815  cubic  yards  in  the  bulkhead  between  the  two  locks,  and  190  cubic 
yards  under  the  inlet  and  draft  pipes.  Total  number  of  barrels  of  cement  used  for 
concrete,  16,221;  an  average  of  1.^2  barrels  per  cubic  yard  of  concrete. 

Earth  Ailing,— ToisA  earth  filling  placed  benind  the  lock  walls,  66,920  cubic  yards, 
ef  which  55,748  cubic  yards  were  placed  during  the  fiscal  year. 

INLET  AND   DRAFT  PIPES. 

Hughes  Bros.  ^  Ban^s,  contractors ;  contract  dated  May  10, 1893. 

The  inlet  and  draft  pipea  are  cast  iron,  4  feet  in  diameter  and  1^  inches  thick,  and 
excep  t  tho  curved  pieces  are  in  sections  12  feet  long.  They  were  manufactured  by  the 
Addyston  Pipe  and  Stoel  Company,  Cincinnati,  Ohio,  and  were  required  to  stand  a 
test  of  100  pounds  per  square  inch,  hydraulic  pressure.  The  draft  pi^o  was  success- 
fully  tested  November  20, 1893,  but  on  attempting  to  test  the  inlet  pipe,  November 
23,  the  valve  at  the  iutako  end  of  the  pipe  failed  under  a  pressure  of  85  pounds  per 
square  inch ;  the  valve  was  manufactured  by  the  Rensselaer  Company,  Tro^,  N.  Y.  A 
heavier  valve  was  furnished  and  another  attempt  was  made  to  test  the  pipe  on  May 
23,  1894,  when  a  crack  was  discovered  in  one  of  the  straight  sections.  A  band  of 
steel  one-half  inch  thick  and  4  feet  wide  was  placed  around  the  pipe,  leaving  a  space 
•f  one-half  inch  between  tho  pipe  and  the  band.  The  band  was  m  two  semicircu- 
lar sections  fastened  together  with  flanged  joints.  The  space  between  tho  pipe  and 
lower  section  of  the  band  was  carefully  packed  with  wire  insertion  asbestus  to  within 
about  6  inches  of  the  edges ;  these  spaces  were  filled  with  lead ;  the  whole  space 
between  the  pipe  and  the  upper  section  of  tho  band  was  filled  with  load.  The  lead 
around  the  edges  of  the  band  was  carefully  calked.  The  pipe  was  successfully 
tested  May  28.  The  total  length  of  the  pipes  is  1,163.21  linear  feet;  this  includes  a 
\ell  piece  8  feet  long  to  be  placed  at  the  west  end  of  tho  inlet  pipe  which  has  not 
yet  been  laid. 

CONSTRUCTION  OF  PLOOR  OF  800-FOOT  LOCK. 

Hughes  Bros.  &,  Bangs,  contractors ;  contract  dated  June  30, 1893. 

The  general  plan  of  the  lock  and  culvert  floors  are  as  follows :  Longitudinal  tim- 
bers, 12  inches  square,  are  placed  about  10  feet  apart ;  on  these  transverse  timbers, 
12  inches  square,  are  placed  6  inches  apart,  and  on  these  are  laid  two  longitudinal 
eourses  of  3-inch  plank.  Tho  sides  of  the  culverts  are  2  feet  thick  and  8  feet  high, 
and  are  mado  by  bolting  timbers,  12  inches  square,  one  on  top  of  the  other.  The 
timber  for  the  floors  is  white  pine,  that  for  the  miter  sills  and  valve  frames  white 
•ak.  The  longitudinal  and  transverse  timbers  are  bolted  to  the  rock  with  fox- 
▼edged  bolts  1^  inches  in  diameter.  Each  fox- wedged  bolt  is  threaded  at  its  upper 
end  and  provided  with  a  nut  and  washer,  and  enters  the  rock  sufficiently  tt>  resist 
m  upward  pull  of  10  tons.  The  pull  is  applied  to  the  bolt  by  means  of  2  Dudgeon 
kydraulic  jacks;  tho  intensity  ot  the  pull  is  registered  by  a  Duckham  weighing 
machine.  All  the  space  between  the  foundations  and  the  lock  floor,  exclusive  of  that 
actually  occupied  by  the  timber  and  that  in  the  interior  of  the  culverts,  is  filled 
with  concrete. 

Work  was  begun  on  tho  lock  floor  April  14,  1894. 

Material  excavated.— TheTQ  have  been  removed  ffom  the  bottom  of  the  lock  pit 
7,876  cubic  yards  of  broken  stone  and  bed  rock. 

Concrete. — The  concrete  for  the  lock  floor  is  composed  of  cue  part  natural  cement, 
OTie  and  three-fourths  parts  sand,  and  four  parts  broken  stone.  Total  concrete  laid 
to  date,  2,020  cubic  yards. 

Drilling, — To  date  the  drilling  has  been  done  by  hand  with  the  ordinary  churn 
drill.  Total  linear  feet  drilled,  4,541.  Total  number  of  holes  drilled,  1,260 ;  an  aver- 
age of  3,604  linear  feet  per  hole. 

Iron. — The  iron  consists  of  fox-wedded  bolts,  li  inches  in  diameter,  of  varying 
lengths,  weighing  5.828  pounds  per  linear  foot,  nuts  weighing  3.10  pounds  each; 
wrought  iron  washers,  weighing  7  pounds  each ;  wedges,  weighing  1.08  pounds  each ; 
driftbolts,  1  inch  in  diameter,  34  inches  long,  weighing  7.47  pounds  each;  drift- 
bolts,  1  inch  in  diameter,  22* inches  long,  weighing  4.77  pounds  each;  spikes,  10 
hiches  long,  f^  inches  square,  weighing  0.55  pound  each;  spikes,  8  inches  long, 
f^  inches  square,  weighing  0.45  pound  each.  Total  iron  used,  58,718.56  pounds,  of 
which  3,493.07  pounds  are  fox- wedged  bolts,  3,906  pounds  are  nuts,  8,820  pounds  are 
washers,  1,360.8  pounds  are  wedges,  5,1^.76  pounds  are  22-inch  driftbolts  4  507.65 
pounds  are  8-inch  spikes. 

Timher. — ^Total  timber  placed,  226,512  feet,  B.  M.,  white  pine. 

Plant. — ^The  stone  for  tbe  concrete  is  crushed  by  two  Gate's  stone  trushers,  a  No. 
3  and  a  No.  1*  the  No.  3  is  operated  with  a  50-kilowatt  motor  and  the  No.  1  is  oper- 
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ated  with  a  15-kilowatt  motor.  Tbo  bolts  are  threaded  with  a  Jarecki  pipe  machine^ 
No.  7,  and  the  slots  are  cut  in  the  ends  of  the  bolts  to  receive  the  wedge  with  a  hot 
metal  saw,  manufactured  by  Peter  Gerlach  &  Co.,  Cleveland,  Ohio;  a  15-kiIowatt 
motor  operates  both  of  these  machines.  A  cutting-off  saw  is  used  for  sawing  off  the 
ends  of  the  timbers  and  a  boring  machine  is  n^ed  for  boring  the  holes  for  the  bolts 
in  the  same.  The  saw  is  36  inches  in  diameter,  automatic  feeding,  and  is  operated 
with  a  15-liilowatt  motor.  The  auger  is  a  portable  machine,  having  a  vertical  and 
a  horizontal  motion  of  12  inches,  and  is  operated  by  a  3-kilowatt  motor.  Both 
machines  are  manufactured  by  J.  A.  Fay  &  Co.,  Cincinnati,  Ohio.  The  remainder 
of  the  plant  used  for  the  construction  of  the  lock  floor  is  a  part  of  that  used  for  the 
masonry  construction. 

EXCAVATION  FOR  SITE  FOU  NORTHWEST   PIER.     ^ 

Hughes  Bros.  &  Bangs,  contractors;  contract  dated  August  25, 1893. 
The  material  has  been  excavated  to  rock  for  the  required  length  and  width ;  total 
material  excavated,  5,135.17  cubic  yards. 

CONSTRUCTION   OF   CLAY   DAM. 

John  M.  Lally,  contractor;  contract  dated  Febmary  12,  1894. 

This  work  consists  of  digging  a  trench  to  bed  rock  and  building  in  it  a  wall  of 
paddled  clay  about  4  feet  thick  to  the  height  of  the  upper  coping  of  the  lock  walls, 
the  spaces  between  the  clay  wall  and  the  stopes  of  the  trench  to  be  refilled  with  the 
material  excavated  from  the  trench.  The  clay  wall  is  to  connect  with  the  west  end 
of  the  north  wall  of  the  lock  and  run  westwardly  about  1,000  feet. 

Plant. — ^The  plant  consists  of  a  small  stiff-legged  derrick  operated  with  a  steam 
hoisting  engine,  cylinder  4|  by  6  inches  (the  derrick  and  engine  are  both  maufac- 
tured  by  the  American  Hoist  and  Derrick  Company,  St.  Paul,  Minn.) ;  a  4-inch  centrif- 
ugal pump,  manufactured  by  Irvin  Van  Wie,  Syracuse,  N.  Y.,  operated  with  a 
6-kiIo  Watt  motor,  and  two  No.  2  Lends  patent  hand  pumps,  manufactured  by  B.  &, 
L.  Block  Company,  Boston,  Mass. 

Work  on  the  contract  was  not  fairly  begun  until  June  13,  owing  to  delay  in  receiv- 
ing centrifugal  pump. 

Total  material  excavated  from  trench,  700  cubic  yards. 

Total  clay  placed  in  wall,  111  cubic  yards. 

EXCAVATING  AND  .BUILDING   CRIBS    WITHIN   COFFEltDAMS. 

Simon  Dumoud,  contractor;  contract  dated  March  23.  1894. 

The  work  to  be  done  under  this  contract  consists  of  an  excavation  for  the  founda- 
tion of  the  power  house,  removing  all  necessary  material  inside  the  cofferdam  at 
both  ends  of  the  800-foot  lock,  and  of  building  3  cribs — 1  crib  150  feet  long  at 
the  east  end  of  the  south  wall  of  the  lock,  1  crib  102  feet  long  at  the  east  end  of 
the  north  wall  of  the  lock,  and  1  crib  126  feet  long  at  the  west  end  of  the  north 
wall  of  the  lock. 

Plant, — The  plant  cousists  mainly  of  2  derricks  operated  with  2  Lidgerwood 
double-cylinder  double-drum  hoisting  engines,  8  dump  boxes,  and  8  ti*am  cars. 

Total  earth  excavated,  4,777  cubic  yards.  Total  rock  excavated,  150  cubic  yards. 
Total  timber  framed  2,165  cubic  feet. 

The  following  item  has  been  prepared  by  Assistant  Engineer  F.  II.  Reed,  who  has 
had  special  charge  of  this  portion  of  the  work. 

CUT  STONE. 

The  stonecutting  being  now  completed,  it  is  the  purpose  of  this  item  to  give  a  his- 
torical sketch  of  the  progress  of  this  portion  of  the  work  since  its  beginning  in  1891. 
Although  this  to  a  certain  extent  involves  a  repetition  of  some  portions,  yet  the 
advantage  is  gained  of  having  the  whole  subject  embodied  in  a  single  report. 

The  cutting  was  all  done  by  Hughes  Bros.  &  Bangs,  under  contract  dated  Febru- 
ary 9, 1891,  the  contractors  furnishing,  cutting,  and  delivering  the  stone  for  $26  per 
cubic  yard.  Monthly  estimates  were  made  of  the  actual  amount  accepted,  less  the  esti- 
mated amount  of  loss  or  damage,  if  any,  sustained  by  work  previously  accepted,  the 
inspection  not  being  considered  final  until  the  completion  of  the  contract.  Of  these 
estimates  75  per  cent  was  paid  after  being  delivered  and  accepted  (before  it  was  laid) ; 
the  remaining  25  per  cent  was  not  paid  until  after  beiug  delivered  and  accepted  in 
the  wall. 

All  coping  was  Bnshhammered,  with  a  2-inch  chisel-draft  (with  fine  tooling). 
The  stones  for  the  anchorage  system,  having  no  show  faces,  were  simply  pointed. 

All  surfaces  showing  in  the  interior  of  the  cable  passages  were  Bushhanmiored, 
with  a  one-fourth  inch  chamfer  at  the  edges,  except  at  each  end  of  the  passages, 
where  the  finish  was  in  harmony  with  the  adjacent  work. 
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The  face  stones  for  the  miter  walls  and  the  first  eleven  courses  (those  being  below 
the  surface  of  water  in  lower  pool)  of  the  main  walls  were  all  cut  with  a  one-fourth- 
inch  chamfer  and  a  2-inch  tooled  chisel-draft.  The  tooling  showed  3  tool-marks  to 
the  inch.  The  space  inclosed  by  the  chisel-draft  was  rock  face,  with  no  depression 
below  the  plane  of  the  face  and  no  protection  greater  than  1  inch  above  it. 

The  show  faces  of  the  remaining  courses,  including  those  at  the  east  end  of  lock 
around  the  stairways  leading  to  the  upper  level,  were  finished  in  a  similar  manner, 
except  that  a  Bushhammereu  surface,  lying  in  the  same  plane  as  the  tooled  margin, 
was  substituted  for  the  rock  face. 

The  stones  for  the  miter  walls  were  cut  to  three-eighth -inch  joints  throughout; 
the  coping  the  same,  except  for  bed-Joints  overlying  backing,  where  Joints  not 
exceeding  1  inch  were  permitted. 

The  stones  for  the  face  of  the  main  walls  and  cable  passages  were  cut  to  three- 
eighth-inch  horizontal  joints,  except  where  overlying  backing,  where  1-inch  joints 
were  permitted. 

The  vertical  joints  of  these  stones  were  three-eighths  of  an  inch  for  18  inches  from 
the  face,  joints  not  exceeding  1  inch  being  permitted  back  of  that  distance. 

A  variation  not  exceeding  one-sixteenth  of  an  inch  in  the  dimensions  along  the 
face  of  each  stone  was  permitted  in  the  inspection  of  the  cutting,  excepting  the 
cjnoins,  which  were  cut  as  closely  to  the  pattern  as  possible. 

The  stones  for  the  coping  (twenty-third  course)  and  first  course  were  cut  18  inches 
in  thickness,  less  the  joint.  Those  for  the  remaining  courses,  excepting  a  few  special 
parts,  were  cut  24  inches  in  thickness,  less  the  joint. 

The  area  occupied  by  the  contractors  for  a  stone  yard  was  a  strip  of  laud  about 
1,100  feet  long  and  150  feet  wide  lying  just  back  of  the  Fort  Brady  pier.  All  the 
catting  was  done  in  this  yard. 

Description  of  plant — During  1891  the  plant  consisted  of  1  McMyler  traveling 
cnuo,  1,000  feet  of  track  for  same,  1  stifi:-legged  derrick,  and  a  one-story  building  of 
roQgli  lumber,  about  16  by  48  feet,  containing  ofiSce,  storeroom,  and  blacksmith  shop. 

This  portion  of  the  plant  was  erected  during  June  and  July. 

During  April,  May,  and  June,  1892,  a  stone-planing  plant  and  1  stiiF-legged  derrick 
wero  added  to  the  plant.    A  small  addition  to  the  office  building  was  also  built. 

With  these  additions  the  plant  remained  practically  unchanged  until  the  close  of 
the  contract. 

Tlio  speed  of  the  McMyler  crane  usually  did  not  exceed  400  feet  per  minute, 
althougli  capable  of  running  600  feet. 

Its  reach  was  50  feet  from  its  center,  at  which  distance  it  was  capable  of  raising  4 
tons,  whicli  was  about  the  weight  of  the  ordinary  header  or  stretcher  in  the  rough. 
The  rapacity  was  rated  at  10  tons,  and  it  was  'supposed  to  be  able  to  raise  that 
weight  when  situated  not  more  than  30  feet  from  its  center. 

This  machine  wos  very  complete,  being  able  to  hoist,  revolve,  and  raise  or  lower 
its  boom  when  traveling  at  full  speed. 

The  track  for  crane  was  16  feet  wide,  a  5-inch  rail  weighing  85  pounds  per  yard 
being  used.    It  ran  parallel  to  the  pier  and  about  70  feet  from  its  face. 

The  stiff-legged  derricks,  each  of  15  tons  capacity,  hoisted,  raised,  or  lowered  their 
booms  and  revolved  by  steam,  an  additional  reversible  rotary  engine  being  used  for 
the  swinging  gear.  ()ne  end  of  each  of  the  stiff  legs  rested  on  an  A-shaped  frame 
about  25  feet  high,  thus  permitting  tlio  boom  to  make  a  complete  revolution.  The 
masts  were  about  65  feet  in  length,  the  booms  50  feet.  Tnrec-fourths-inch  wire 
cables  were  used  for  hoisting. 

They  were  situated  one  at  each  end  of  the  track  for  traveling  crane.  The  masts 
wero  each  situated  18  feet  from  the  face  of  the  pier,  thus  enabling  them  to  swing  over 
a  scow  or  vessel  for  loading  or  unloading  stone.  The  one  at  the  west  end  stood  just 
in  front  of  the  old  Fort  Brady  warehouse. 

The  stone-planing  plant  consisted  of  4  stone  planers,  a  100-horse  power  cut-oiF 
engine,  and  boiler.  They  were  situated  in  the  center  of  the  yard,  on  the  south  side 
of  the  track  for  crane  and  close  to  it,  and  were  suitably  housed  by  a  one-story  build- 
ing of  rough  lumber  covered  with  tar  paper  and  battened.  The  building  was  steam 
heated  and  electric  lighted. 

The  planers,  known  as  the  Merriman  stone  planer,  wero  manufactured  by  the 
Lincoln  Iron  Works,  of  Rutland,  Vt.,  and  were  completed,  respectively,  on  May  11, 
Jane  G,  and  June  30,  1892,  the  last  two  being  completed  on  the  same  date.  The 
shafting,  belting,  and  minor  fittings,  however,  were  not  completed  till  July  7.  The 
weight  of  each  planer  was  about  48,000  pounds. 

Work  on  the  foundations  was  begun  April  1.  Their  construction  is  similar  to  that 
of  an  iron  planer.  The  engine  and  boiler  were  manufactured  by  the  Erie  Iron  Works, 
the  engine  being  high  speed  and  of  the  Ball  type.  A  more  detaiIed«account  of  the 
stone-planing  plant  and  its  capacity,  etc.,  will  be  found  under  special  report  to  Assist- 
ant Engineer  E.  8.  Wheeler,  dated  July  3,  1893. 

The  entire  yard  was  electric-lighted  to  facilitate  work  of  traveling  crane  and 
planers  during  the  night. 
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Besides  the  above- mentioned  plant  there  was  the  usual  amount  of  small  tools  Jiir- 
nished  by  the  contractors.  Each  cutter,  howerer,  furnished  his  own  tools,  the  con- 
tractors keeping  them  sharp  and  doing  the  ordinary  repaiduc  required. 

Stone  in  the  rough. — The  stone  were  all  quarried  at  Kelley  uland  by  Hughes  Bros. 
&,  Bangs,  and  transported  by  means  of  vessels. 

The  transportation,  as  nearly  as  can  be  ascertained,  costl^L^  per  cubic  ^'ard,  s^er 
deducting  2  inches  from  the  length,  breadth,  and  thickness  of  each  piece  m  comput- 
ing the  volume,  to  allow  for  waste  in  cutting.  Upon  arriving  at  Sanlt  6te.  Marie  uiey 
were  unloaded  by  the  stift-leg  derricks,  and  were  then  either  distaribnted  to  the 
planers,  cutters,  or  were  piled  up  for  future  use  by  the  traveling  crane.  An  account 
of  operations  at  Kelleys  island  will  be  found  in  special  report  to  Assistant  Engineer 
E.  S.  Wheeler,  dated  May  17, 1894. 

The  first  cargo  of  stone  to  arrive  was  on  the  schooner  Fred  J,  Duvford,  July  17, 
189J ,  the  last  for  that  season  on  the  steam  barge  Tosemiie  and  schooner  Clias,  if.  H^n^ 
on  October  23. 

In  1892  the  first  cargo  arrived  on  the  Yo^emUe  and  liyan  April  27,  the  last  on  the 
schooner  Caui.  n  October  18. 

In  1893  the  first  cargo  arrived  on  the  schooners  Bia^er^de  and  Wm,  Rome,  in  tow  of 
the  tug  Al£L»so^i  Sumner f  May  3,  the  last  on  the  schooner  Mineral  State  October  28. 

The  following  table  gives  a  synopsis  of  stone  in  the  rough  received: 


Montb. 


18QL 


Teasel 
loads. 


April 
May. 
Jttne. 


Pieces. 


July 

AugiiKt  — 
Soptomber 
October — 


Total 


2  i 

aes 

3  ' 

877 

4  ; 

S36 

5  ! 

718 

14 


1,912 


2 

333 
1.354 

11 

11 

10 

1,846 

11 

s 

1,IM 

9 

u 

1,640 

6 

12 

1,700 

4  1 

1 

43 

2  ' 

56 

7,570 

43 

1.522 

1,484 

1,164 

828 

573 

152 


5,722 


Total  number  of  stone  in  the  rough  received,  15,204  pieees ;  total  number  of  vessel 
loads,  113.    Of  these  the  following  disposition  was  made: 

Number  used  for  face  stone,  14,278  pieces;  number  rejected  and  used  as  backing 
(or  thrown  aside)  after  having  been  cut  and  accepted  at  the  stone  yard,  having  been 
broken  by  ^ost,  careless  handling,  or  other  means,  97. 

Number  of  rough  and  partially'  cut  stone  sent  to  lock  pit  for  backing,  806;  of 
these,  however,  many  were  only  fragments,  and  probably  the  number  of  whole  pieces 
would  not  exceed  200. 

There  would  reniain,  therefore,  abmit  629  pieces  to  account  for.  There  are  about 
that  luimber  left  over,  remaining  in  the  stone  yard.  Of  these  probably,  upon  exami- 
nation, a  great  many  would  be  found  to  be  culls. 

The  largest  stone  in  the  rough  received  contained  183  cubic  feet,  weighing  nl>ont 
28,760  pounds. 

Stone  planers. — A  record  of  all  work  done  by  the  stone-planing  plant  subsequent 
to  July  1,  1892,  was  kept,  a  summary  of  which  is  contained  in  the  following  table: 


Tear  and  numtfa. 


1892. 
July 

AugDHt 

Sentonibcr 

()rt«l>er 

Novemlior 

December 

Total 

1893. 
March 


PieceB  plaued. 


Pieces  planod. 


Bay 

'vv'atch. 


273 
333 
284 
260 
232  I 
292  ; 


1.680 


N  iglit    ' 
watch.   ' 


249 
357 
303 
247 
222 
266 

1,644 


Year  and  month. 


1883— Con  tinuod. 

April 

May 

June 

July 

Auf^ust 

September 

October 

Kovember 


Total 


vatdb.    1 

watch. 

300  i 

284 

875  ; 

428 

365 

A2\ 

342 

395 

358 

:^w 

384 

449 

363 

4S0 

127 

i:{7 

2, 6:{' 


19 


20 


Total  iiumbrr  plfftied,  8,965  itioces. 

No  work  of  any  consequence  was  done  l)efore  tlio  dat*^  mentionwl,  owing  to  souie 
troubh^  experienced  in  getting  the  two  machines  first  erected  to  work  in  a  satisfac- 
tory manner. 

This  trouble  was  finally  found  to  be  caused  by  their  being  run  at  too  high  a  speed. 
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After  the  speed  of  the  platen  was  reduced  to  14^  feet  per  minute  while  cutting  and 
20  feet  while  reversed,  no  further  trouble  was  experieuced. 

The  fact  that  the  night  watch  planed  a  greater  number  of  pieces  than  the  day 
iratch  can  be  accounted  for  by  the  fact  that  most  of  the  large  pieces,  pattern  stone, 
etc.,  were  planed  during  the  day,  being  a  better  class  of  work  and  consuming  more 
time.  In  addition  to  this  the  day  watch  worked  only  eleven  hours  while  the  night 
watch  worked  eleven  and  a  half  hours. 

All  stone  planed  were  afterwards  finished  by  the  cutters,  the  planers  simply 
planing  the  stone  down  to  their  approximate  dimensions.  The  planed  surfaces 
coming  in  contact  with  the  cement  were  bush-hammered  or  otherwise  roughened,  in 
order  to  insure  a  better  bond  with  the  cement  when  set. 

During  1892  the  planers  were  operated  to  January  1,  1893;  during  1893  from  March 
30  to  November  11. 

The  force  required  to  operate  the  planers  to  their  full  capacity  per  day  of  twenty- 
two  and  one-half  hours  consisted  of  8  planer  men,  8  assistants,  2  tool-grinders,  1 
blacksmith,  1  helper,  2  engine  men,  and  usually  2  laborers  employed  at  the  refuse 

gile  engaged  in  wheeling  away  stone  chips  from  the  pile  where  they  were  deposited 
y  the  traveling  crane. 

Stone  cutting, — Stone  cutting  began  July  30,  1891,  with  a  force  of  25  cutters,  and 
continued  till  November  30,  the  average  number  of  cutters  employed  being  47,  the 
greatest  number  employed  at  auv  one  time  not  exceeding  70. 

The  cutting  was  resumed  April  5, 1892,  with  31  cutters,  and  continued  till  Decem- 
ber 10,  the  number  of  cutters  averaging  71.  The  greatest  number  employed  at  any 
one  time  was  100. 

The  cutting  wns  again  resumed  April  10,  1893,  with  70  cutters,  and  continued  till 
November  20,  when  the  cutting  was  finished.  The  average  number*  of  cutters 
employed  was  100.  The  greatest  number  of  cutters  employed  at  any  one  time  during 
the  whole  progress  of  the  work  was  148,  in  September. 

At  the  close  of  the  season  of  1891  the  cutting  was  about  900  pieces  in  advance  of 
the  setting,  of  which  about  450  remained  piled  in  the  stone  yard  during  the  winter. 
Of  these  a  few  were  broken  by  frost  during  winter  on  account  of  not  being  suffi- 
ciently seasoned. 

By  the  end  of  June,  1892,  the  cutting  for  the  first  five  courses  was  practically 
completed  with  the  exception  of  th  )  piers  and  main  miter  wall.  Work  on  the  sixth 
coarse  was  well  advanced. 

When  the  cutting  began  in  1893  a  little  less  than  half  of  the  stone  cutting  was 
finished.  The  cutting  was  about  2,100  pieces  in  advance  of  the  setting,  and  the 
planers  were  about  630  pieces  ahead  of  the  cutters. 

At  the  beginning  of  1893  there  were^on  hand  about  1,700  pieces  of  stone  in  the 
rough,  not  including  any  spoiled,  partially  completed,  or  unfit  for  use. 

On  Jane  30  the  cutting  was  practically  completed  for  the  first  eighteen  courses, 
excepting  the  miter  walls.  The  cutters  had  nearly  cau|];ht  up  with  the  planers.  The 
stone  cutting  was  well  iu  advance  of  the  setting  until  near  the  close  of  the  work. 

The  largest  size  of  cut  stone  used  contained  when  cut  105.25  cubic  feet,  weighing 
16,543  pounds.  The  smallest  contained  5.88  cubic  feet,  weighing  924  pounds.  The 
mean  volume  of  the  total  number  of  pieces  used  was  35.44  cubic  feet. 

The  following  table  gives  a  synopsis  of  stone  cut : 


Ifonth. 


1891. 


Pieces. 


Cubic 
yards. 


April 
May 


Jaoo 

Jttly 

August 

Sept-omber 
October. . . 
NoTeml>er 
December. 


256 
401 
401 
257 


319.84 
5.T7.11 
549.58 
355.33 


1892. 


Pieces. 


177 
463 
459 
1,000 
1,069 
953 
834 
556 
198 


Total 


1,315 


1, 761. 36 


5,709 


Cubic 
yards. 


249.29 

624. 89 

594.12 

1, 313. 01 

1,420.12 

1.268.22 

1, 152. 89 

795. 15 

251. 80 


7,609.49 


1893. 


Pieces. 


595 

1,007 

1.142 

1,047 

1,194 

991 

969 

309 


Cubic 
yards. 


768.19 
1, 355. 81 
1,562.52 
1 394. 42 
1, 532. 80 
1,124.90 
1, 110. 44 

461.11 


7,254 


9, 310. 19 


Total  number  of  pieces 14, 278 

Total  amount cubic  yards . .       18, 741. 04 

Total  cost,  at  $26  per  cubic  yard $487,267.04 

Amount  of  excess  in  length  of  headers  and  width  of  stretchers  paid  for 

as  backing cubic  yards..  1,313 

Cost  of  excess,  at  $6  per  cubic  yard $7,878.00 

The  iirst  scow  load  of  cut  stone  was  shipped  to  lock  pit  August  30, 1891. 
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Fall-Bize  patterns  of  sheet  zinc,  ^4  inch,  thickness,  were  used  for  catting  all  stone 
of  irregular  shape. 

Daring  the  first  season  the  volume  of  a  vessel  load  of  stone  in  the  rough  was  com- 
puted and  calculations  made  to  determine  what  percentage  of  stone  in  the  rough 
was  lost  in  the  catting. 

The  following  table  gives  the  result  of  these  computations: 


CUuiBifioation. 


Common  headers  .... 
Common  stretchers.. 
Misccllaueous  pieces. 


Total  cargo. 


Pieces 
oomputed. 

Excess 

paid  for  ns 

Dacking. 

Paid  for 
as  cut 
stone. 

Per  cent. 
66 
69 
68 

45 
32 
29 

Ter  cent. 

'            106 

5 

68i 

1 

Lost  in 
catting. 


Peree^xt. 
27J 


26^ 


These  results  would  probably  give  a  very  close  approximation  to  the  amounts 
which  they  represent.  The  actual  amount  of  excess  and  cut  stone,  as  shown  in  the 
table  preceding  the  last,  will  be  found  to  be  in  nearly  the  same  proportion  as  the 
per  cent  shown  in  the  respective  columns  for  the  total  cargo.  Assuming,  therefore, 
26i  per  cent  to  be  loss  in  cutting,  the  volume  of  stone  in  the  rough  corresponding  to 
the  amount  of  cut  stone  actually  laid  would  be  25,498  cubic  yards.  The  amount  of 
waste  would  bo  6,757  cubic  yards. 

This  amount  would  be  considerably  increased  in  bulk  when  scattered  throughout 
the  3  ard,  probably  between  10  and  15  per  cent.  Of  this,  about  750  cubic  yards,  ia 
the  form  of  planer  chips,  were  removed  ftom  the  yard  for  grading  canal  piers,  and 
probably  before  the  completion  of  the  lock  a  great  many  of  the  spawls  will  be 
crushed  and  used  for  concrete. 

The  rest  remained  in  the  yard  at  the  close  of  the  work.  The  filling  of  the  yard 
was  still  further  increased  about  600  cubic  yards  by  ballast  of  sand  for  track  of 
crane,  planer  foundations,  waste  in  cutting  rejected  stone,  etc.  The  total  amount 
of  filling  at  the  stone  yard  was  therefore  increased  about  7,450  cubic  yards,  approxi- 
mately. 

Method  of  piling  cut  atone. — The  stone  were  piled  along  the  south  side  of  (rack  for 
traveling  crane.  The  sites  selected  were  first  graded.  Timbers  parallel  to  the  track 
and  to  each  other  were  then  laid  down  on  which  to  place  the  stone. 

The  maximum  size  of  the  piles  was  six  pieces  iu  height,  four  in  width,  and  of  vary- 
ing lengths.     The  beds  were  separated  by  strips  of  wood  2  inches  thick. 

The  piles  were  arranged  so  as  to  permit  examination  of  each  stone,  and  also  to 
permit  removals  with  safety. 

Those  stone  remaining  in  the  yard  during  winter  were  protected  by  having  the 
lewis  holes  of  the  top  layer  of  stones  filled  with  dry  sand  covered  with  a  thin  layer 
of  cement.  The  rest  of  them  had  the  lewis  holes  covered  with  a  2-inch  strip  of 
wood,  the  space  between  the  beds  being  calked  with  hay  or  straw.  As  an  addi- 
tional protection  the  top  of  the  pile  was  covered  with  stable  refuse  about  6  inohes 
in  depth  and  the  sides  lightly  banked  with  the  same. 

Lewis  holes. — Two  styles  of  lewis  were  used.  The  single  round-pin  lewis  with  its 
key,  which  was  used  for  headers,  stretchers,  and  stones  of  that  class,  required  simply 
a  hole  drilled  iu  the  stone  1^  inches  iu  diameter  and  7  inches  in  depth.  The  drilling 
was  done  at  the  rate  paid  common  labor. 

The  ordinary  rectangular  keyed  lewis  of  3  parts,  which  was  used  for  recess  stone, 
or  others  of  unusual  weight,  or  where  an  unusual  amount  of  labor  had  been 
expended,  required  a  hole  |  by  2}  inches  at  its  top  and  }  by  4i  inches  at  its  bottom, 
with  a  depth  of  5^  inches. 

The  catting  of  this  lewis  hole  required  a  stonecutter. 

Tests. — Samples  varying  in  weight  from  15  to  30  pounds  were  obtained  ft'om  each 
cargo  of  stone  that  arrived  from  Kelley  Island,  and  also  of  such  other  stones  as 
could  be  conveniently  obtained. 

These  were  labeled  and  their  specific  gravity  afterwards  obtained  in  order  to  get 
the  weight  per  cubic  foot. 

The  formula  used  was  that  recommended  by  Gen.  Qilmore  iu  his  tests  at  Fort 
Tompkins,  and  given  in  the  Annual  Report  of  the  Chief  of  P'^ngineers  for  1875.  It 
was  as  follows:  All  sharp  corners  and  loose  particles  were  first  removed.  It  was 
then  carefully  weighed  in  the  air,  after  which  it  was  immersed  iu  water  and  allowed 
to  remain  until  well  saturated  and  all  bubbling  had  ceased,  when  its  weight  was 
again  taken.  It  was  then  removed  and  again  weighed  in  its  saturated  condition, 
the  superabundant  water  having  first  been  removed.  The  specific  gravity  was  then 
obtained  by  dividing  the  weight  of  the  stone  dry  by  ita  weight  saturated  minus 
the  weight  immersed. 


APPENDIX   M  M — REPORT   OP   COLONEI/  POE. 


2309 


In  detennining  the  weight  per  cubic  foot  the  weight  of  the  water  was  assumed 
to  bo  62^  pounds  per  cubic  foot. 

This  method  also  furnished  the  means  of  obtaining  the  ratio  of  absorption ,  by 
which  is  meant  the  weigCt  of  water  absorbed  as  compared  with  the  weight  of  the 
dry  stone.  This,  perhaps,  might  be  more  properly  termed  the  avidity  of  absorption, 
as  the  x>eriod  of  immersion  did  not  generally  extend  very  Ion /r  after  all  bubbling  had 
ceased.  Had  the  immersion  occupied  a  longer  period,  it  is  possible  that  the  ratio  of 
absorption  would  have  been  somewhat  increased. 

The  following  table  gives  a  summary  of  these  tests: 


ClaBRification. 


Umeatone  ftx>m  KcUcy  Island  uaed  for  faco  atone 

for  800-foot  lock 

Linieatone  from   Drummond  Island,  Michigan, 

Qsed  for  backing  for  800-foot  lock 

Limcatono  from  f  elley  Island  or  Marblebead  used 

for  face  stone  for  lock  of  1681  * 

Limestone  from  KcUey  Island  or  Marblebead,  Ohio, 

nsed  in  old  State  lock 

Ssndstone  taken  from  excavation  for  800-foot  lock  t 
Limestone  used  for  fuco  stone  for  lock  at  Saiilt 

Sto.  Marie,  Ontario 

Limestone  from  Manitonlin  Island,  Ontario,  nsed 

for  backing  for  lock  at  SanltSte  Marie,  Ontario  t 
Sed  sandstone  from  Marquette,  Mich 


Samples 
tested. 


113 

2 

3 

3 
3 


2 
1 


SpeciHo 
gravity. 


I.tSYl    Sample, 


percubic 
foot 


2.515 

2.725 

2.48 

2.46 
2.52 

2.36 

2.81 
2.10 


Pounds. 
157.36 

no.  31 

154. 70 

153.06 
157.60 

147. 71 

175.50 
13L25 


tested. 


lUtioof 
absorp- 
tion. 


32 

2 

3 

8 
8 


2 

1 


1:45 

1:222 

1:74 

1:42 
1:555 

1:30 

1:1678 
1:18 


*  Samples  taken  from  the  pile  of  rcvjected  stone. 
■  t  Samples  were  very  cloeea  grain  and  hard. 
;  Samples  were  both  water-worn. 

A  few  special  tests  were  made  with  samples  of  the  Kelley  Islaud  stone  in  connec- 
tion with  those  made  for  compression. 
They  are  given  in  the  following  table: 


Marks. 


I 
3 
4 

a 

17 
22 
27 


Specific 
gravity. 

Weight. 

Poundt, 

2.53 

158.19 

2.51 

157. 12 

2.60 

156.25 

2.68 

158.12 

2.57 

160.62 

2.46 

153.75 

2.39 

149.38 

2.45 

163.12 

BaUoof 
absorp- 
tion. 


1:163 

1:60 

1:103 

1:63 

1:123 

1:43 

1:32 

1:37 


These  samples  were  afterwards  cut  in  form  of  cubes  and  were  tested  as  to  their  ability  to  resist  com- 
pression, the  colnmu  of  marks  corresponding  to  those  of  the  following  table. 

These  samples,  as  shown  in  the  column  of  marks,  were  subsequently  reduced  to 
cubes  and  sent  to  the  Watertowu  arsenal  to  bo  tested  as  to  their  ability  to  resist 
compression. 

The  following  statement  sent  from  Watertown  arsenal  shows  the  result  of  these 
tests : 


Test  No. 

Marks. 

0 
1 
8 

4 
6 
17 
22 
27 
30 

5663.. 

5064 

5665 

5666.. 

m 

5667 

5668 

5609 

5670 

5671 

Dimensions. 
Height 


Section 
Compressed     |alarea 
surfaces. 


Inches. 

Inehei. 

Inehet.  \ 

2.98 

2.08 

2.08 

2.99 

2.90 

2.90 

2.08 

2.99 

2.98 

2.95 

3 

2.98 

3 

2.97 

2.97 

2.98 

2.98 

2.98 

2.97 

2.96 

2.99 

3 

2.98 

2.98 

2.08 

2.98 

2.99 

1 

Sq.  inM. 
8.88 
8.94 
8.88 
8.94 
8.82 
8.88 
8.85 
8.88 
8.91 


First 
crack. 


Poundi. 
105, 800 
115,  280 
112, 490 
68,000 
89,000 
111.260 
111.590 
117. 200 
128,200 


Ultimate  strength. 


Total. 


Foundt. 
105,800 
115,280 
112, 490 
74,100 
96,900 
111,260 
111,590 
117,200 
129,300 


Per 

B<)uare 

inch. 


Pounds. 
11,910 
12,890 
12.670 
8,290 
10,980 
12,530 
12,610 
13,260 
14,510 
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Ayerago  ultimate  strength,  12,477  pounds  per  square  inch.  The  compressed  sur- 
faces were  faced  with  plaster  of  paris. 

The  following  table  was  taken  from  the  records  of  the  lock  of  1881^  for  1878,  and 
is  here  inserted,  as  some  of  the  samples  were  similar  to  some  of  those  in  the  preced- 
ing tables : 

Determination  of  the  specific  gravity  and  absorption  of  variotu  atones. 


Kind  of  Btnxie. 


Limestone 
Sandstone 
Limastono. 

Trap 

Sandstone . 

Do 

Do 

Limestone 

Do 

Trap 

Granite 

Limestone , 

Do*  .. 


Where  found. 


Bedford,  Ind 

Isle  Koyale,  Michigan 

Drummond  Island,  Michigan 

Marquette.  Mich 

Sault  Ste.  Mario,  Mich 

do 

do 

Bedford,  Ind 

do 

Huron,  Ind 

do 

Harmon  City,  Bay  County,  Mich 
Marblehead,  Ohio 


Specific 

Weight 
per  cubic 

Batloof 
absorp- 
tion 

gravity. 

foot  (dry 

pounds). 

2.403 

148.8 

1:27 

2.660 

165.8 

1:220 

2.775 

173 

1:167 

2.649 

177.6 

1:386 

2.473 

154.2 

1:62 

2.469 

153.9 

1:43 

2.513 

156.7 

1:57 

2.430 

151.5 

1:32 

2.482 

154.8 

1:50 

2.879 

179.5 

1:362 

2.610 

162.7 

1:210 

2.602 

162.2 

1:75 

2.427 

151.7 

1:32 

Weight 

percubio 

foot 

(satu 

rated 

pounds). 

155.6 

166.5 

174.1 

178.1 

156.7 

157.5 

159.4 

156.2 

158 

180 

163.5 

164.4 

156.4 


*  Taken  from  Gen.  Gilmore's  tables. 
Weight  of  water,  62.35  pounds  per  cubic  foot. 

Force  employed. — The  daily  average  force  for  the  season  of  active  operations  during 
the  progress  of  the  work  was  as  follows : 


Year. 


1801. 
1892. 
1893. 


Apr. 

May. 

June. 

July. 

Aug. 

Sept. 

78 
137 
182 

Oct. 

Ifov. 

2 

96 
150 

4 
123 
142 

22 
146 
141 

78 
162 
170 

81 
128 
164 

53 
105 
107 

33 
111 

2 

87 


^  The  greatest  force  employed  at  any  one  time  was  during  September,  1893,  when  at 
times  200  men  were  employed.  Their  classification  was  as  follows:  One  foreman, 
148  cutters,  6  jackmcn,  8  plauermen,  8  assistants,  2  tool -grinders,  3  blacksmiths,  2 
helpers,  6  enginemen,  2  firemen,  1  car])enter,  4  derrickmcn,  and  9  laborers  engaged 
in  loading  cut  stone,  unloading  stone  in  the  rough,  disposing  of  planer  refuse,  and 
carrying  tools,  water,  patterns,  etc. 

Accidents  and  delays. — Duriug  1891  but  one  delay  occurred,  when  work  was  prac- 
tically suspended  from  September  9  to  12  for  want  of  stone  in  the  rough,  one  of  tho 
vessels  having  been  delayed. 

From  Juno  1  to  12, 1892,  tho  cutters  were  on  a  strike  for  45  cents  per  hour.  They 
had  been  receiving  40  cents.     The  difficulty  was  finally'  compromised  at  43  cent«. 

On  June  18,  1893,  tho  stiff- leg  derrick  at  the  lower  end  of  the  yard  fell  while 
unloading  stone  from  the  deck  of  the  schooner  Chas,  N.  Hyan.  The  mast  and  boom 
of  the  derrick  wore  broken  and  the  bulwarks  of  the  schooner  somewhat  injured. 
The  derrick  was  repaired  and  ready  for  service  by  July  6. 

On  June  12,  1893,  one  of  the  jackmeu,  while  turning  a  stone,  had  his  right  leg 
badly  crushed.  This  was  the  only  accident  of  a  serious  nature  that  occurred  at  the 
stone  yard. 

During  the  progress  of  the  work  the  crane  and  stone- planing  plant  were  occasion- 
ally delayed  by  breakages,  for  which,  in  one  or  two  instanccb,  it  was  necessary  to 
send  to  tho  manufacturers  for  duplicate  parts.  This,  however,  is  to  be  expected  of 
machiuery  of  this  class,  especially  when  worked  night  and  day;  and,  on  tho  whole, 
the  machinery  behave<l  in  a  satisfactory  manner. 

The  following  Item  has  been  prepared  by  AssiMtant  Engineer  L.  C.  Sabin,  who 
has  had  special  charge  of  this  part  of  the  work : 

Cement  has  been  received  from  the  contractors  and  issued  for  use  during  tho  year 
as  follows: 

lUrrela. 

Portland 2,960 

Natural 23,162 
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Dnrine  the  working  season  of  1893  the  contractors,  Hnghes  Bros.  6c  Bangs, 
delivereid  4,580  cubic  yards  of  sand  from  Point  aux  Pins.  A  sample  was  taken  from 
each  cargo  (90  yards),  the  samples  being  obtained  by  taking  a  small  amount  from 
each  of  ten  or  twelve  places  on  the  scow.  At  each  place  a  hole  was  dug  through 
the  sand  so  that  the  full  depth  should  be  represented.  These  small  amounts  were 
thoroughly  mixed  to  form  the  sample,  which  was  afterwards  dried  and  sifted.  The 
average  linenesa  for  the  season  was  as  follows : 

TahU  1. 
[Pebbles  first  removed  by  screen,  holes  about  .25  inch  square.] 


Per  cent  passing  sieve  vhose  holes  are  about — 

0.08  inch  square 
(No.  10>. 

0.033  inch  squfure 
(No.  20). 

0.022  inch  square 
(No.  30). 

0.17  inch  square 
(No.  40). 

96.6 

91.8 

79.1 

44.7 

Between  10  and  20  equals  4.8  per  cent;  20  ^nd  30  equals  12.7  per  cent;  30 and  40  equals  34.4  per  cent. 

METHODS. 

Ko  radical  changes  have  been  made  in  the  general  scheme  of  testing  or  in  the 
detail  of  manipulation.  The  ordinary^acoeptance  tests  consists  of  a  test  for  tensile 
strength  of  every  third  barrel,  a  test  for  fineness  of  every  thirteenth  barrel,  and  a 
time  of  setting  and  pat  test  of  every  tenth  barrel.  The  pat  test  is  made  with  both 
hot  and  cool  water. 

RESULTS. 

Although  the  requirements  of  the  specifications  are  rigid,  it  was  found  necessary 
to  reject  but  few  barrels  during  tho  season.  The  most  "frequent  cause  of  rejection 
of  the  foreign  Portland  cement  was  the  damage  it  had  received  in  transit.  The 
nnmber  of  barrels  of  either  Portland  or  natural  rejected  on  account  of  deficiency  in 
tensile  strength  was  very  small  indeed. 

The  average  fineness  of  the  cements  tested  during  the  working  season  oif  1893  is 
shown  in  Table  2. 

Table  S. 


Brand. 


Henimoor . . 
Mitwanlceo. 


Samples. 


113 
843 


Barrels  rep- 
resented. 


3,527 
26,745 


Mean  per  cent 

passing  No.  100 

sieve  whose 

holes  were 

0.0059  by  0.0073 

inoh. 


92.9 
85.4 


The  regular  acceptance  tests  occupy  nearly  all  of  the  time  during  the  working 
season.  In  the  winter  certain  special  tests  are  made  to  compare  various  brands 
of  cement  and  kinds  of  sand  and  to  investigate  the  effects  of  variations  in  manipu- 
lation  to  which  the  cement  may  be  subjected  either  in  the  work  or  in  testing.  The 
results  of  some  of  these  special  tests  were  report-ed  last  year.  The  results  obtained 
since  that  time  are  included  in  this  report. 

Series  1. — This  table,  giving  the  strength  and  fineness  of  several  brands  of  Port- 
land cement,  was  given  in  the  last  Annual  Re])ort,  but  is  here  repeated  with  the  two- 
year  results  added.  Twelve  brands,  of  which  samples  were  broken  at  all  the  ages 
given,  are  averaged  at  the  bottom  of  the  table  and  the  highest  and  lowest  noted  for 
each  case.  The  diagram  which  accompanies  this  series  shows  graphically  the 
average  rate  of  increase  in  strength  for  the  twelve  samples,  and  also  gives  two  of 
the  samples  separately.  It  is  seen  that  the  mean  strength  1  to  1  is  appreciably 
higher  at  two  years  toan  at  six  months,  the  neat  has  gained  nothing,  and  the  1  to  3 
mortar  shows  a  slight  loss  in  strength ;  in  fact,  among  fourteen  samples  tested  1  to  3, 
at  six  months  and  two  years,  only  three  gained  any  in  that  time,  and  this  gain  was 
in  all  cases  far  below  the  variations  duo  to  errors  in  experiments;  on  the  other  hand, 
among  thirteen  samples  tested  1  to  1  there  were  but  two  which  did  not  gain  between 
six  months  and  two  years. 

The  results  for  samples  1  and  4  are  given  on  the  same  diagram.  These  two  samples 
were  selected  because  they  are  about  the  same  fineness,  anu  one  gives  high  results  at 
short  ages,  but  low  at  two  years,  while  the  other  reverses  this  order.    Among  the 
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short-time  tests  it  appears  that  only  one,  namely  1  to  1,  twenty-eight  days,  places 
No.  4  ahove  No.  1.  It  should  he  stated,  however,  that  these  two  samples  were  not 
tested  on  the  same  day. 

Sej'ies  2. — The  two-year  results  have  heen  added  to  this  series,  and  the  conclusions 
seem  to  he  that  the  difference  in  the  strength  of  mortars  made  with  the  different 
varieties  of  fine  sand  are  no  greater  than  the  differences  due  to  varyiug  the  consis- 
tency of  the  mortar  while  using  the  same  sand. 

Series  Sa. — This  series  is  similar  to  Series  2,  hut  includes  limestone  screenings  and 
omits  the  sandstone  screenings  and  the  A  sand.  It  iucludes mortars  made  of  one  part 
sand  to  one  cement  hy  weight  as  well  as  those  of  two  parts  sand.  It  is  seen  that 
the  limestone'Screenings  give  the  highest  results,  especially  with  two  parts  sand,  the 
higher  percentage  of  sand  hringing  out  the  differences  more  plainly,  as  might  he 
expected. 

Series  3, — Series  3,  giving  the  results  ohtained  with  seven  hrands  of  natural  cement, 
neat,  and  with  standard  sand,  were  given  last  year  and  is  here  repeated  with  the  two- 
y^ar  results  added. 

'  Series  16,— '^hi^  «eries  is  for  the  purpose  of  comparing  the  values  of  four  varieties 
of  sand  for  use  with  natural  cement,  the  different  kinds  heiug  hrought  to  the  same 
fineness  by  sifting  and  remixing.  The  snperiority  of  the  screenings  ohtained  in 
crushing  limestone  and  sandstone  was  noted  in  the  last  Annual  Report.  The  mortars 
from  these  two  sands  continued  to  increase  in  strength  after  one  year,  while  the 
other  varieties  seem  to  have  reached  a  maximum  at  six  months  or  one  year.  The 
percentages  of  gain  or  loss  after  six  months  and  one  year  are  given  in  the  table,  and 
the  diagram  accompanying  the  tests  clearly  brings  out  the  differences. 

Series  17, — When  these  same  sands  are  used  with  Portland  cement,  Series  17  shows 
that  the  limestone  and  sandstone  screenings  give  the  highest  results,  as  they  do  with 
natural  cement,  but  unlike  the  latter  the  mortars  with  Portland  do  not  gain  any 
between  the  ages  of  one  and  two  years. 

Series  18  ana  19. — The  two  year  results  for  these  series  do  not  differ  materially 
irom  those  obtained  at  one  year.  Sand  of  the  composition  m^^f^tfi  is  tested  here 
only  for  the  sake  of  comparison,  as  it  is  impracticable  to  obtain  it  for  use  in  construc- 
tion. The  indications  are  that  the  percentage  of  grains  of  size  between  20  and  90 
(passing  holes  0.033  inch  square  and  which  will  not  pass  holes  0.022  inch  square) 
snould  be  something  more  than  10  and  the  percentage  of  size  passing  40  (holes  0.017 
inch  square)  should  be  something  less  than  60. 

Series  18a  and  19a, — These  two  series  have  the  same  purpose  as  18  and  19,  but 
include  another  size  of  grain,  namely,  i)asslng  holes  0.08  inch  square  and  not  passing 
holes  0.033  inch  square,  this  size  being  included  because  it  occurs  in  the  sand  as 
used  in  the  work.  The  five  compositions  chosen  are  typical  of  the  sand  as  received : 
the  mean  fineness  of  4,580  cubic  yards  received  during  the  working  season  of  1893 
being  approximately  o'^m^^f^H^^,  The  strengths  obtained  at  six  months  with  the 
various  compositions  do  not  vary  greatly. 

Se^^ies  20. — The  two  year  results  for  this  series  are  added,  and  it  ai)pears  that  the 
mortars  made  with  the  coarser  sands  have  increased  rather  more  than  have  the  fine* 
sand  mortars  in  the  interval  between  six  months  and  two  years,  so  that  the  snperiority 
of  the  coarse  sand  is  more  apparent  at  two  years  than  at  six  mouths.  The  remark- 
ably high  strength  of  812  pounds  per  square  inch  for  briquets  containing  three  parts 
sand  is  worthy  of  note.  The  broken  section  of  these  coarse  saud  briquets  showed 
that  the  sand  grains  had  broken  and  not  pulled  out,  such  a  finu  hold  had  the  cement 
obtained. 

Series  SI, — Tables  la  and  2a  give  the  strength  at  two  years  of  various  mort>ars  made 
with  natural  and  Portland  cements  with  Point  aux  Pins  sand.  The  results  obtained  at 
six  months  were  given  in  the  last  Annual  Report.  The  gain  or  loss  between  six  months 
and  two  years  is  indicated  in  the  tables.  By  averaging  the  results  for  each  propor- 
tion of  sand  separately  it  may  be  seen  that  for  natural  cement  with  one  part  sand,  by 
weight,  there  is  an  average  loss  of  about  5  per  cent  and  for  other  proportions  a  gain 
of  from  2  to  3  per  cent;  for  Portland  the  1  to  3  proportion  shows  a  loss  of  1  per  cent, 
while  other  proportions  show  a  gain  of  from  8  to  64  per  cent,  the  largest  percentage 
gain  being  for  10  parts  sand  to  1  cement. 

In  the  last  Annual  Report,  under  Berles  21,  a  table  was  included  giving  the  cost  of 
mortars  of  different  proportions,  the  quantities  being  derived  from  experiments  on  a 
few  of  the  proportions  only.  Since  then,  in  making  mortars  in  quantities  of  about 
3.5  cubic  feet  containing  different  proportions  of  sand  and  cement,  the  amounts  of 
each  required  for  a  given  quantity  of  stiif  mortar  were  noted,  and  from  these  experi- 
ments Table  3a  is  derived,  whlcli  should  supersede  Table  3  in  the  last  report.  The 
inaccuracies  in  Table  3  arose,  first,  from  the  fact  that  in  the  few  experiments  made  the 
change  of  volume  of  the  sand  with  the  presence  of  moisture  was  not  duly  considered ; 
and,  second,  from  the  incorrect  assumption  that  when  the  amount  of  cement  nsea 
was  insufficient  to  fill  the  voids  in  the  sand  the  amount  of  mortar  made  was  not  in 
excess  of  the  bulk  of  the  sand.    By  referring  to  Diagram  3a,  which  is  derived  f^om 
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Tables  la,  2a,  and  3a,  it  may  be  seen  that  tho  ne'w  results  do  not  reverse  the  relative 
positions  of  tho  carves  indicating  economy.  Diagram  la  gives  the  cubic  feet  of 
mortar  ma<le  to  1  barrel  of  cement  and  Diagram  2a  gives  the  cost  of  mortars  as  in 
Table  3a. 

Series  25a  Sob  and  26a. — These  series  are  similar  to  23,  26,  and  31,  which  were 
reported  a  year  ago  and  refer  to  the  regauging  of  mortars.  The  results  show  that 
the  variations  in  consistency  within  the  limit<8  used  do  not  cause  notable  differences 
in  strength  at  one  year ;  that  continuous  gauging  for  four  instead  of  two  minutes  does 
not  increase  the  resulting  strength  very  materially,  but  that  eight  minutes'  gauging 
is  decidedly  advantageous  and  that  this  extra  amount  of  gauging  makes  the  mortar 
appreciably  less  stiff. 

As  to  allowing  the  mortar  to  stand  some  time  before  using,  it  appears  that  moder> 
ately  slow-setting  natural  cements  may  be  left  as  much  as  two  hours  without  regaug- 
ing and  then  give  good  results  on  being  regauged  and  used;  that  they  may  be  left 
even  as  long  as  four  hours  without  detriment,  provided  they  are  regauged  frequently 
daring  that  time  and  sufficient  water  is  added  to  keep  the  mortar  plastic.  The  slow- 
setting  Portland  mortar  was  not  iujured  by  allowing  it  to  stand  five  hours  even  if 
not  regauged  in  the  interval ;  but  with  all  the  mortars  tested  it  appears  that  frequent 
regauging  and  the  addition  of  water  as  needed  is  preferable.  Furtner  tests  have  been 
started  to  show  the  relative  behavior  of  slow  and  quick  setting  cements,  of  rich  and 
poor  mortars,  and  of  neat  cement  mortars  when  subjected  to  regauging. 

Seriea27. — This  series  gives  tho  rates  of  increase  in  strength  o  f  two  samples  of  natural 
cement  from  ono  day  to  six  months  neat  apd  tho  strengths  with  one  part  sand  at 
twenty -eight  days  to  two  years.  Tho  two  samples  have  noarl  v  the  same  strength 
to  general,  though  ono  is  28  pounds  stronger  at  five  days  than  the  other.  The  gains 
between  ono  day  and  two  days  and  between  seven  and  ten  days  are  not  great.  Also 
there  is  apparently  no  gain  in  strength  after  three  months  within  the  limits  of 
time  used  either  with  neat  cement  or  half  sand.  The  results  may  be  plainly  seen 
in  the  diagram. 

Series  28. — This  series  gives  tho  results  of  a  few  tests  in  warm  water.  An  inspec- 
tion of  the  diagram  will  show  that  this  sample  of  natural  cement  when  mixed  with 
one  part  sand,  by  weight,  gained  as  much  strength  in  water  at  100^  F.  in  ten  days  as 
it  did  in  twenty-eight  days  at  60^  F.,  and  that  the  strength  at  four  days  in  warm 
wator  was  about  the  same  as  that  at  seven  days  in  cool  Water. 

Series  29. — This  series  is  similar  to  28,  but  relates  te  Portland  cement.  Here  it  is 
seen  that  tho  cool- water  tests  are  above  the  warm  for  neat  cement  up  to  seven  or 
eight  days,  while  for  1  to  3  mortar  the  warm  tests  are  above  for  about  the  same 
length  of  time. 

Sei'ies  SI. — lliis  series  deals  with  the  regauging  of  mortars,  as  do  25a,  255,  and  26a, 
the  one-year  results  having  been  added  since  the  last  report.  The  only  difference 
worthy  of  note  is  that  the  result  obtained  at  one  year  for  mortar  which  had  stood 
tbreo  nours  without  regauging  is  somewhat  less  than  the  result  with  fresh  mortar. 
Tbis  is  apparently  more  severe  treatment  than  allowing  tho  mortar  to .  stand  five 
hours  when  regauged  every  hour,  though  the  differences  are  not  great. 

Series  33a.— Tho  tests  recorded  in  Series  33,  under  the  heads  of  33a,  335,  etc.,  were 
mado  to  investigate  tho  effects  of  variations  in  the  methods  of  manipulation  and  the 
snbsequen t  treatment  of  1  he  briquets.  They  were  designed  to  relate  only  to  methods 
of  testing,  but  in  some  cases  the  results  indicate  the  proper  treatment  of  mortars  for 
actual  Qse.  At  the  time  of  starting  the  tests  there  were  four  moldcrs  who  were  mak- 
ing briquets  interchangeably.  The  lirst  test  suggested,  then,  was  to  find  the  relative 
strengths  of  briquets  made  by  these  moldcrs.  Three  of  the  molders  made  similar 
briquets  one  day  and  one  of  these  made  by  the  fourth  another  day.  It  is  seen  that 
similar  briquets  mado  the  same  day  by  different  molders  donot  difi'or  much  in  strength 
but  that  briquets  ma<le  on  different  days  by  tho  same  molder  may  differ  cdnsideraljiy. 

These  fonr  molders  have  all  been  trained  in  thesaine  way,  one  copying  from  another, 
and  the  inference  must  not  bo  drawn  that  what  has  been  called  the  **  personal  equa- 
tion" may  bo  disregarded  in  comparing  tho  re-snlts  of  different  experimenters  work- 
ing apart  even  though  they  may  be  following  the  saino  rules. 

Series  SSh. — These  tests  were  originally  designed  to  show  what  difference  in  tensile 
strength  mi|^ht  result  from  variations  in  the  consistency  of  tho  mortar,  the  briquets 
being  broken  at  the  usual  ages  of  1,  7  and  ^  days.  But  they  were  extended  so  as  to 
indicate  whether  the  differences  so  obtained  would  exist  at  three  months,  six  months, 
etc.  These  tests  are  all  made  of  the  same  brand  of  natural  cement.  Tables  1  and  3 
and  Diagram  1,  made  from  theso  tables,  show  that  for  neat  cement  the  absolute 
strengths  and  the  variations  in  strength  due  to  differences  in  consistency  are  about 
the  same  at  seven  days  as  at  one  day.  The  stiffest  or  driest  mortar  used  gave  the 
highest  result,  and  the  thinnest  mortar  tho  lowest,  except  in  ono  case,  at  seven  days; 
the  mortar  conteining  36  per  cent  water  gave  slightly  lower  strength  than  that  con- 
taining 40  per  cent.  Tho  twenty-eight  day  results  in  Table  1  exhibit  greater  varia- 
tions than  the  one  and  seven  day  results,  but  in  Table  3  this  is  not  the  case.    The 
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three  months'  results  in  Table  1  indicate  that  the  differences  in  strength  due  to  yari- 
ations  in  consistency  are  rapidly  disappTearing  with  age. 

Tables  2  and  5  and  Diagrams  2  and  3  give  tiie  resnlts  obtained  with  mortars  com- 
posed of  one  part  by  weight  of  standard  sand  to  one  part  of  natural  cement.  It  is 
seen  that  at  seven  days  the  differences  are  considerable  and  that  the  mortars  made 
with  about  17  per  cent  of  water  give  the  highest  resnlts;  at  twenty -eight  days  the 
differences  are  still  greater  (referring  to  absolute  strength  rather  than  percentages), 
but  the  maximum  strength  is  obtained  by  the  mortar  made  with  18  per  cent  of 
water :  at  six  months  those  mortars  having  much  less  than  18  per  cent  water  have 
gainccl  compat'ativelj'  little  in  the  last  three  months,  while  those  containing  about 
22  per  cent  water  give  the  maximum  strength,  and  the  mortar  containing  26  per 
cent  is  not  far  below.    Diagrams  4, 5,  and  6  present  these  results  in  a  different  way. 

Tables  4  and  6  and  Diagram  No.  7  show  that  in  tests  of  mortars  with  two  parts 
sand  to  one  cement,  the  highest  strength  at  twenty-eight  days  is  obtained  with  a 
rather  dry  mortar,  but  that  as  with  the  1  to  1  mortiir  those  containing  a  large  amount 
or  water  becomes  the  stronger  in  time — the  maximum  at  six  montns  ana  one  year 
for  sample  16  K  being  obtained  with  about  16  per  cent  water  and  for  sample  15  K 
with  about  17  or  18  per  cent. 

Series  83c, — These  tests  were  made  to  show  the  effect  of  using  cold  materials  and 
gauging  in  a  cold  room.  Tables  1  to  7,  inclusive,  refer  to  natural  cement  and  Table 8 
to  Portland.  The  results  of  Tables  1,  2,  and  3  are  plotted  on  Diagram  No.  1  and 
those  of  4  to  7,  inclusive,  on  Diagram  No.  2,  while  Table  8  is  plotted  on  Diagram 
No.  3.  The  curves  are  all  numbered ;  the  odd  numbers  refer  to  briquets  made  in  the 
cold  and  even  numbers  to  briquets  ma^o  in  the  ordinary  temperatnre  of  65^  to  70^. 
In  general,  the  briquets  made  in  the  low  temperature  (above  freezing)  were  stronger 
than  those  made  at  65^.  Sometimes  the  difference  was  not  very  great  and  sometimes 
the  warm  briquets  were  ahead  at  one  day  and  seven  days,  but  at  twenty-eight  days 
the  cold-made  briquets  were  nearly  always  in  the  lead,  and  this  difference  held  good 
for  three  and  six  months.  The  latter  part  of  Table  2  indicates  that  if  the  briquets 
arc  allowed  to  stay  in  the  cold  air  for  twenty-four  hours  or  more  it  tends  to  counter- 
act the  good  effects  of  molding  in  the  cold,  and  this  conclusion  is  borne  out  by  other 
tests.  Thus  there  is  more  difference  between  curves  15  and  16  on  Diagram  2  than 
between  curves  17  and  18,  the  briquets  whose  results  are  represented  by  the  former 
being  left  in  the  cold  air  twelve  hours  and  the  others  twenty-four  hours. 

JSeiiea  SSd, — It  is  often  the  case  that  tests  are  conducted  in  a  room  where  no  special 
pains  are  taken  to  prevent  the  temperature  falling  dnring  the  night.  Some  have 
claimed  that  low  temperatures  for  the  water  of  immecsion  give  low  tensile  strengths 
and  others  have  considered  that  the  reverse  was  the  case.  The  tests  given  in  33d 
were  made  to  determine  this  question  for  some  of  the  natural  cements.  The  resnlts 
given  in  Tables  1  to  5  are  collected  in  Table  6  and  wherever  possible  resnlts  on  sim- 
ilar mortars  have  been  combined.  Diagram  No.  1  shows  the  results.  It  would 
appear  from  this  diagram  that  for  briquets  made  from  this  brand  of  cement  And 
broken  at  7  days  it  makes  little  difference  yrhat  the  temperature  of  the  water  of 
immersion  may  be  between  the  limits  of  50^  and  1(P  F. ;  that  it  is  possible  that  the 
briquets  of  neat  cement  gala  a  trifle  more  strength  in  water  at  38^^  F.,  and  that  both 
neat  cement  and  1  to  1  mortars  gain  a  trifle  more  in  water  at  80*^  than  they  do  in 
temperatures  between  the  above-named  limits.  Between  fourteen  and  twenty-eight 
days  the  neat  cement  mortar  gains  very  little  if  kept  in  a  temperatnre  lower  than 
60^,  but  in  water  above  that  temperature  the  gain  is  in  a  way  proportional  to  the 
temperature.  The  1  to  1  mortar  gains  very  little  in  this  interval  if  kept  in  water 
at  38^  F.,  but  the  J3:ain  increases  with  the  temperature  of  the  water.  At  two  hun- 
dred and  twenty-eight  days  it  seems  to  make  little  difference  what  the  temperature 
of  the  water  is  between  the  limits  of  38 and  50,  but  the  gain  increases  with  the  tem- 
perature if  above  50°.  The  gain  of  the  1  to  1  mortar  between  seven  and  twenty- 
eight  days  is  small  in  water  at  38"^  F.,  but  the  gain  increases  rapidly  as  the  temper- 
ature x>f  the  water  is  increased. 

Table  1  and  Diagram  2  give  the  results  at  seven  days  with  five  samples,  two  of  the 
samples  being  of  the  same  brand.     Here  it  is  also  seen  that  for  neat  cement  at  seven 


whose  results  are  given  in  these  three  tables  were  in  tanks  containing  many  other 
briquets,  and  the  water  in  the  tanks  was  not  changed  frequently  enough  to  insure 
it  being  constantly  fresh.  These  results  must  therefore  be  taken  with  some  allow- 
ance, but  it  would  appear  that  the  differences  in  strength  due  to  variations  of  15^  in 
the  water  of  immersion  arc  not  very  great.  In  all  cases  the  warmer  water  gave  a 
somewhat  higher  strength  at  three  months. 

The  briqiiets  whose  results  are  given  in  Table  11  were  immersed  in  tanks  in  which 
the  water  had  become  stale  from  long  use.  It  is  seen  that  tank  *•  U*'  gave  much 
lower  results  and  tank  '^U''  higher  results  than  would  be  expected  from  their 
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respective  temperatures.  It  is  thus  apparent  that  to  have  the  water  in  the  tanks 
renewed  frequently  is  of  even  greater  importance  than  that  the  temperatures  should 
he  the  same. 

Series  SSf, — It  is  the  general  practice  to  leave  the  briquets  twenty-four  hours  in 
moist  air  before  immersion,  bat  this  practice  is  sometimes  departed  from.  Briquets 
to  be  broken  at  one  day  are  generally  immersed  as>soon  as  set  hard  enough.  This 
series  gives  the  results  obtained  by  immersing  at  different  lengths  of  time  after 
molding.  The  diagram  indicates  that  varj^ing  the  treatment  in  this  regard  may 
affect  different  mortars  differently,  but  as  in  all  cases  the  curves  are  nearly  hori- 
sontal  between  twenty-four  and  forty-eight  hours  it  would  seem  that  this  were  the 
best  length  of  time  to  allow  in  moist  air,  since  then  a  slight  variation  in  the  specified 
time  of  immersion  would  result  in  little,  if  any,  difference  in  strength. 

Series  SSg, — This  series  was  made  to  show  whether  it  was  important  that  the  air 
in  which  the  briquets  are  stored  for  the  usual  twenty-four  hours  should  be  kept  moist. 
It  would  seem  that  the  drier  the  briquets  are  kept  for  the  first  twenty-four  hours 
the  higher  will  be  the  strength  at  seven  days.  With  briquets  of  1  to  1  mortar  the 
difference  seems  to  be  very  small,  but  somewhat  greater  for  neat  cement  briquets. 

Series  SSh. — It  is  i2:enerally  supposed  that  variations  in  the  method  of  filling  the 
mold  is  the  cause  of  the  greatest  olscrepancies  between  results  of  different  operators. 
To  indicate  whether  this  is  the  case  the  briquets  in  this  series  were  all  made  in  the 
same  way  in  the  particulars  of  gauging  and  of  the  final  finishing  of  the  briquets ;  that 
is,  they  were  all  pressed  heavily  on  top  with  the  trowel ;  but  half  of  them  were  made 
in  the  usual  way  by  putting  small  amounts  of  mortar  in  the  mold  at  a  time  and 
pressing  down  each  layer  either  with  fingers  or  trowel,  while  the  other  half  had  little 
work  expended  on  them  except  the  final  pressure  on  top.  The  results  would  seem 
to  indicate  that  these  variations  in  method  did  not  make  important  differences  in 
the  strength  obtained  at  seven  and  fourteen  days,  but  the  tests  are  but  few  and  do 
Bot  deserve  great  weight. 

Series  S5i. — The  briquets  of  this  series  were  all  made  in  air  of  the  same  tempera- 
ture, but  the  temperature  of  the  cement,  sand,  and  water  varied,  being  abont  35^ 
F.  for  part  of  the  briquets  and  about  65^  for  the  others.  From  these  experiments  it 
ctm  not  be  said  that  such  a  variation  as  30^  in  the  temperature  of  the  materials  affects 
the  strength  of  the  briquets  so  long  as  the  temperature  of  the  air  is  constant. 

Series  36  and  35a. — These  series  are  similar  to  Series  SO  given  in  the  last  annual 
report,  and  refer  to  the  mixing  of  Portland  and  natural  cements.  The  conclusion 
reached  for  Series  30  was  that  the  full  strength  of  the  two  samples  was  not  developed 
when  they  were  mixed.  In  Series  35  two  different  samples  are  used,  and  the  results 
obtained  at  one  year  indicate  that  the  mixture  develops  fully  as  much  strength  as 
the  mean  of  the  Portland  and  natural  separately.  Series  35a  points  to  a  similar  con- 
clusion. Series  35  and  85a  are  made  with  the  same  brands,  but  with  different  sam- 
ples. 

Series  37. — Among  many  tests  made  with  hot  water,  Series  37  gives  a  few  of  those 
made  to  determine  the  effect  of  variations  in  treatment  before  immersion.  When 
the  temperature  of  the  water  of  immersion  was  60^  C.  the  highest  result  at  seven 
days  was  obtained  by  leaving  the  briquets  twenty  hours  in  moist  air  and  four  hours 
m  the  vapor.  The  nine-day  results  indicate  that  it  makes  little  difference  whether 
tibe  briquets  are  left  ten  hours  or  twenty-four  hours  in  moist  air,  or  zero  or  four 
hours  in  vapor.  For  80^  C.  the  highest  results  were  obtained  by  immersing  at  the 
«nd  of  twenty-four  hours. 

Series  38. — This  series  gives  the  results  obtained  by  immersing  in  hot  water 
briquets  from  several  brands  of  natural  cement.  It  is  seen  that  all  but  the  '^Bu" 
brand  stood  a  temperature  of  60^  0.  fairly  well,  and  this  was  the  only  sample  which 
gave  a  very  low  strength  tested  cold  at  two  years.  The  only  sample  which  stood 
well  a  temperature  of  9(P  C.  was  the  "An"  brand.  It  appears  that  for  80°  C.  the 
briquets  should  not  be  subjected  to  the  vapor  more  than  three  hours. 

Series  ^^.— This  series  gives  the  rate  of  increase  in  strength  of  a  certain  sample  of 
natural  cement  mixed  with  1,  2,  and  3  parts  of  standard  sand.  It  appears  that  the 
1  to  1  mortar  gains  very  little  between  five  months  and  nine  months  and  that  the 

I  to  2  and  1  to  3  mortars  gain  nothing  between  four  months  and  ten  months. 
Series  45. — It  is  a  common  practice  to  heat  the  materials  for  making  mortar  when 

working  at  a  temperature  below  32°  F.  It  has  been  questioned  whether  this  was 
good  practice.  Series  45  gives  a  few  results  on  the  subject.  Line  1  in  the  table  is 
&om  briquets  made  of  mortar  which  at  the  time  of  making  was  considered  too  dry 
and  those  in  line  2  had  more  water  added.  As  in  all  other  respects  these  two  cases 
were  the  same.tho  higher  strength  of  No.  1  indicates  that  the  mortar  should  not  be 
very  moist  when  work  is  done  in  low  temperatures;  this  result  might  have  been 
predicted.  Comparing  2  with  4  and  3  with  5  shows  the  same.  Comparing  the  mean 
of  2  and  4  with  the  mean  of  3  and  5  and  the  mean  of  8  and  10  with  the  moan  of  9  and 

II  it  appears  that  with  either  1  to  1  or.  1  to  2  mortar  it  makes  little  difference 
whether  the  materials  are  heated  when  the  mortar  is  to  be  exposed  to  the  open  air. 
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CoropariDg  6  witli  7  and  12  -^'itli  13  it  appears  that  for  both  1  to  1  and  1  to  2  mortars 
it  is  somewhat  better  to  heat  the  materials  when  the  mortar  is  to  harden  in  cold 
water. 

Sei'tes  46. — This  series  is  similar  to  45,  but  refers  to  natural  cement.  It  appears  that 
in  all  cases  a  better  result  was  obtained  by  heating  the  materials.  It  should  be 
noticed  that  the  briquets  hardened  in  cold  water  develo})ed  but  little  strength. 

Series  SO, — This  series  was  made  to  show  the  relative  ofiects  of  exposing  the  briquets 
to  the  dry  air  of  a  room  to  harden  and  of  immersing  them  as  nsual.  The  results  in 
an^  given  line  of  the  table  are  from  briquets  made  iu  the  same  way,  part  of  them 
being  immersed  in  water  at  a  temperature  between  60  and  70°  F.  while  the  rest  were 
put  on  shelves  in  the  laboratory.  Diagram  No.  1  shows  that  for  this  sample  of  natu- 
ral cement  more  strength  is  attained  in  three  months  in  the  dry  air  than  in  water, 
but  the  six  months'  results,  which  are  not  plotted,  reverse  this  conclusion  for  neat 
cement.  Diagram  2  is  from  the  results  given  in  lines  three  and  four.  It  is  seen  that 
for  this  brand  of  Portland  cement  a  1  to  1  mortar  gives  higher  results  in  dry  air  at 
seven  days,  but  between  the  ages  of  three  weeks  and  three  months  there  appears 
to  be  little  difference  whether  the  briquets  have  hardened  in  dry  air  or  in  water:  at 
six  months  the  dry  air  briquets  are  again  ahead.  A  1  to  2  mortar  seems  to  gam  a 
trifle  more  strength  in  air  than  in  water,  at  least  up  to  six  months. 

Diagram  No.  3  shows  that  this  sample  of  natural  cement  will  not  harden  well  in 
dry  air.  The  two  curves  are  about  the  same  at  twenty-eight  days,  but  the  briquets 
in  dry  air  gain  nothing  between  twenty -eight  days  and  three  months.  Diagram  No. 
4  shows  that  this  sample  of  Portland,  R,  18R,  behaves  well  in  dry  air.  It  would 
also  appear  that  the  amount  of  water  required  to  ^ive  the  best  results  follows  about 
the  same  law  whether  the  briquets  are  hardened  m  air  or  water. 

Series  51a — Series  51  is  similar  to  Series  83,  dealing  with  variations  in  manipula- 
tion.   Like  Series  33  it  is  divided  into  several  parts,  called  51a,  51b,  etc. 

Series  51  a  corresponds  to  Series  33b,  referring  to  variations  in  consistency  of  the 
mortar.  Diagram  1  gives  the  results  of  Table  1,  obtained  with  neat  cemen}  mortar 
of  brand  **  Ln."  The  differences  due  to  consistency  are  greater  than  those  obtained 
in  l!>eries  33b  for  neat  cement  mortar,  and  these  differences  do  not  seem  to  diminish 
with  age  up  to  three  months,  the  limit  of  this  experiment.  Diagram  No.  2.  from 
Tables  2  and  3,  shows  that  for  1  to  1  mortar  the  differences  do  not  diminisn,  but 
rather  increase  with  age  up  to  three  months,  and  that  the  thinner  mortars  gain 
more  with  age  than  do  the  stiff  ones,  so  that  while  15  per  cent  water  gives  the  maxi- 
mum strength  at  seven  days,  20  per  cent  gives  the  maxium  at  three  months.  With 
the  1  to  2  mortar  the  maximum  strengths  are  obtained  at  seven  days,  twenty-eight 
days,  and  three  mouths  by  8i,  10^,  and  12^  per  cent  of  water,  respectively,  and  in  uiis 
case  .'ilso  the  differences  obtained  at  seven  days  do  not  diminish. 

Diagrams  3  and  4,  from  Tables  4  and  5,  give  the  results  obtained  with  five  samples 
representing  three  brands  of  natural  cement.  The  curves  in  the  diagram  arc  under- 
lined at  the  points  where  the  mortar  was  of  the  consistency  ordinarily  used  here 
for  briquets.  It  is  seen  that  the  maximum  strength  at  seven  and  twenty-eight  days 
is  slightly  to  the  left  of  this  point ;  that  is,  that  a  trifle  stiffer  mortar  than  that  which 
is  considered  right  for  briquets  would  give  somewhat  higher  results  at  seven  and 
twenty-eight  days.  It  is  also  apparent  that  all  brands  are  not  affected  alike  by  given 
diflerences  in  consistency;  sample  Gn  84R  being  affected  the  least  and  Hn  268  the 
most,  by  given  variations  in  the  amount  of  water  used. 

Series  Sib. — This  series  is  similar  to  33d,  and  refers  to  the  temperature  of  the  water 
in  which  the  briquets  are  stored.  Diagram  No.  1,  from  Table  1,  might  well  bo  studied 
in  connection  with  Diagram  1  of  Series  33d.  The  former  is  more  complete,  as  it 
includes  one  day  and  two  months  tests.  At  one  day  the  coldest  tank  gives  the  high- 
est result,  at  seven  days  there  is  little  difference,  duo  to  temperature,  but  at  fourteen 
and  twenty-eight  days  the  warmer  tanks  are  ahead,  with  little  difference  between 
40^^  and  50",  while  at  two  months  the  curve  becomes  a  straight  line,  or  the  strengths 
vary  directly  as  the  tem])erature  between  the  limits  of  40°  and 80°.  Diagram  No.  2, 
from  Table  2,  shows  a  similar  result  for  another  brand,  except  that  for  this  sample 
it  docs  not  appear  that  a  temperature  as  high  as  80°  C.  is  desirable.  Thisresultmay 
possibly  be  due  to  some  otlur  cause  than  temperature,  though  with  the  method  of 
making  the  briquets  it  is  not  apparent  how  another  element  could  enter  to  such  an 
extent. 

Diagram  3,  from  Table  3,  shows  a  similar  result  for  mortar  made  with  one  part 
sand,  except  that  at  seven  days  the  higher  tanks  gave  slightly'  higher  results  than 
the  cold  ones,  and  at  two  months  the  strength  attained  in  8^  is  somewhat  lower  and 
than  attained  in  40°  is  somewhat  higher  than  they  should  be  to  make  the  strength 
vary  directly  with  the  temperature ;  in  other  words,  there  are  indications  that  the 
diflerences  in  strength  due  to  diflerences  iu  temperature  reached  a  maximum  at  or 
before  two  months.  Diagram  4,  from  Table  4,  gives  the  results  obtained  with  1  to  3 
mortar.  The  curves  are  similar  to  the  previous  ones,  except  that  it  appears  thatthe 
maximum  diflerence  had  not  yet  been  attained  attwomontlis;  the  two-months' curvo 
is  similar  to  the  twenty-eight-day  curve  in  Diagram  1. 


APPENDIX  M  M — EEPORT  OP  COLONEL  POE. 


2317 


Series  51c. — This  series  shows  tho  effect  of  leavinj^  the  briquets  in  moist  air  differ- 
ent lengths  of  time  before  immersion  and  is  similar  to  Series  33f .  In  Table  1  five  of 
each  set  of  briqaets  were  broken  directly  from  tho  damp  closet  at  ages  varying  from 
twenty  hours  to  five  days,  and  the  other  five  were  immersed  until  they  were  seven  days 
old;  it  was  thus  impossible  to  determine  how  much  the  briquets  gained  or  lost  by 
immersion.  It  appears  that  for  the  sample  used  neat  briquets  suffer  a  loss  of  strength 
by  immersion  which  they  do  not  regain  for  some  time.  Thus  briquets  broken  at 
twenty  hours  without  immersion  were  a  trifle  stronger  than  those  broken  at  seven 
days  which  had  been  immersed  for  tho  last  six  and  one- fourth  days.  With  briquets  of 
1  to  1  mortar  it  appears  that  if  immersed  at  the  end  of  four  days  they  gain  by  the  extra 
three  days'  age  just  about  the  loss  due  16  immersion  and  if  immersed  ealier  than  that 
the  gain  is  greater  than  the  loss,  while  if  immersed  later  the  gain  is  not  equal  to  tho 
loss.  Table  2  and  the  diagram  show  that  for  neat,  1-1  and  1-3  mortars  the  strength  at 
seven  and  twenty-eight  days  isgreater  the  longer  the  briquels  are  allowed  to  remain 
in  the  moist  air  and  that  the  efl^ct  is  greatest  on  neat  cement  mortars. 

SenesSld. — This  series  is  similar  to  33g,  and  shows  the  effoctof  varying  the  amount 
of  moisture  given  the  briquets  the  first  twenty- foor  hours  after  made.  First  it  may 
be  said  that  good  results  are  not  obtained  by  immersing  the  briquets  as  soon  as 
made.  As  to  whether  they  shall  bo  kept  in  dry  or  moist  air  for  twenty-four  hours, 
the  difference  in  strength  at  seven  and  twenty-eight  days  due  to  such  variations 
seems  to  be  small.  At  twenty -eight  days  the  briquets  kept  in  moist  air  for  twenty- 
four  hours  are  in  the  lead,  as  are  tho  seven-day  briquets  of  neat  cement.  Mortar 
briquets  broken  at  seven  days  seem  to  reach  a  slightly  higher  strength  if  kept  in 
dry  air.  These  conclusions  are  not  entirely  in  accord  with  those  deduced  for  series 
38^,  but,  as  said  above,  the  variations  in  strength  are  not  large. 

This  report  concerning  dredging  operations  has  been  prepared  by  Assistant  Engi- 
neer Joseph  Ripley,  who  has  had  special  charge  of  this  part  of  the  work. 

DEEPENING  CAKAL  PRISM. 

This  work  consists  in  the  removal  of  about  280,000  cubic  yards  of  material,  prin- 
cipally Potsdam  sandstone  in  situ,  so  as  to  dee^>eu  the  water  in  the  canal  above  the 
locks  to  25  feet.    The  general  depth  of  cutting  is  nearly  9  feet. 

The  time  for  finishing  the  work  has  been  extended  from  June  30,  1894^  to  July  1, 
1885. 

Under  contracts  dated  July  14,  1892,  Messrs.  Dunbar  and  Sullivan  have  worked 
from  1  to  5  dredges  and  2  drill  boats. 

Last  September  they  finished  dredging  the  north  half  of  the  canal.  Tho  raft  bars 
were  then  swung  at  17  feet,  to  assure  the  safety  of  passing  boats. 

Dredgine  was  discontinued  for  the  winter  December  13  and  resumed  again  March 
16.    Four-fifths  of  the  total  area  of  860,000  square  feet  has  been  dredged  over. 

Summary  of  dredging. 


<  Section  1,  rate  $1.53 
per  cubic  yard,  bank 
measureiiicnt. 


Dato. 


AngUAt,  1892.  to  June  30,  1893 
Jidy  1,  1393,  to  June  30,  1804. . 


Scow 
measure- 
ment. 


Cu.  yds. 
49,220 
50,944 


Estimated 
bank 

measure- 
ment. 


Cu.  yd$, 
33.730 
38,346 


Section  2.  rate  $1.47 
per  cubic  yard,  bank 
measurement. 


Scow 
measure- 
ment. 


Cu.  udi. 
77,512 
109,654 


Estimated 
bank 

measure- 
ment. 


Cu.ydt. 
48,774 
62. 177 


Summary  of  drilling. 


Date. 


Angust,  1892,  to  June  30,  1893 
Jaly  1,  1893,  to  Jaue  30,  1894  . . 


Section  1. 


Holes 
drilled. 


1,8G5 
2,361 


Dynamite 
used. 


Pounds. 
25, 565 
35, 330 


Section  2. 


Holes 
drille<l. 


5,865 
5,156 


Dynamite 
used. 


'    Pounda. 
83,820 
75,755 
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The  dynamite  was  70  per  cent  of  nitroglycerine.  The  holes  were  5  feet  apart, 
and  the  average  depth  of  drilling  was  11  feet. 

The  avert^e  charge  was  14|  pounds  of  dynamite,  which  broke  10  cubic  yards  of 
rock  at  each  blast. 

The  monthly  estimates  were  generally  made  by  deducting  30  per  cent  from  the 
scow  measurements. 

December  16  to  20  a  thorough  survey  was  made  from  the  head  of  the  canal  to  the 
basin.  Over  4,000  soundings,  10  by  20  feet  apart,  were  taken  through  the  ice.  The 
usual  computations  and  maps  were  made  for  the  season's  estimates. 

Four  thousand  soundings  were  also  taken  on  the  lower  approach  to  the  locks.  The 
ice  augers  were  used  for  boring  the  holes  through  the  ice. 

On  May  14,  while  dumping  scow  No.  6  at  the  head  of  the  rapids,  the  scow  filled 
and  sank.    The  scowman,  Joseph  Walker,  was  drowned. 

Under  contract  dated  June  17, 1893  for  widening  the  channel  at  "The  Elbow," 
Lake  George,  the  contractor,  R.  J.  Cram,  began  dredging  on  July  3  and  finished 
November  25, 1893.  Four  cuts  were  made  on  the  west  side  of  the  channel,  each  one 
about  22  feet  wide,  and  varying  from  1,100  to  2,500  feet  long,  making  the  channel  at 
least  200  feet  wide  and  17  feet  deep. 

Fifty-nine  thousand  eight  hundred  and  forty -three  cubic  yards,  scow  measure- 
ment, were  excavated,  at  a  cost  of  $7,661.42. 

]  was  assisted  by  Assistant  Engineer  Dixon  and  Inspector  Morrison. 

There  have  been  employed  upon  this  work  at  dinereut  times  during  the  year 
Assistant  Engineers  Joseph  Ripley,  J.  L.  Callard,  Frank  Reeil,  L.  C.  Sabm,  B.  Rob- 
nert,  F.  C.  Shenehon,  and  C.  Y.  Dixon;  Clerk  Common,  Draftsman  Mangelsdorf, and 
Inspector  L.  P.  Morrison. 

Very  respectfully,  your  obedient  servant, 

E.  S.  Wheeler, 
Assistant  Engineer,  etc. 
Col.  O.  M.  POE, 

Corps  of  Engineers f  U,  S.  A. 


Series  1. — Strength  of  mortars  and  fineness  of  fifteen  brands  of  Fortlund  cement. 

[Resnlto  iu  any  single  column  which  bear  the  same  letter  are  from  briquets  made  the  same  dsy  and 

immersed  iu  the  same  tank  until  broken.] 


Cement. 

Fineness  (peroent 
passing). 

Tensile  strength  (pounds  per  square  inch). 

Sample. 

Siere  No. 

100  (holes 

0.0065 

Inch 

square). 

Sieve  No. 

120  (holes 

0.0040 

inch 

square). 

Keat  cement. 

1  part  sand 

to  1  cement  (by 

weight). 

Brand. 

i 

• 

1 

• 

• 

•s 

a 

o 

a 

619a 
736c 
717a 
669a 
721a 
646b 
6d5b 
797b 

• 

1 

• 

1 

H* 

5s 

2l8 

3008 
6s 
2 
3 
4 

12s 
lis 

188 
178 

208 
22s 

1 

78 

ISs 
238 
248 

497c 
567a 
523a 
469a 
5l6b 
518b 
387c 
S32fo 
4380 
403o 
574b 
556a 

570a 
710d 
619a 
562a 
626a 
628b 
575b 
711b 
566d 
479c 
743d 
637d 

633c 
703a 
676a 
748a 
638b 
643b 
728c 
790b 

501a 
506b 
525b 
486b 
467c 
477c 
404a 
502c 
426a 
399a 
503c 
498b 

650a 

H* 

90.7 

82.6 

669b 

R* 

591b 

1* 

89.5 

76.4 

563b 

V* 

053c 

K" 

81.3 

86.7 

86.6 

88.8 

83 

89 

81.5 

92.7 

92 

87.4 

74.4 

84.8 

71.5 

67.7' 

.  79 
76 
81.6 
70.4 
79.1 
73.8 
87 
80 
76 
65.7 
74.3 
62 

606c 

F* 

614a 

C* 

021g 

A 

620a 

K* 

574c 
737c 
691c 

6370 
767b 
681a 

546.'» 

J* 

665c 

A* 

616b 

L 

G* 

542a 
402b 
301c 

616a 
483b 
402b 

732a 
568c 
544b 

730a 
6290 

469b 
380c 
330a 

569b 

L 

B 

444a 

E 

712b 

644c 

8,374 

698 

790 

(128) 

623 

(6«) 

D 

1 

Sum 

6,084 

507 
674 

(178) 

387 
(7) 

7,476 
623 
713 

(17«> 
479 

(188) 

8,824 
694 
797 

(128) 
574 

(18s) 

5,798 
484 
566 

7,854 

Mean 



613 

Hi  j;he8t 

:::::::: 

669 

IjOwest -- 

(218)  !     (2l8) 
399            546 

(188)       (18a) 
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Series  1. — Strength  of  mortars,  etc. — ^Continnod. 


Cemont 

>. 

Tensilo  Btrength  (pounds  per  square  inch). 

Sample. 

1  part  sand 

to  1  cement  (by 

weight). 

8  sand  to  1  cement  (bj  weight). 

4aand 

tol 

cement. 

5a&nd 

tol 
cement. 

Brand. 

• 
09 

g 

B 

09 

• 

• 

09 

• 

OD 

s 

C9 

• 

• 

e 

I 

e* 

• 

« 

• 
04 

H* 

58 

21b 
800b 
8s 
2 
3 
4 

128 

lis 
18s 
17b 
208 
228 
1 
7a 

166 

23b 

248 

740o 
722a 
756a 
727a 
75» 
72^ 
761c 
756b 
696e 
6S0c 
743b 
675a 

763c 
840a 
818a 
706a 
814b 
860b 
855o 
687b 

'"649o' 
764b 
795a 

176c 
197a 
202a 
177a 
148b 
164b 
101c 
144b 
188« 
1330 
IBlb 
150a 
235b 
175a 

"*"88c' 

272a 
266b 
255b 
250b 
2510 
237c 
212a 
219c 
275a 
185a 
26lc 
227b 
289d 
240b 
201c 
148a 

456c 
434a 
384a 
887a 
S81b 
367b 
385c 
362b 
3610 
3llc 
302b 
374a 
868d 
338a 

898c 
395a 
894a 
888a 
.388b 
8B3b 
879c 
376b 

aeac 

851c 
350b 
S50a 

*"333a 

884c 
850a 
370a 
390a 
365b 
354b 
382c 
332b 

H* 

a83a 
260a 

""idB 

228a 

Jt* 

22  (a 

!• 

2l5a 

P* 

K* 

¥* 

c* 

233a 

A 

M* 

3180 
343b 
327a 
369d 
311a 
405g 

J» 

249a 

A* 

198a 

L 1 

G*  

66la 
634b 
5740 

"8,'««5' 

722 

761 

(4) 

650 

(188) 

704a 
7630 

'*78ib 

608c 

9,845 

779 

860 

(3) 

049 

(188) 

184a 

L 

B 

208c 
353b 

'sioc' 

345b 



E 

322b 

252o 

4,226 

852 

380 

(8«) 

252 

(2411) 

D 

OittBl     •««*paaaB«»-*a 

1,948 
162 
202 

(3008) 
101 
(4) 

2,874 
240 
272 

(5s) 

185 

(188) 

4,571 
381 
456 

(58) 

311 
(18a) 

4,485 
374 
398 

(58) 

333 
(1) 

* 

Hean 



Higheat 

Lotreftt ........ 

t 

8ERIRB  2. —  Values  of  different  vai'ieties  of  fine  sand  for  use  in  Portland  cement  mortar. 


1 

Snrd. 

«M 
O       . 

■»*    OB 

cen 
ient 

^^ 

w^ 

i 

Parts   to 
oemeni 
weight). 

hi 

!       a 

b 

e 

d 

1 

o 

-§ 

O. 

a 
s 

a 


1 

S.S. 

2 

S.S. 

3 

W.P. 

4 

P.P. 

5 

A. 

6 

S.S. 

7 

S.S. 

8 

S.S. 

9 

W.P 

10 

P.P. 

11 

A. 

J2 

S.S. 

13 

B.S. 

14 

W.P 

15 

p.p. 

16 

A. 

17 

S.S. 

18 

S.S. 

19 

S.S. 

20 

W.P 

21 

W.  P 

22 

p.p. 

23 


Pass  40 

40-100 
Pass  40 
Pa8B40 
Pass  40 
Pass  40 
Pass  40 

40-100 
Pass  40 
Pa8R40 
Pa8.«»40 
Pass  40 

40-100 
Pass  40 
Pass  40 
Pas440 
Pass  40 
Pass  40 

40-100 
Pass  40 
Pass  40 
Pass  40 

Pass  40 


2 

18.5 

2 

17.5 

2 

13.3 

2 

12.1 

2 

13.3 

2 

16.7 

2 

17.5 

2 

17.5 

2 

13.3 

2 

12.1 

2 

13.3 

2 

18.5 

2 

17.5 

2 

13.3 

2 

12.1 

2 

13.3 

2 

13.3 

2 

14.8 

2 

14.8 

2 

14.8 

2 

13.3 

2 

13.3 

2 

13.3 

9 
9 
9 
9 
9 
8 
8 
8 
8 
8 
8 
9 
9 
9 
9 
9 
7 
7 
7 
7 
7 
7 


Tensile  strength. 

• 

5 

a 

.2" 

I. 

»« 

'd 

jQ 

• 

a 

• 

s 

1 

9 

^ 

3 

• 

3 

/ 

h 
LU. 

• 

t 
Lb». 

Zbi. 

6mo«. 

388 

407 

373 

5 

Gmos. 

478 

486 

468 

5 

6nM»8. 

433 

461 

406 

5 

6mos . 

382 

405 

361 

5 

6mo8 . 

398 

422 

370 

5 

Ij'oar. 

478 

523 

388 

5 

lyear. 

430 

462 

387 

5 

Ij'ear. 

489 

534 

444 

10 

lyear. 

421 

457 

390 

10 

lyear. 

406 

422 

378 

10 

1  year. 

403 

449 

304 

10 

2  years 

470 

504 

429 

5 

2  years 

539 

566 

492 

5 

2  years 

445 

462 

434 

5 

2  years 

437 

478 

410 

5 

2  years 

506 

517 

500 

4 

2  years 

547 

590 

437 

5 

2  years 

563 

602 

538 

5 

2  years 

587 

629 

530 

10 

2  years 

419 

454 

401 

5 

2  years 

434 

407 

390 

5 

2  years 

400 

420 

378 

10 

2  years 

443 

481 

410 

10 

u 

0 
•0 

M 

•3 

t 

>^ 

H 

k 

I 

S 

O.C 

N 

o.c 

N 

O.C 

N 

o.c 

N 

o.c 

N 

o.c 

N 

o.c 

N 

o.c 

N 

o.c 

N 

o.c 

N 

o.c 

N 

o.c 

N 

o.c 

N 

o.c 

N 

o.c 

N 

o.c 

N 

o.c 

N 

o.c 

N 

o.c 

N 

o.c 

N 

o.c 

N 

o.c 

N 

o.c 

Kemarks. 


Mortar  rather  dry, 
Mortar  trifle  dry. 


Mortar  very  dry. 

Do. 
Mortar  dry. 
Mortar  moist. 
Mortar  O  K. 
Mortar  rather 

moist. 
Mortar  O  K. 


Note.— S.  S.,  sandstone  screenings  from  rock  crusher  (Potsdam  sandstone).  W. P.,  natural  sand 
from  op>en-bank  water-power  canal.  P.P..  pumped  ftom  l>cd  of  river  at  Point  aux  Pins.  A.,  clean 
white  sand  used  for  pointing  on  lock  of  1881.  Fincnt^ss  40-100,  passing  Ko.  40  sieve  (holes  about  0.015 
inch  square)  and  retained  on  No.  100  sieve  (holes  0.0005  inch  square). 
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Series  2a. — Values  of  different  varieties  of  fine  sand  for  Portland  cement  mortar. 


Kefer- 
ences. 

Sand. 

Six  months. 

Kind. 

Fineness. 

Parts  to 
lof 

Date 

made 

(March 

1893)^ 

Water 

(per  cent 

of  dry 

Strength. 

...  - 

Number 



cement. 

ingre- 
dients). 

Mean. 
/ 

Highest. 

Lowest. 

aver- 
aged. 

a 

b 

0 

d 

e 

9 

h 

i 

Poiinda. 

Poundt. 

Poundt. 

1 

P.P. 

Pass  40 

1 

6 

14 

715 

776 

638 

10 

2 

W.P. 

Pass  40 

1 

6 

14.5 

004 

717 

623 

10 

3 

L.  S. 

Pass  40 

1 

6 

18.25 

721 

777 

628 

10 

4 

L.  S. 

40-100 

1 

6 

17.5 

753 

816 

098 

10 

5 

P.P. 

Pass  40 

2 

10 

12.4 

491 

609 

480 

5 

0 

W.P. 

Pass  40 

2 

10 

12.7 

442 

476 

417 

5 

7 

L.  S. 

Pass  40 

2 

10 

17.7 

531 

580 

454 

5 

8 

L.  8. 

40-100 

2 

10 

17 

697 

040 

554 

5 

9 

P.P. 

Pass  40 

2 

9 

12.4 

460 

504 

410 

5 

10 

W.P. 

Pass  40 

2 

9 

12.7 

420 

440 

400 

5 

11 

L.  8. 

Pass  40 

2 

9 

*16.5 

552 

591 

538 

5 

12 

L.  8. 

40-100 

2 

9 

*15.8 

591 

620 

551 

5 

*  Trifle  dry. 


Seriks  3. — Strength  of  mortars  and  fineness  of  seven  brands  of  tiatural  cement, 

[Results  in  any  single  column  which  bear  the  same  letter  are  from  briquets  made  the  sanio  day  and 

immersed  in  the  same  tank  until  broken.] 


Cement. 

Fineness  (per 
cent  passing). 

Tensile  strength  (pounds  per  square  inch). 

Sample. 

Sieve 

No.  100 

(holes 

0.0065 

inch 

square). 

87.7 
86.6 
87.8 
79.9 
87.1 
89.9 
74.5 

Sieve 

No.  120 

(holes 

0.0046 

inch 

square). 

76.3 

80.3 

80.7 

73.9 

80 

80.5 

60.8 

Neat  cement. 

1  part  sand 

to  1  cement  (by 

weight). 

Brand. 

• 

• 

• 

••* 

i 

• 

1 
g 

• 

,     464a 
462b 
333a 
276a 
353a 
332a 
333b 

■ 

t 

cS 
o 

• 

1 

Cn 

An 

Fu 

Dn 

En 

Gn   

Bn 

14s 
13s 
19s 
9s 
15s 

188 

10s 

1490 
157c 
120c 
89a 
114c 
120c 
101b 

152c 
173c 
185c 
257a 
194c 
166c 
263b 

■ 

"'272i' 
23ti« 

*"23ia' 
241a 
290a 

346b 
399a 
310a 
280b 
315a 
345a 
896a 

384b 
549a 
343a 
2830 
362a 
379a 
447a 

140a 

*    li7a' 
149a 
117a 
133a 

181b 
a08a 
223a 
274b 
224a 
222a 
189a 

Cement. 


Tensile  strength  (pounds  per  square  inch). 


Brand. 


Cn 
An 

Fn 

Un 

£n 

Gu 
Bn 


Sample. 


1  part  sand  to  1  cement 
(by  weight). 


3  parts  sand  to  1  cement  (by  weight). 


148 
138 

19s 

98 
158 

18s 
10s 


I 


5 
I 


469b 
537a 

427a 

411b 

384a 

416a 
377a 


467b 

.394b 

476a 

478a 

373a/ 
437b  s 

477a 

421b 

354c 

322a/ 
353b  s 

388a 

321a/ 
331  b^ 

366a 

373a 

370a 

00 


139a 
109b 


a 

o 

S 

C9 


n 

a 
o 

B 

o 


304a 
131a  222a 
171a  242b 
114a        237a 


189a 
84b 


288a 
15ia 


342a 
270a 
222b 
275a 

277a 
85a 


>* 
« 


5  of  sand  to 

1  of  cement. 

m 

M 

• 

*» 

fl} 

men 

I      o 

C9 

330b 
^la 
5  265a/ 
)  303b\ 
278b' 
>  240a/ 
/  276b S 
231)a/ 
275b  S 
00a 


270a 

189a 

268a 

123a  j 

221b 

104a 

224a 

126ft 

223a 

155b 

130a 

186a 
144a 
Ilia 
141a 

141b 
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Series  16. —  Values  of  different  sands  for  natural  cement  mortar. 


Sand. 

m 

s 

• 

m 

s 

^ 

1 

i 

a 

a 

b 

*1 

n: 

M 

2 

M 

t3 

L.S. 

M 

\t 

L.  S. 

M 

S.  S. 

M 

6 

Std. 

20-30 

7 

?•.?: 

M 

8 

M 

9 

L.S. 

M 

10 

S.  S. 

M 

11 

Std. 

20-30 

12 

?:?: 

M 

13 

M 

U 

L.S. 

M 

15 

S.  S. 

M 

16 

Std. 

20-30 

17 

?:?: 

M 

18 

M 

19 

L.S. 

M 

20 

s.  s. 

M 

21 

std. 

20-30 

.       .. 

-          n       .       . 

3 
3 
3 
3 
3 
3 
3 
3 
3 
8 
3 
3 
2 
3 
3 
3 
3 
3 
3 
3 
3 


• 

Tensile  strength. 

(per  cent 
ngredien 

Pin" 

■4J 

^ 

• 

5. 

.  •« 

Dateni 
be 

« 

S  bfi 

"Watei 
dry 

i 
^ 

8 

i 

3 

r 

" 

e 

f 

u 

h 

• 

J 

• 

Lbs. 

Lbn. 

Lbs. 

13.6 

28  days . 

117 

130 

91 

10 

18.3 

28  daya . 

93 

125 

80 

9 

15 

4 

28  days . 

181 

195 

174 

5 

16.7 

28  days . 

143 

159 

132 

5 

18.2 

28  days . 

113 

121 

90 

10 

12.5 

28  days . 

118 

129 

107 

10 

15.4 

5 

0  mos... 

344 

362 

320 

5 

13.3 

5 

0  mos... 

297 

308 

270 

5 

16.7 

5 

G  mos . . . 

467 

527 

394 

5 

18.2 

5 

0  mos... 

316 

334 

286 

5 

12.5 

5 

6  mos... 

330 

346 

314 

5 

15.4 

5 

lyear... 

856 

378 

816 

6 

13.8 

5 

lyear... 

339 

360 

324 

5 

16.7 

5 

1  year. . . 

526 

552 

480 

5 

18.2 

5 

1  year. . . 

416 

440 

404 

5 

12.5 

5 

lyear... 

342 

378 

320 

5 

15.4 

•7 

2  years.. 

332 

347 

319 

10 

18.3 

2years.. 

308 

321 

298 

10 

16.7 

2  years.. 

601 

649 

535 

10 

18.2 

2  years.. 

462 

520 

434 

9 

12.5 

2year8.. 

324 

350 

280 

10 

Per  cent. 

• 

.a 

■M* 

.• 

1 

S 

6 

(o* 

la 

<9 

wH 

• 

s 

U 

1 

3 

H 

< 

•^ 

!"^"i^ 

1 

N      S 
N     S 

N 

s 

■K 

s 

N 

s 

N 

s 

8 

, 

N 

S 
S 
S 
S 
S 

1  N 

N 

N 
N 

... 

+  8.5 

N 

s 

+14 

N 

s 

-+12. 5 

N 

s 

+31.5 

N 

s 

+  3.5 

N 

s 

—  3.5 

—  7 

N 

s 

—  3.5 

—  9 

N 

s 

+20 

+14 

N 

s 

+46 

+11 

^ 

s 

—  2 

5 

X  Mortar  plastic. 


"  Trifle  dry— 1  briquet  below  100  pounds.  f  Trifle  dry. 

§  1  briquet  below  100  pounds. 

XOTB.— C.  Q.  means  cmsbed  quarts.    P.  P.  means  from  Point  aux  Pins, 
screenings,    n.  S.  means  sandstone  screenings.    Std.  means  standard  sand. 

JRnenest.— Expression  20-30  means  passing  lHo.  20  sieve  and  failing  to  pass  No.  30,  etc. 
percent  each  of  20-30,  30-40,  40-50,  and  50-80. 

ENG  94 146 


L.  S.  means  limestone 
M  means  25 
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Seriks  17. — Values  of  different  sands  for  mse  in  Portland  cement  mortar. 
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KoTE — C.  Q.  means  crushed  quartz.  P.  P.  means  from  Point  aux  Pins.  L.  S.  means  limestone 
screenings.    S.  S.  means  sandstone  screenings.    Std.  means  standard  sand. 

^nen«M— Expression  20-30  means  passing  No.  20  sieve  and  falling  to  pass  No.  30  sieve,  etc.  M 
means  25  i>er  cent  each  of  20-30,  30-40,  40-50,  and  50-80. 
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Seriks  18.  —  Varying  fiheneaa  of  Point  auz  Pins  sand;  effect  on  value  of,  innse  vAlh 

natural  cement. 
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Nqtb.— Fineness  of  sand  is  indicated  by  letters  m,  ft  v;  m  passes  20  sieve,  is  caught  on  30;  f  passes 
3D  liavo,  is  caaght  on  40 ;  v  passeu  40.  iTxponents  show  number  of  parts  of  each  used.  Sana  from 
Point  aux  Pins. 

Keues  18a. —  Varying  fineness  of  Point  aux  Pins  sand;  effect  on  value  of,  in  use  mth 

naiural  cewtent. 
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.^OTB.— o  passes  10  sieve  (holes  0.08  inch  square),  retained  on  20  (0.033  inch  square) ;  m  passes  20 
">«T«,  is  retained  on  30  (holes  0.022  inch  sanaro) ;  f  passes  30  sieve,  is  retained  on  40  (holes  0.017  inch 
"<)ii«re) ;  T  passes  40  sieve  (holes  0.017  incn  square).  Exponents  show  number  of  jwrts  or  per  coot  of 
«ach  used. 
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Seriks  19. —  Varying  fineness  of  Paint  aux  Pine  sand;  effect  on  value  of,  m  use  icith  Port- 
land cement. 
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See  note  appended  to  Serio.s  18. 


Trifle  moist. 


Sruies  19a. —  Varying  fineness  of  Point  aux  Pins  sand;  effect  on  value  of  in  use  with 

Portland  cement. 


9 

I 

o 


1 

2 
3 
4 
5 


Sand. 

"Water  (per  cent  of 
dry  ingredients). 

Fineness. 

Parts  to  1  of  ce- 
ment. 

a 

h 

2.... 
2.... 
2,... 
2.... 

e 

c«ra»f<*v« 

c«m»f*«hr» 

c»inWf»v« 

c»m»»f»v« 

o6Qil«f3Sv«0 

11.8 

12 

12.2 

12.4 

12.7 

1 
1 

1    . 

L 

Tensile  strength. 

• 
£4 

s 

t 

a>oo 

ate    m 
ary, 

& 

« 

1 

2 

•a 

1 

o 

umber 
age 

■ 

1 

1 

d 

-n 

^ 

M 

^ 

)^ 

>^ 

H 

e 

/ 

9 

h 

* 

i 

i 

it 

Lbs. 

Lbt. 

Lbt. 

26 

6  mos . .  ■ 

566 

622 

515 

10 

N 

C 

26 

6  mos  . . . 

544 

581 

612 

10 

N 

0 

26 

6  mos  . . . 

551 

564 

523 

10 

N 

c 

26 

6  mos  . . . 

528 

560 

495 

10 

K 

c 

26 

6  mos . . . 

540 

608 

480 

10 

N 

c 

See  note  api)ended  to  Series  18a. 
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8BRIES  20. — Limestone  screenings;  effect  of  varying  fineness  on  its  value  for  use  with 

Portland  cement. 
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Series  21. — Portland  and  natural  cements  with  Point  aux  Pins  sand. 
Table  la.— STRENGTH  OF  PORTLAND  MORTARS-TWO  YEARS. 
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93 

300s 

91 

1 

91 

208 

88 

88 

93 

2lB 

93 

aooB 

91 

1 

91 

20b 

88 

88 

93 

2 

2 

2 

2 

3 

8 

4.09 

4. 09 

4.09 

5 

5 

6 

6 

6 

8 

8 

8 

8 

8 
10 
10 
10 
10 
10 


•a 


h  S 


1 

^ 


10.3 
10.3 
10.8 
10.3 
10.3 
11.5 
11.5 
10.7 
10.7 
10.7 
11.8 
11.8 
12.2 
12.2 
12.2 
12.1 
12.1 
12.1 
12.1 
12.1 
12.1 
12.1 
12.1 
12.1 
12.1 


a 

s 

n 

& 


Tensile  strength. 


s 

^ 


9 


Lbs. 

8 

584 

8 

548 

8 

481 

8 

451 

8 

517 

9 

363 

9 

355 

9 

296 

0 

288 

9 

260 

11 

199 

11 

167 

11 

191 

11 

174 

11 

451 

13 

132 

13 

132 

13 

115 

13 

123 

13 

103 

14 

104 

14 

116 

14 

102 

14 

100 

H 

104 

I 


Lba. 
550 
554 
507 
470 
536 
393 
371 
303 
308 
275 
220 
180 
200 
180 
172 
143 
145 
131 
133 
120 
122 
139 
114 
111 
121 


8 


Lba. 
526 
540 
446 
425 
502 
846 
341 
284 
274 
245 
180 
146 
186 
168 
110 
120 
120 
102 
107 
86  < 
93 
103 
90 
88 
99 


I 

hi 


I  « 

1  '^ 

5  -3 


J 


5 
5 
5 
5 
5 
5 
5 
5 
5 
5 
5 
5 
5 
5 
5 
5 
5 
5 


N 
N 
N 
N 
N 

K 
N 

N 

N 

N 

N 

N 

N 

N  ' 

N  , 

N  ' 

N 


5 

N 

<    4     N  , 

5     K  1 

5 

N 

5 

N 

5 

N  1 

5 

N  ' 

1 

H 

« 

MS 

wit 
reaol 

§« 

•»•€ 

• 

■a 

1 

1 

I 

m 

TandC 

+22 

TandO 

+44 

TandC 

+48 

T  and  C 

+10 

TandC 

+97 

eand  C 

—27 

g  and  C 

+20 

gand  C 

+  1 

gandC 

+27 
--82 

gandC 
KandT 

+55 

KandT 

+  8 

KandC 

+16 

KandC 

+80 

KandT 

+17 

1  and  C 

+10 

i  and  C 

+36 

i  and  C 

+19 

land  C 

+15 

iand  C 

+14 

cand  C 

+40 

cand  C 

+42 

gand  C 

+36 

gand  C 

+42 

f  andC 

+44 
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Series  21. — Portland  and  natural  cemm^t8  tnih  Point  aux  Pins  Band — Continued. 
Table  2a.-STIlENGTH  OF  NATURAL  CEMENT  MORTABS— TWO  YEARS. 


Reference. 

Coment. 

Parts  sand  to  1  of  ce- 
ment (by  weight). 

Water  (per  cent  of  dry 
ingredients. 

Day    made    (January, 
1892. 

Tensile  s 

trength. 

i 

5 
1 

J 

1 

A 

S 

Comparison   with   six 
,       months,  results. 

• 

•a 
§ 

CO 

S 
e 

i 

1 

h 

1 

a 

b 

d 

« 

/ 

9 

% 

I 

m 

Lh9. 

LbM. 

LbM, 

1 

On 

188 

89 

17.6 

280 

810 

254 

10 

2X 

S 

—28 

2 

En 

158 

89 

16.2 

279 

308 

252 

10 

N 

s 

—11 

3 

Fn 

19s 

89 

16.2 

848 

883 

316 

10 

N 

8 

—  2 

4 

Bn 

10s 

75 

18.75 

322 

344 

305 

10 

MT 

S 

—15 

6 

An 

13s 

86 

17.6 

349 

367 

297 

10 

N 

8 

—32 

6 

On 

18b 

89 

2 

13.3 

324 

352 

282 

5 

N 

N 

+10 

7 

En 

158 

89 

2 

12.1 

5 

338 

355 

330 

5 

N 

N 

+70 

8 

Fn 

19s 

89 

2 

12.1 

5 

334 

871 

311 

5 

N 

N 

—  6 

9 

Cn 

148 

86 

2 

13.3 

5 

333 

346 

308 

5 

N 

N 

+29 

10 

Gn 

188 

89 

3 

12.5 

5 

294 

312 

272 

5 

N 

N 

+14 

11 

Gn 

18s 

89 

4 

12 

6 

187 

201 

174 

5 

N 

Land  I 

—  0 

12 

Fn 

19s 

89 

4 

12 

6 

184 

201 

177 

5 

N 

L  and  I 

+60 

13 

Dn 

9s 

79 

4 

12 

6 

228 

286 

217 

5 

N 

Landl 

+27 

14 

An 

138 

86 

4 

12 

6 

188 

204 

176 

6 

N 

Land  I 

+  7 

15 

Gn 

18s 

89 

5 

ILl 

6 

166 

173 

155 

5 

N 

Landl 

+  4 

16 

Gn 

18s 

89 

6 

11.4 

172 

191 

147 

5 

N 

Landl 

.    +30 

17 

En 

15s 

89 

6 

11.4 

105 

117 

98 

5 

N 

Landl 

+81 

18 

Dn 

9s 

79 

6 

11.4 

152 

162 

136 

5 

MT 

Landl 

+21 

10 

Gn 

188 

89 

7 

11.5 

156 

166 

147 

5 

N 

Landl 

+37 

20 

Gn 

18s 

89 

8 

12.1 

114 

125 

101 

5 

N 

Landl 

+13 

Table  3a. -INGREDIENTS  REQUIRED  FOR  1  CUBIC  YARD  OF  MORTAR  AND  COST  IN 

DETAIL. 


Sand 

(parts  by 

weight 

to  1  of 

cement). 

a 

Portland. 

Natural. 

Cement. 

Sand. 

Total 

cost  of 

mortar 

percnbio 

yard. 

Cement. 

Sand. 

Total 

oost  of 

mortar 

percnbio 

yard. 

Barrels. 

Cost. 

Cubic 
yards. 

Cost. 

Barrels. 

Cost. 

Cubic 
yards. 

Cost. 

b 

c 

d 

9 

/ 

ff 

h 

{ 

J 

k 

0 
1 
2 
3 
4 
5 
6 

7.30 

4.05 

2.80 

2 

1.60 

1.80 

1.10 

$21.90 
12.15 
8.40 
6.00 
4.80 
3.90 
3.30 

$2L90 
12.72 
9.18 
6.85 
5.60 
4.81 
4.23 

•7.95 
4.95 
8.45 
2.55 
2.05 
•L65 
•L40 

$10.33 
6.43 
4.48 
3.31 
2.66 
2.15 
1.82 

•;pl0.88 
6.94 
5.20 
4.11 
3.60 
•3.01 
•2.70 

.57 
.78 
.85 
.89 
.91 
.93 

$0.57 
.78 
.85 
.89 
.91 
.98 

.51 
.72 
.80 
.84 
•.86 
*.88 

$0.51 
.72 
.80 
.84 
.86 
.88 

NOTES. 

Prices,  etc.:  Portland, per  barrel,  380  pounds  net,  $3;  Natural, per  barrel,  280  pounds  net, $1.30; 
P.  P.  sand,  per  cubic  yard,  2,700  XMunds,  $1. 

Results  maMced  (*)  were  derived  by  analogy.  Other  results  derired  directly  from  experiments  with 
the  given  proportions. 

P.  P.  sand  used  had  fineness  approximately  as  follows  : 

i  Letter C  D  B  F  H 

No 20  30  40  50  80 

Size  holes 031x.034    .021  x  .023    .0l6x.0l8    .012x.0I3    .007X.007 

Pei^ent  passing 96  82  47  7  1 

Voids  in  sand  about  three>cighth8. 


APPENDIX   M  M — BBPOBT   OF   COLOSEL   POB. 
Skbiks  25(1. — Effect  of  regeugisg  noliiral  eeaient  mortar. 


■K,  2  paita,  by  w«Kht,  ol  P.  P.  ai 


2  parte,  Vyweijibt,  of  aUBdanl 


j 

i 

s 
t 

if 

1 
1 

TcDBilo  BtnBsth. 

3 

.3 

1 

i 
1 
J 
1 

Water. 

CouiateDcy, 

1 

d 

Lbt. 
3Si 

333 

«S2 
3St 

230 

4M 

WS 

U8 
4IS 

572 

I3»S 

3S0 

i 

1 

1 

! 

1 

1 

i 

i 

5 

1 
1 
i 

1 

I 

1 
I 

I 

1 
• 

J 

12 
U 

!S 
11 

X 

Xi 

b 

Lbi. 
4M 

3C» 
MM 

sas 
42a 
am 

4SS 

428 
387 

441 
4*6 

«3a 

4SS 
391 

N 

1 

N 
N 
N 

1 

1 
1 

N 

.1 J 

k 

t 

- 

1 
U.»;2.27 

MM 

lS.3j2:g 

§ 

G 

1 

I>ry...r„«U..^«l 
||™2a„d8. 

1 

288 

m 

3S3 

402 
4SB 

97J 

357 

301 

10 
B 

10 

j  :::::::: 

• 

Si 

IS.  a 
IS.  a 

IS.  3 

S.J 

9.7 

1.3 

sia 

5.3 

LIS 

2.28 
Z,2S 

3.1 

all 

3,1 
2.20 

i^ 

2,20 
2,20 

2.21 

Very    dry,    brkmete 
eiioirBd  uo  moietn™. 
Smui  ee  I.    OK. 
Final.  OK. 
Ftant;  (rifle  dry. 
Final.  0  K  aad  mire 

THHe  molat. 
Same  la  18. 

SESaad 
Fin^l.  T«y  dry. 

2*11"  ■■ 

10 '  i«  ? 

2 

S 

39MI.. 

i 

8 

1. 
10 

i«.e 

:«"■ 

w 

'Woi 

Id  hoi 

■lyh 

Id  on 
(wel 

*h.ta 

fl 

■Kb 

«*» 

,.T 

igh 

sar. 

S£ 

^^i 

«»"**»«■ 
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Series  25fr.-— J^eci  of  regauging  natural  cement  mortar. 

[Aj^  of  briqaeta,  1  year.    Sample  13«,  brand  An.    Sand:  2  parts  by  weight"  of  P.  P.  sand  passing 

boles  0.08  inch  square.] 


i 

.s 

Tensile  strength.  | 

■ 

s 

1 

i 

c 

o 

• 

a 

1 

i 

CO 

s 

■ 

•** 

1 

• 

> 

1 

b 

e 

d 
Lb*. 

e   f 

.7 

Lba!  Lbs}; 

1  i  13 

3,2 

367 

460 

325 

10 

2 

15 

3.2 

368 

438 

334 

10' 

3 

16.0 

3.2 

334 

380 

291 

10  i 

•  4 

15 

3.2 

876 

421 

352  10 

6 

15 

3,2 

421 

470 

380  10 

0 

15.1 

3,3 

365 

409 

320  10 

7 

15.1 

3,3 

390 

418 

369 

10 

8 

15 

3.3 

B55 

403 

810 

10 

0 

15.1 

3,3 

436 

472 

401 

10 

10 

15.1 

8.8 

189 

215 

160 

10 

11 

13.1 

3,4 

384 

430 

331 

10 

12 

15.1 

3.4 

450 

490 

406 

10 

13 

15.1 

8,4 

367 

401 

826 

10 

14 

15.1 

3.4 

447 

483 

392 

10 

15 

15.1 

3,4 

388 

452 

342 

10 

f 

4 

1 
k 


N 


N 

N 
N 
N 


N 
N 

N 
N 

N 


rag  •§, 

U 

B 

o 
a 


II 


d    lo 
H    H 


a  c 


*M 


5 

o 
H 


P 

1^ 


e 

P 

p 


B 


Water. 


1 


bc  <s  G, 

t«  '3  bc 

2  og 

3  ■«  p 

O    I  P 

H  |o 
m  '  n 


hi 


Consistency. 


1 
1 
1 

1 
1 
3 


2 
2 
4 

8 


30  m 


2 
2 
4  I  0 


1   ^ 

1 

1 

i 

3 

2 

2 

2 

5 

4 

» 

2h.. 
30  m 
30m 


30  m 
2h.. 
30m 
30m 


0 
6 

38 


Dry,  bnt  showed  some 
moisture  on  briquets. 
OK. 

Very  moist. 
Trine  more  moist  than 

2. 
Same  as  3. 
Same  as  2. 

Wlien    molded    was 
trifle  more  moist  than 
when  gauged. 
Same  &%  1. 

Do. 
Very  dry;    no  moist- 
ure on  briquets. 

Sameas2. 

OK. 

15. 8     O  K. 

15. 8     Trifle  drier  than  13. 
19.7     Trifle   drier    than 
when  lirst  gauged, 
I      but  more  plastic. 


1 


Series  26a. — Effect  of  regauging  Portland  cement  mortar, 

[Ago  of  briquets,  1  year.     Sample  42m.  brand  R.    Sand :  2  parts  by  weight  of  P.  P.  sand  fussing 

Xfo.  10  sieve  holes  0.08  inch  square.] 


478 

10 

447 

10 

;  504 

10 

478 

10 

553 

10 

606 

10 

522 

10 

528 

10 

531 

10 

526 

10 

512 
515 
558 
520 
597 


10 
10 
10 
10 
10 


N 

R 

N 

R 

N 

R 

N 

R 

N 

R 

N 

R 

N 

R 

1 

N 

R 

5 

N 

R 

5 

N 

R 

3 

N 

R 



N 

R 

1 

N 

R 

5 

N 

R 

5 

N 

R 

3 

1 1. 

1  I, 

1 

1 

1 

1 

2 
6 
2 

4 
1 
2 
0 
2 
4 


2 
2 
2 

4 
8 


Ih. 
Ih. 
5h. 
Ih. 


Ih 
Ih 
5h 
lb 


12 
10 

4 


13.6 
13.3 
12.6 


OK. 

Trifle  moist. 
Quite  moist. 
Same  as  2. 
Same  as  3. 
Same  as  2. 

Do. 
Same  as  1. 
Trifle  dry. 
Retween  2  and  3. 
Same  an  2. 

Do. 
Final,  trifle  dry. 
OK. 
OK. 


APPENDIX  M  M — ^HBPOET  OF   COLONEL  FOE. 


1 
s 

10 
1! 

n 

IB 
11 

a 

1 

5 

1 

23 

24 
21 

27 
J7 

1 

s 

Ouioe.. 

S:: 

10  C1B.VB 
1*  rtoj-B 

fmoV 
2/d'T! 

v« 

Silas 

~ 

t 

1 

i 

s 
/ 

30 

71 
lOfl 

vx 

118 
180 

207' 
M 

1 

321 

1 

£ 
w 

IM 
2M 

1 

KB 
100 
380 

1 

i 

ISK 
18R 
IgR 
IZR 
18R 

ii 

» 

J 

rmg 

h. 

f  . 

■ 

»™„... 

i 

i 

1 

A 

' 

Xlu. 

2« 

5 

N 

P{ 

Immsrsed    90     mlautB 

28 

N 

Pj 

ftCIcr  maided. 

H 

P 

05 

t 

S 

P 

N 

P 

111 

'b 

1 

P 
P 

!■ 

153 

5 

K 

Pnudl 

InUDklSmonthi.    All 
briqneW  crmoked. 

« 

I 

N 

l\ 

Stmenniuirkail. 

N 

P 

1)0 

\ 

1 
1 

r 
p 

I 

Suue  rcmulis  u  10. 

183 

5 

N 

N 

low 

N 

N 

2S1 

321 

5'  N 

»f 

S20 

j;  N 

N 

300 

N 

258 

* 

"_ 

N 

Su>l>Ie. 

i    Per  milt 
sqiwre. 

Time  to 

12R 

IBR 

8o!s 

M 
■M 
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Skbixs  28. — Rate  of  incretue  in  ah'ength  of  a  sample  of  natural  cement  in  warm  and 

^  cool  wafer, 

m 

[Sample  18S,  brand  6n.] 


Ft 

-1 

3x 

gs 

feg 

• 

8 

a 
8 
J2 

li 

-^1 

made 
lary.ie 

'd 

^ 

ae 

Pi 

1 

^' 

(3 

1 

2 

3 

4 

5 

6 

7 

8 

9 

10 

11 

12 

13 

14 

15 

16 

17 

18 


0 

1 
30.8 

0 

30.8 

0 

30.8 

0 

30.8 

0 

30.8 

0 

30.8 

0 

30.8 

0 

30.8 

18.75 

18.75 

18.75 

18.75 

18.75 

18.75 

18.75 

18.75 

18.75 

18.75 

2 
2 
2 
2 
2 
2 
2 
2 
3 
8 
3 
3 
3 
3 
3 
3 
8 
8 


& 


Tensile  strength. 


2 
4 

7 

10 

4 

7 

U 

28 

2 

4 

7 

10 

2 

4 

4 

7 

14 

28 


H 


o 

Hi 


I 

I 


1 


9 

h 

1 

XA#. 

82 

5 

115 

5 

185 

5 

158 

5 

77 

5 

08 

5 

120 

5 

142 

3 

72 

5 

102 

5 

174 

5 

205 

5 

73 

5 

134 

6 

79 

5 

112 

5 

131 

6 

198 

5 

1 

u 
T3 


1^ 


N 
K 
N 
N 

V 
N 
K 
N 
N 

N 
N 
K 
If 
K 
N 
N 
IT 


»4 

-a 

o 

a 


p  in 
s 


24 
24 
24 
24 
24 
24 
24 
24 
24 
24 
24 
24 
3 
8 
24 
24 
24 
24 


8 

a 


I 


Steamer. 

Do. 

Do. 

Do. 
TankB. 

Do. 

Do. 

Do. 
Steamer. 

Do. 

Do. 

Do. 

Do. 

Do. 
TankB. 

Do. 

Do. 

Do. 


*  Temfierature  of  water  in  steamer,  aboat  100°  F. ;  temperatare  of  tank,  about  <H)°  F. 

Series  29. — Hate  of  increase  in  strenffth  of  a  sample  of  Portland  cement  in  warm  and 

cool  water. 


[Sample  21P,  brand  R.] 


1 

Reference. 

Sand  (parts  to  1 
of  cement). 

Water  (percent 
1  o-       of  dry  ingredi- 
ents). 

1        !  Date  made  (Feb- 
1  *         ruary,  1892). 

Age  (days). 

T 

• 

ensile  st 

• 

e 

rength. 

• 

*3 

OB     • 

O   OB 

n  o 

B 
H 

J 

i 

• 

1 
1 

m 

1 
H 

Where  stored.  * 

a 

" 

Lbs. 

/ 

Lb*. 

9 

h 

i 

it 

I 

Lbt. 

1 

0 

20 

4 

4 

489 

520 

470 

5 

N 

24 

Tank  T. 

2 

0 

20 

4 

7 

530 

555 

531 

5 

N 

24 

Do. 

a 

0 

20 

4 

14 

692 

635 

533 

5 

N 

24 

Do. 

4 

0 

20 

4 

28 

645 

052 

625 

5 

N 

24 

Do. 

5 

3 

11.1 

5 

4 

159 

162 

153 

6 

N 

24 

Tank  C. 

G           8 

11.1 

5 

7 

197 

217 

176 

5 

N 

24 

Do. 

7           3 

11.1 

5 

14 

232 

247 

211 

5 

K 

24 

Do. 

8           3 

11.1 

5 

28 

234 

240 

227 

5 

N 

24 

Do. 

9           0 

20 

2 

390 

433 

348 

5 

N 

i!| 

3 

Steamer. 

10           0 

20 

4 

476 

497 

462 

5 

N 

3 

Do. 

11           0 

20 

2 

390 

412 

380 

5 

N 

24 

Do. 

12           0 

20 

4 

414 

478 

378 

5 

N 

24 

Do. 

13  1        0 

20 

7 

515 

548 

481 

5 

N 

M 

Do. 

14  '        0 

20 

10 

677 

021 

534 

5 

N 

24 

Do. 

15           3 

5 

2 

142 

148 

135 

5 

N 

21 

3 

Do. 

IG           3 

5 

4 

172 

187 

151 

5 

N 

21 

3 

Do. 

17           3 

5 

2 

132 

142 

129 

5 

N 

24 

Do. 

]8  *        3 

5 

4 

173 

185 

158 

6 

N 

24 

Do. 

19  '        3 

5 

7 

202 

218 

182 

6 

N 

24 

Do. 

20           3 

5 

10 

209 

218 

193 

5 

N 

24 

Do. 

•  Temperature  of  Tank  T,  about  00°  F.    Temi)eraturo  of  Tank  V,  about  05°  F.    Temperature  of 
steamer  about  100°  F. 
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SsRiss  31. — Effdot  ofregauging  Portland  cement  mariar. 


s 

a 

1 

1 
2 

3 

4 

5 

6 
7 
8 
9 
10 

t 

■c 

Tensile  strength. 

Kemarks. 

i 

• 

• 

1 

S 

« 

1 

Number  aver- 
aged. 

a 

b 

e 

d 

« 

Treated  as  nsnal  (mortar  molded  when  gauged). 

Mortar  let  stand  1  hour,  reganged  and  briquets 
made.  Conaistoncy  of  mortar  did  not  appear  to 
change. 

Mortar  let  stand  3  honrs,  reganged  and  briquets 
made.  In  regaoging^  10  o.  c.  water  (or  10  per 
cent  of  amonnt  first  need)  added  to  make  mor- 
tar same  consistency  as  at  first. 

Mori»r  let  stand  3  honrs,  reganged  every  hour: 
10  c.  c  water  added  at  last  regauging. 

Mortar  let  stand  6  boars,  reganged  every  hour. 
83  c.  0.  water  (33  per  cent  of  amount  first  used) 
added  at  last  regauging. 

Seel. 

See  2. 

ooe  3. 

S«e4. 

See  6. 

3  mos . . . 
3  mos... 

3  mos  ■ . . 

3  mos .  >  ■ 
3  mos  . . . 

1  year  . . 
1  year  . . 
lyear  .. 
lyear  .- 
1  year  . . 

Lbi. 
569 
525 

556 

537 
500 

605 
681 
550 
676 
612 

Lb*. 
574 

540 

586 

576 
666 

625 
600 
674 
603 
633 

Lbt. 
547 
512 

506 

520 
6^ 

584 
580 
635 
537 

687 

6 
5 

5 

5 
5 

5 
5 
5 
6 
5 

HOTB. — Proportions:  276  grs.  cement,  sample  6s,  bnmd  H;  550  grs.  sand  passing  Ko.  10  sieve;  100  c.c 
water  =  12.1  per  cent  of  drt^ngredients.  So.  10  sieve  has  holes  0.08  of  an  inch  square.  All  briquets 
made  by  molder  N  5, 21,  lw2,  and  immersed  in  same  Tank  R.  Sand  from  Point  aux  Pins.  Cement 
when  mixed  neat  with  20  per  cent  water  begins  to  set  aftor  40  to  60  minntoa  in  temperature  of  65°  F. 

Skriss  33. — Results  obtained  by  different  tnolders  when  usin§  similar  mortar. 
[Cement,  brand  Gn,  sample  21R.    Sand,  crushed  quarts 20-40.] 


a 

e 


|i 

H 


1 

2 
3 
4 
5 
0 
7 
8 
0 

10 
11 

12 

13 

U 

15 

16 

17 

18 

19 


III 


0 
0 

1 
1 
1 
1 

2 
2 
3 
3 

Sum 

0 
0 
1 
1 
1 
1 


31.6 
31.6 
18.7 
18,7 
18.7 
18.7 
15.2 
15.2 
13.8 
IS.  3 
of  means 

31.6 

31.6 

18.7 

18.7 

18.7 

18.7 

15. 2 


9 


62-65 
62-65 
67-62 
67-63 
63-68 
63-68 
70-65 
70-65 
65-61 
66-61 


S 


a 

G 

o 

G 
G 
G 
G 
G 
G 
G 


*22 
32 
22 
22 
22 
22 
22 
22 
32 
22 


7  days . . 
28  days. 
7  days.. 
28  days . 
Smos... 
lyear.. 
28  days . 
Smos... 
Smos... 
lyear  .. 


Sum  of  means. 


62-65 

62-66 

65 

65 

65 

66 

67 


TT8hr8, 
then  G. 
UShrs, 
then  G. 
U6hx«, 
then  G. 
U6hrs, 
then  G. 
n6hr8, 
then  G. 
n  5hr8, 
then  G. 
U  2hrs, 
then  G. 


f28 
28 
28 
28 
28 
28 
28 


7  days  . 
28  days 
7  days . 
28  days 
3  mos.. 


Mean  tensOe  strength. 


O 


1 


ff 


Lbs. 
81 
197 
70 
236 
515 
558 
106 
423 
253 
260 

2,707 


h 


Lbs. 

OS 
213 

01 
257 
641 
560 
186 
383 
363 
233 
2,827 


1  year 
28  dayi 


QQ 

■s 

I 


Lbs. 


60 
145 

67 
233 
436 
504 
182 
1,616 


I 

'S 


J 


Lbs. 
80 
220 
80 
259 
510 
655 
107 
406 
230 
286 

2,800 


►  o 

^  3 
Jz5 


60 

167 

71 

211 

440 

491 

J 170 

1,628 


5 
5 
5 
5 
5 
5 
5 
5 
5 
5 
5 


5 
5 
5 
5 
6 


5 


5 


*  Clear. 


t  Cloudy. 


:  Mean  of  10. 
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Series  335. —  Varlationg  in  consistency  of  mortar » 

Table  l.-NEAT  ^"ATUBAL  CEMEKT  MORTAR. 
[Sample  21R,  brand  6n.] 


• 

(per  cent  of 
gredients). 

1 

Tensile  strength. 

Remarks. 

J 

• 

• 

u 
I 

'^ 

uB 

a 

« 

8 

-•* 

^^ 

S 

m 

i 

p 

1 

b 

i 

t 
d 

a 

1 

I 

,_ 

i 

a 

c 

IA>9. 

/ 

9 

1882. 

Lht. 

LU. 

1 

28 

10. 31 

1  day  . . . 

77 

86 

69 

2 

S 

U 

Very  dry  and  hard  to  gauge. 

2 

SO 

10,31 

1  day  . . . 

63 

66 

60 

2 

S 

0 

Dry. 

3 

82 

10,31 

1  day  . . . 

58 

64 

53 

2 

8 

u 

Consistency  about  right 

i 

36 

10,81 

Iday  ... 

38 

53 

24 

2 

8 

u 

HoisL 

5 

40 

10,31 

1  day . . . 

20 

30 

29       2 

8 

u 

Very  moiat 

6 

28 

10,31 

7  days . . 

81 

86 

76       4 

S 

u 

Same  asl. 

7 

30 

10.31 

7dayn  .. 

74 

110 

58       4 

H 

u 

Same  as  2. 

8 

82 

10,31 

7  days . . 

46 

57 

41 

4 

8 

u 

Same  as  8. 

9 

36 

10,31 

7  days . . 

84 

40 

27 

4 

8 

u 

Same  as  4. 

10 

40 

10,31 

7  days .. 

42 

45 

34       4 

8 

u 

Same  OR  5. 

11 

28 

10.31 

28  days  . 

182 

188 

166       2 

8 

u 

Same  as  1. 

12 

30 

10,31 

28  days. 

138 

142 

134 

2 

8 

u 

Same  as  2. 

13 

32 

10,31 

28  days . 

116 

117 

116 

2 

8 

u 

Same  as  3. 

14 

36 

10,31 

28  days  . 

80 

00 

71 

2 

8 

u 

Same  oa  4. 

15 

40 

10,31 

28  days. 

75 

76 

74 

2 

S 

u 

Same  as  5. 

16 

28 

10.81 

Smos... 

171 

181 

162 

2 

T 

u 

Same  as  1. 

17 

80 

10.31 

3mos... 

160 

181 

140 

2 

T 

u 

Same  as  2. 

18 

32 

10.31 

3nio8... 

144 

156 

133 

2 

T 

u 

Same  as  3. 

19 

36 

10,31 

3  moa... 

132 

154 

110 

2 

T 

u 

Same  as  4. 

20 

40 

10,31 

3  mos... 

137 

100 

84 

2 

T 

u 

Same  as  5. 

NoTB. — The  1-day  briquets  were  immersed  1|  hours  after  molded. 

Table  2— NATURAL  CEMENT  WITH  ONE  PART  "STANDARD"  SAND. 

[Cement  sample  21R,  brand  6n.] 


1 

10 

11.4 

7  days.. 

29 

34 

23 

s 

u 

Barely  damp ;  no  perceptible  cohe- 
sion at  first. 

2 

14 

11.4 

7  days  . . 

07 

82 

51 

s 

u 

No  moisture  on  surface  of  briqueta 
when  finished. 

3 

18 

11,* 

7  days  . . 

76 

78 

74 

s 

IT 

About  proper  consistency. 

4 

22 

11,4 

7  days.. 

38 

44 

32 

s 

U 

Too  moist  to  compact  except  by 
pressure  on  top  with  trowel. 

5 

26 

11.4 

7  days . . 

19 

20 

9 

s 

V 

Extremely  moist;  molds  filled  at 
one  operation  and  smoothed  off 
without  pressure. 

0 

10 

11.4 

28  days  . 

63 

72 

52 

s 

V 

Same  as  1. 

7 

14 

11,4 

28  days . 

115 

142 

82 

8 

u 

Some  as  2. 

8 

18 

11,4 

28  days . 

167 

194 

148 

8 

u 

Same  as  3. 

9 

22 

11,4 

28  days  . 

125 

140 

119 

S 

u 

Same  as  4. 

10 

26 

11,4 

28  days . 

77 

82 

66 

s 

IT 

Same  as  5. 

11 

10 

11,4 

3  mos . . . 

173 

180 

166 

s 

^1 

Same  OS  1. 

12 

14 

11.4 

3  mos . . . 

227 

238 

217 

s 

u  1 

Same  as  2. 

13 

18 

11,4 

3  mos . . . 

378 

391 

365 

8 

u  . 

Same  as  3. 

14 

22 

11,4 

3  mos . . . 

386 

391 

381 

8 

u 

Same  as  4. 

15 

26 

11,4 

3  mos . . . 

270 

292 

249 

S 

u 

Same  as  5. 

10 

14 

11,5 

7  days . . 

49 

66 

26 

s 

u 

Same  as  2. 

17 

16 

11,5 

7  days  . . 

74 

83 

68 

s 

u 

Dry;   little  moisture  on  surface 

• 

briquets. 

18 

18 

11.5 

7  days  . . 

66 

74 

62 

8 

IT 

Same  as  8. 

10 

22 

11,5 

7  days  . . 

38 

44 

33 

s 

u 

Same  as  4. 

20 

26 

11,5 

7  days . . 

25 

28 

21 

s 

u 

Same  as  5. 

21 

14 

11.5 

28  days . 

90 

106 

84 

8 

u 

Same  ns  2. 

22 

16 

11,5 

28  days . 

143 

160 

130 

S 

u 

Some  as  17. 

23 

18 

11,5 

28  days  . 

173 

184 

162 

s 

u 

Same  as  3. 

24 

22 

11,5 

28  days . 

133 

136 

131 

8 

u 

Same  as  4. 

26 

26 

11,6 

28  days  . 

70 

86 

60 

S 

u 

Same  as  5. 

26 

14 

11,5 

3  mos... 

193 

199 

188 

8 

u 

Some  as  2. 

27 

16 

11.5 

3  mos . . . 

312 

331 

293 

S 

u 

Some  OS  17. 

28 

18 

11,5 

3  mos . . . 

380 

390 

371 

S 

u 

Same  as  3. 

29 

22 

11,5 

8  mos . . . 

322 

345 

299 

8 

u 

Same  as  4. 

80 

26 

11,5 

3  mos . . . 

286 

298 

275 

S 

u 

Same  as  6. 

31 

14 

11,5 

Omos... 

234 

280 

188 

s 

u 

Same  as  2. 

82 

16 

11,5 

0  mos . . . 

374 

390 

350 

s 

u 

Same  as  17. 

83 

18 

11,5 

6  mos  . . . 

416 

420 

412 

s 

IT 

Same  as  3. 

84 

22 

11,5  1  Omos... 

438 

449 

428 

1  s 

u 

Some  as  4. 

85 

26 

11,5     6  mos... 

429 

460 

399 

s 

u 

Same  as  5. 
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Series  33h. —  Variations  in  oonsistenoy  of  mortar — Continued. 

Tablb  3.-NBAT  NATURAL  CEMENT  MORTAR. 

[Sample  16R,  brand  6n.] 


• 

s 

[per  cent  of 
gredients). 

• 

9 

Tensile  strength. 

Remarks. 

^ 

1 

Water 
dry  in 

• 

I 

s 

1 

a 

9 

i 

% 

h 

• 

s 

H 

t 

a 

b 

e 

d 

/ 

« 

1803. 

LU. 

Lbt. 

Lbt. 

1 

28 

3,3 

1  day... 

68 

78 

48 

10 

s 

Very  dry ;  slight  moisture  on  sur- 
face briquets. 

Dry,  but  nnowed  moisture  on  sur- 
face briquets. 

2 

30 

3,3 

1  day... 

81 

89 

71 

10 

s 

3 

32 

3,3 

1  day... 

63 

70 

54 

10 

s 

About  proper  consistency. 

4 

36 

8.3 

1  day... 

33 

37 

30 

10 

s 

Trifle  moist. 

5 

40 

3.3 

1  day... 

17 

29 

7 

8 

• 

s 

Moist,  but  would  hold  its  shape 
readily. 

e 

28 

3,2 

7  days.. 

88 

108 

68 

10 

s 

Same  as  1. 

7 

30 

3,2 

7  days.. 

81 

08 

96 

10 

s 

Same  as  2. 

8 

82 

3.2 

7  days.. 

67 

74 

^ 

10 

s 

Same  as  3. 

9 

88 

8.2 

7  days.. 

36 

51 

^8 

10 

s 

Same  as  4. 

10 

40 

8,2 

T  days.. 

26 

30 

24 

9 

s 

Same  as  5. 

11 

28 

8.4 

28  days. 

100 

120 

90 

10 

s 

Same  as  1. 

12 

30 

8,4 

28  days. 

86 

102 

76 

10 

s 

Same  as  2. 

13 

32 

8.4 

28  days. 

89 

124 

76 

10 

s 

Same  aa  3. 

U 

36 

.      8.4 

28  days. 

78 

97 

65 

10 

s 

Same  as  4. 

15 

40 

8.4 

28  days. 

86 

99 

76^ 

10 

s 

Same  as  5. 

Table  4.-NATURAL    CEMENT   WITH    TWO  PARTS,   BY   WEIGHT,   OF     •STANDARD" 

SAND. 

[Cement  sample  16R.,  brand  Gn.] 


1 

11.1 

2 

13.8 

3 

15.3 

4 

18 

♦    5 

20.8 

6 

11.1 

7 

13.3 

8 

15.3 

9 

18 

10 

20.8 

11 

11.1 

12 

13.3 

13 

1^3 

14 

18 

15 

20.8 

1 

3,27 

3,27 

3.27 
3,27 

8,27 
3,27,28 
3,27,28 
8,27,28 
3,27,28 
3.27,28 
3.28,29 
3,28,29 
3,28,29 
3,28,29 
3,28,^ 


28  days 

28  days 

28  days 
28  days 

28  days 
6  nios . . 
6mos.. 
6mos.. 
6  mos .  ■ 
6  mos . . 
1  year. . 
1  year. . 
lyear.. 
1  year.- 
1  year. . 


100 

110 

91 

5 

S 

154 

184 

130 

5 

s 

120 

124 

116 

5 

8 

89 

01 

86 

5 

S 

63 

70 

58 

5 

S 

230 

281 

176 

10 

S 

316 

346 

283 

10 

S 

J 

363 

400 

326 

10 

s 

851 

388 

323 

10 

s 

283 

294 

271 

9 

s 

234 

273 

207 

10 

s 

347 

369 

326 

10 

s 

366 

422 

318 

10 

s 

354 

878 

S.'U 

10 

s 

808 

324 

282 

10 

s 

Very  dry ;  no  moisture  on  surface 
bnquets. 

Rather  dry,  some  moisture  on  sur- 
face briquets. 

About  proper  consistency. 

Moist;  water  oozed  from   under 

Very  moist,  but  would  hold  shape, 
mold. 

Same  as  1. 

Same  as  2. 

Same  as  3. 

Same  as  4. 

Same  as  6. 

Same  as  I. 

Same  as  2. 

Same  as  3. 

Same  as  4. 

Same  as  5. 
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Series  336. —  Variations  in  cansiateney  of  morto?^— Continued. 

TabiJ!  S—NATURAL  cement  with  one  tart  "STANDARD"  SAND. 

[Cement  sample  15R,  bituid  Gn.] 


«-• 

o 

«3X 

g-S 

§a 

« 

Ki'3 

g 

a 

a 

s 

i-*^ 

«  >t 

.9> 

♦•  »* 

1' 

a 

1 

o 

3 

4 

5 

0 

7 

8 

9 

10 

11 

12 

13 


15 
16 
17 
18 
10 
20 
21 
22 
23 
24 

25 


14 

10 

18 
20 
22 
14 
16 
18 
20 
22 
14 
16 
18.6 


14     20.0 


22.0 

14 

16 

18.0 

20.0 

22.0 

14 

16 

18.6 

20.0 

22.0 


^ 


CS 


1803. 
2,27 

2,27 

2.27 
2,27 
2.27 
2.27 
2,27 
2,27 
2,27 
2,27 
2,28 
2.28 
2,28 

2,28 

2,28 

2,28 

2,28 

2,28 

2,28 

2,28 

3.1 

!      8,1 

'      3,1 

3.1 

a.1 


Tensile  strength. 


7  days 
7dAJ8  .. 

7  days  . . 
7  days  . . 
7  days  . . 
28  days. 
28  days . 
28  days  . 
28  days. 
28  days . 
7  days . . 
7  days  . . 
7  days  . . 

7  days  . . 

7  days  . . 
28  days . 
28  days  . 
28  days . 
28  days . 
28  days . 
0  moa... 
0  moa... 
6  mos... 
6  mos... 

6  inos. . . 


a 


>  Lbi. 

.1      96 


I 


137 

130 
101 

76 
124 
214 
244 
197 
156 

84 
138 
111 

71 

63 
173 
238 
244 
196 
153 
207 
255 
30k 
207 

327 


• 

s 


Lbn, 
108 

162 

135 
106 
80 
150 
228 
250 
207 
160 
106 
157 
125 

00 

n 

107 
267 
264 
204 
158 
225 
273 
320 
317 

353 


o 


> 

8t 


b  be 

a 


ff 


Lba. 

90 

5 

S 

T 

120 

5 

s 

122 

5 

s 

03 

5 

» 

72 

5 

s 

110 

6 

s 

106 

5 

s 

228 

^ 

s 

183 

^ 

s 

153 

5 

s 

74 

5 

8 

128 

5 

S 

104 

5 

S 

58 

5 

s 

58 

4 

s 

154 

5 

s 

207 

6 

s 

22G 

S 

s 

188 

5 

8 

148 

5 

S 

173 

10 

S 

230 

10 

8 

287 

10 

8 

270 

10 

8 

302 

10 

S 

I 

9 


Remarks. 


Very  dry ;  no  moisture  on  surfiice 

briquets. 
Dry:    slight  moisture  on  snrfaee 

briqueta. 
Trifle  dry. 
Trifle  modat. 
Very  moist. 
Same  conaisieaey  ss  1. 
Same  eonsistexiey  as  2. 
Same  eonsisteticy  as  8. 
Same  conaisteney  as  4. 
Same  coaaMtancy  as  5. 
Sama  cenaisteDcy  as  1. 
Same  censictency  as  2. 
About  proper  cenaisteney. 
Moist;  water ooaed  from  beneath 

mold. 
Very  mcrfst,  but  would  hold  He 

shape. 
Same  coosisteBcy  as  11. 
Same  consistency  as  12. 
Same  consistency  as  13. 
Same  consistency  as  14. 
Same  consistency  as  15. 
Same  conaistency  tut  11. 
Same  consxatency  as  12. 
Same  consistency  aa  13. 
Same    conaistency  as   14.     Bri- 

qneta  trifle  porous. 
Same   oonaistency   as    15.     Bri- 

qneta  somewhat  porona. 


Tadlk  0.— natural    cement   with    TWO   PARTS,  BY    WEIGHT,  OF   *»  STANDARD  ' 

SAND. 

[Cement  sample  15  R,  brand  Gn.] 


1 

12.5 

2 

13.0 

3 

15.3 

4 

16.7 

5 

18.1 

6 

12.5 

7 

13.0 

8 

15.3 

0 

10.7 

10 

18.1 

11 

12.5 

12 

13.0 

13 

15.3 

14 

16.7 

15 

18.1 

2,21 

2,21 

2,21 

2,21 

2,21 

2,23 

2,23 

2,23 

2,23 

2,23 

3,24,26 

3, 24, 20 

3, 24, 26 

3, 24, 26 

3,24,26 


28days. 
28  days. 
28  days. 
28 days. 
28  days. 
0  mos.. 
0  mos.. 

0  mos.. 
6  mos.. 
6  mos.. 

1  year. . 
lyear.. 
1  year. . 
1  year. . 
lyear.. 


184 

202 

168 

10 

S 

186 

204 

168 

10 

S 

16« 

178 

140 

10 

S 

130 

148 

124 

10 

8 

100 

116 

100 

10 

8 

226 

245 

205 

10 

S 

260 

282 

240 

10 

S 

287 

307 

260 

10 

S 

313 

837 

294 

10 

8 

303 

315 

288 

10 

S 

100 

220 

173 

10 

s 

232 

240 

180 

10 

8 

288 

314 

260 

10 

8 

291 

325 

272 

10 

8 

823 

338 

273 

10 

8 

Dry. 

Trifle  dry. 

About  proper  consistency. 

Moist. 

Very  moist. 

Same  aa  1. 

Same  as  2. 

Same  as  3. 

Same  as  4. 

Same  as  5. 

Same  as  1. 

Same  08  2. 

Same  as  3. 

Same  as  4. 

Same  as  5. 
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Series  33d. —  FaricUions  in  temperature  of  immersing  fanke. 
Table  l.-NATUliAL  CEMENT,  SEVEN  DATS. 


V 

S 

(J 


a 


Gn, 
(In, 
Gn, 
Gn, 
Gn, 
Gn, 
Gn, 
Gn, 
Gn, 
Gn. 
Gn, 
Gn, 
(Jn, 
(in, 
Gn, 
Gn, 
Gn, 
Gil, 


2111 
21 K 
21R 
2111 
2111 
21K 
21  li 
21R 
21 R 
21 R 
21 R 
2IR 
21R 
15R 
15R 
15R 
15R 
15R 


Sand. 


s 


ej 


a 


Std.  20-30 
Std.  20-30 
Std.  20-30 
Std.  20-30 


« 

o 


C  I 


ft  c 


0 
0 
0 
0 
0 
0 
0 
0 
0  . 

1  I 
1  I 
1  i 
1 

0 
0 
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0  1 

0  I 


a 


31.7 

31.7 

31.7 

31.7 

31.7 

31.7 

31.7 

31.7 

31.7 

18.75 

18.75 

18.75 

18.75 

31.  0 

31.6 

31. 0 

31.0 

31.6 


Immersed. 
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b 
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Tempera- 
ture (de- 
grees F.). 
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59 

60 

04 
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68 

01 

63 

66 

58 
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65 
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12, 13 

12,13 

12,13 

12,13 

112,23 

12.23 

12,23 

12,  23 

12,23 


• 

3 

•  60 

<; 

Tei 

• 

isile  A 

1 

1 

1 

-a 

trengt 

h. 

• 

« 
3 

• 

o 

> 

it 

9 

}Z5 

• 

J 

k 

I 

m 

n 

0 

Lbs. 

Lbs. 

Lbs. 

7 

70 

88 

68 

10 

S 

7 

70 

84 

62 

It) 

S 

7 

63 

77 

48 

10 

S 

7 

67 

06 

55 

10 

s 

7 

77 

88 

68 

10 

s 

7 

92 

100 

74 

6 

s 

7 

78 

83 

70 

5 

s 

7 

112 

118 

102 

6 

s 

7 

92 

102 

80 

6 

s 

7 

121 

129 

114 

5 

s 

7 

110 

130 

98 

5 

s 

7 

143 

150 

132 

6 

s 

7 

111 

128 

96 

5 

s 

7 

106 

140 

94 

10 

s 

7 

104 

124 

92 

10 

s 

7 

104 

110 

88 

10 

s 

7 

109 

124 

84 

10 

s 

7 

124 

148 

96 

10 

s 

*  Fresh  wat«r  in  tanks  December  8. 


t  Fresh  water  in  tanks  December  20. 


Table  2.— NEAT  NATURAL  CEMENT,  SEVEN  DATS. 


1 
2 
3 
4 
5 
C 
7 
8 
9 
10 

11 
12 
13 
14 
15 


Gn,  15R    > 
Gn,  15R    I 
Gd,15R 
Gn,  15R 
Gn.lSR    ; 
Gn,  15R 
Gn,  15R 
Gn.  15R 
Gn,  15R 
Gn.  15  R 

Gn,  15R     ! 
Gn,  15R    ] 

(;n,  15R  : 

Gn,  15R 
Gn.  15R 


0 

31.7 

0 

31.7 

0 

31.7 

0 

31.7 

0 

31.7 

0 

31.7 

0 

31.7 

0 

31.7 

0 

31.7 

0 

31.7 

0 

31.7 

0 

31.7 

0 

31.7 

0 

31.7 

0 

31.7 

i 

d 
b 
a 

I 

d 
b 
a 


h 
e 
d 
a 

9 


54 
59 
60 
64 
70 
53 
58 
60 
66 
70 

38 
49 
57 
70 
80 


50  ,  52 

61  !  67 


63 
68 
71 
56 
60 
61 
66 
71 

39 
51 
59 
74 
84 


58 
61 
68 
52 
57 
58 
61 
69 

36 
46 
54 
06 
76  ( 


1802. 

M2.28 

12.28 

12,28 

12,  28 

12,28 

12,31 

12,31 

12,31 

12,31 

12, 31 

1893. 

12,1 

2.1 

2,1 

2,1 

2,1 


7  ■ 
7  i 
7 


I 

107  I  120 

103  I  115 

101  i  115 


7 

106 

120 

7 

113 

125 

7 

101 

118 

7 

101 

126 

7 

104 

110 

7 

110 

128 

7 

111 

125 

7 

146 

167 

7 

137 

154 

7 

125 

151 

7 

126 

149 

7 

151 

166 

94 

5 

S 

97 

5 

S 

94 

5 

8 

86 

S 

S 

102 

5 

S 

88 

5 

S 

84 

5 

S 

92 

5 

S 

96 

5 

s 

99 

5 

s 

120 

10 

s 

112 

10 

s 

93 

10 

s 

110 

10 

s 

136 

10 

s 

*  Fresh  water  in  tanks  December  20. 


1  Fresh  water  in  tasks  January  14. 


Table  3.— NEAT   NATURAL  CEMENT. 


1 
2 
3 
4 
5 

6 
7 
8 
9 
10 

11 
12 
13 
14 
15 


Gn,  15R 
(in,  ir>R 
(;n,  15R 
(in.  1.5  R 
Gn.  15R 

Gn,  15R 
(in,  15R 
(Jn,  15  R 
Gn,  15R 
Gn,  15R 

Gn,15R 
Gn,  15R 
Gn,  I5R 
Gn.  15R 
Gn,  15R 


1893. 

0 

31.7 

h 

38 

42 

35 

*1,31 

14 

0 

31.7 

c 

50 

52 

46 

1,31 

1 A 
1    '*'• 

0 

31.7 

d 

58 

60 

55 

1,31 

li. 

0 

31.7 

a 

70 

74 

66 

1,31 

0 

31.7 

9 

80 

84 

86 

1.31 
1892. 

0 

31.7 

I 

63 

56 

49 

t  12,28 

0 

31.7 

58 

61 

56 

12,28 

14 

0 

31.7 

d 

59 

67 

62 

12,28 

0 

31.7 

b 

64 

68 

61 

12.28 

■**  1 

0 

31.7 

a 

70 

71 

66 

12,28 
1893. 

1A 

1 

0 

31.7 

h 

38 

43 

34 

*1,30 

28  1 

0 

3L7 

e 

40 

53 

45 

1,30 

28  1 

0 

31.7 

d 

5S 

60 

54 

1,30 

28 

0 

31.7 

a 

70 

74 

64 

1,30 

28 

0 

31.7 

V 

80 

8.) 

76 

1,30 

28 

144 
131 
141 
193 
208 


166 
14::  ; 
158 
210 
234 


125 

130 

127 

147 

131 

144 

150 

158 

144 

156 

166 

198 

178 

204 

184 

215 

247 

276 

280 

310 

106 

10 

1 

s 

110 

10 

s 

130 

10 

s 

174 

10 

s 

180 

10 

s 

118 

5 

s 

111 

5 

8 

122 

5 

S 

138 

5 

S 

131 

5 

s 

146 

10 

s 

153 

10 

s 

151 

10 

s 

232 

10 

s 

239 

10 

s 

*  Fresh  water  in  tanks  January  14. 


t  Fresh  water  in  tanks  December  20. 
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Sbrirs  33rf. —  Vanations  in  1empei*ature  of  immermng  iavks — Continued. 
Table  4.— NATURAL  CEMEN'T,   ONE  PART  HAND. 


o 
o 
a 
o 
hi 

a 


1 

2 
3 
4 
5 

6 

7 

8 

» 

10 

11 

12 

13 

14 

15 


a 
8 
S 


Gn,  15  R 
Gn,  15R 
Gn.lSR 
Gn,  15R 
Gn,  15R 

Gn,  15R 
Gn,  15R 
Gn,  15R 
Gn,  15R 
Gn,  15R 
Gn,  15R 
Gn,  15R 
Gn,  15R 
Gn,  15R 
Gn,  15R 


Sand. 


OS 


«?§ 


c 


St.  20-30 
St.  20-30 
St.  20-30 
St.  20-30 
St  20-30 

St.  20-30 
St.  20-30 
St.  20-30 
St.  20-30 
St.  20-30 
St.  20-30 
St.  20-30 
St,  20-30 
St.  20^30 
St.  20-30 


®       -I 
1-1  ♦^ 

P    «   I 


I  i  ^ 


18.75 
18.75 


Inimorsed. 

'  Tempera- 
tnre  (de- 
ptvcs  F.). 


I 


es        « 


I 


'I— 


/ 


X 


.T4 

50 


56 
61 


18.75 

d 

18.75 

b 

18.75 

a 

18.75 

h 

18.75 

c 

18.75 

d 

18.75 

a 

18.75 

il 

18.75 

18.75 

e 

18.75 

d 

18.75 

a 

18.75 

V 

60  '  63 
64  I  68 
70  I  71 

38  !  42 
50  I  51 
58  60 
70  I  73 
80  82 
38  ;  42 
50  53 
58  60 
70  74 
80     85 


^ 

3 


52 
57 
58 
61 
68 

36 
48 
55 
67 
78 
36 
48 
55 
67 
77 





« 


Tcnsilo  Btrcngtb. 

u 

9 

• 

> 

G 

en 

«  — 

a 

(dayi 

■ 

• 

•-1 

i 

2. 

es 

9 

1 

bfi 

•#4 

4) 

P 

< 

1^ 
k 

I 

tA 
m 

n 

1^ 
0 

■ 

* 

3 

1892. 

Lbs. 

Lbt. 

Lbt. 

*12,29 

7 

84 

97 

78 

10 

S 

12,29 

7 

90 

103 

76 

10 

s 

12,  29 

7 

89 

108 

78 

10 

s 

12,29 

7 

98 

118 

79 

10 ;  S 

12,29 

7 

106 

128 

98 

10      S 

1803. 

t2,4 

7 

83 

97 

71 

10  1  S 

2,4 

7 

88 

114 

78 

10  !   S 

2,4 

7 

93 

105 

74 

10 

8 

2,4 

7 

88 

100 

77 

10 

,  s 

2,4 

7 

121 

132 

114 

10 

^  S 

2,3 

-14 

84 

100 

79 

10 

S 

2,3 

14 

111 

139 

99 

10 

S 

2,3 

14 

12i 

150 

106 

10 

S 

2.3 

14 

150 

173 

136 

10 

s 

2,3 

14 

191 

205 

173 

10 

s 

*  Fresh  water  in  tanks  December  20. 


\  Fresh  water  in  tanks  Janiiarv  14. 


Table  5.— NATURAL  CEMENT  WITH  ONE  PART  STANDARD  SAND,    TWENTY-EIGHT 

DAYS. 


1893. 

Gn,  21R 

St.  20-30 

18.7 

h 

38 

42 

35 

•2,2 

28 

06 

117 

88 

10 

S 

Gn.21R 

St.  20-30 

18.7 

e 

49 

53 

45 

2,2 

28 

148 

170 

132 

10 

S 

Gn.21R 

St.  20-30 

18.7 

d 

58  1  60 

54 

2,2 

28 

180 

222 

160  1  10 

s 

Gn,21R 

St.  20-20 

18.7 

a 

70  .  74 

64 

2,2 

28 

237 

254 

106     10 

s 

Gn,2lR 

St  20-30 

18.7 

n 

80  '  85 

76 

2,2 

28 

288 

306 

262     10 

s 

1892. 

Gn,21R 

St  20-30 

1 

18.7 

i 

52 

56 

49 

tl2,30 

28 

165 

1S8 

150 

10 

s 

Gn,2iR 

St  20-30         1 

18.7 

57 

60 

55 

12.30 

28 

186 

216 

IGO 

10 

s 

8 

Gn.21R 

St  20-30         1 

18.7 

d 

59 

61 

56 

12,30 

28 

198 

227 

157 

10 

s 

1    ft 

Gn,  21 R 

St.  20-30 

1 

18.7 

b 

63 

66 

60 

12,30 

28 

221 

250 

196 

10 

s 

10 

Gn,21R 

St.  20-30 

1 

18.7 

a 

70 

76 

62 

12,30 

28 

249 

273 

219 

10 

s 

*  Freeh  water  la  tanks  January  14. 


t  Fresh  water  in  tanks  December  20. 
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Sebies  33d. —  Variations  in  iefiiperaiurc  of  immersing  tanks — Coutiuaed. 
Table  6 SUMMARY  COMPILED  FROM  TABLES  1  TO  5. 


8 

a 

s 

^  1 


1 

2 
3 

4 
5 
6 
7 
8 

e 

10 

n 

12 
13 
14 
15 
16 
17 
18 
10 
20 
21 
22 


1 

o 

t^ 

3 

4 

5 

G 

7 

« 

9 
10 
11 
12 
13 
14 
15 
IG 
17 
18 
19 
20 

21  . 
v»> 


a 
H 

a 


s 
3 


6 

Saud. 

b 

£        « 
S     1   « 

-I 

§     '  <^ 

O  « 

a 

o    . 

«;5 

<P 

-^ 

fes 

■o 

s  « 

P.bA 

•** 

s        ;^  c 

""' 

d 

eg      1 

(4 

me 

4> 

— •              «3 

»_ 

c 

» 

(^ 

^ 

•s 

a 

I 

p 


to 


Approximate 

temperature 

(38°  F.). 


t 

S 
I- 


50O  F. 


1                  a 

.ia 

to 

1 

• 

£ 

• 

Bile 

s< 

♦3 

g 

•^ 

£ 

H 

H 

<Q 

1 
1 
1 


1 
1 

2 
2 
2 


2 
3 
3 


3 
4 

4 


4 
5 
5 


Gd,  21R 
Gn,  21R 
Gil,  21R 

Mean  of  3 
Gn,2lR 
Gu,  I5R 
Gn,  15U 
Gn,  15R 
(in,  15R 

Moan  «»f  4 
Gn,  15R  « 
On.  15U 
Gn,  15li 

Mt^an  of  2 
Gn,  15R 
Gn,  15R 
Gn,  15  R 

Mean  of  2 
Gn,  15R 
Gn.  15R 
(hi,  15  R 

Mean  of  2 


St. 


St. 

St. 

St. 
St. 
St. 


0 
0 
0 
0 

1 

0 
0 
0 
0 
0 
0 
0 
0 
0 
0 

1 
1 
I 
1 
1 
1 
1 


31.7 
31.7 
31.7 


/ 


12,  8,  '92 

12,  8,  '92 

12, 12,  '92 


9 


h 


18.75  I 

31.6  I 
31.7 

31.7  I 
31.7    ' 


12, 13,  92 
12.  23,  '92 
12. 28.  '92 
12.  28,  '92 
12,31,'U2 


31.7 
31.7 
31.7 


2, 1.  '93 

12, 1:8.  '92 

1,31. '93 


31.7 

18.75 
18.75 


1,  30,  '93  I 

12,  29.  '92  I 

2,  4,  -93  . 


18.75 
18.  75 
18.75 


2.  3. '93 

2,  2.  '93 

12, 30,  '93 


7  days  . . 
7  days  . . 
7  days  . . 
7  days  . . 
7  days  . . 
7  dayn  . . 
7  days  . . 
7  days  . . 
7  dayH  -  - 
7  days  . . 
7  days  . . 
1-1  diiya  . 
14  days  . 
14  days  . 
28  days  . 
7  days  . . 
7  days  . . 
7  days  . . 
14  days  . 
28  days  . 
28  days  . 
28  days  . 


Lbt. 


38       146 


Lbt. 


49 


38 
38 
38 


I 


144 

144 
166 


38 

38 
38 
38 


83 
83 
84 
96 


38 


96 


50 
50 
50 


137 


131 
131 
178 


50 
50 
50 
49 


88 

88 

111 

14« 


49 


148 


52^  F. 


54  ^F. 


53-  F. 


60'^  F. 


04"'  F. 


66   F. 


70°  F. 


E 


c 
u 


til 


Lbu. 


c 
H 


n 


to 
£ 


Lbi. 


9i 

U 


2 

o 

o. 

S 

» 


£ 

9 

g 

6 

H 


c 
«> 

u 


u 


t 

9 

a, 

e 


p 


P     I     <? 


Lbg. 


I 


53 
54 


106  ' 
107 


58 
58 

58 


92 

02 

121 

104 


59  I 
00  I 

I      01  i 

60  : 

60 

'       CO 

59 

CO 


Lbs. 

70 

70 

78 

75 

110 

104 

103 

101 


to  » 

a  ^ 

£  S 

^  I  H 


t 


64 
65 

03 ; 

64  i 
63 
65 
64 


u 


Lbs. 
63     65  , 

67    ....• 
112 

81 
143 
109 
106 


to 

c 

u 


to 

Lbt. 
77 


9 
S 

H 


80©  F. 


to 

a 

£ 

CO 


y 


Lbs. 


66  92 
66  <  84 
65       111 


H 


70 
70 


t" 


124 
113 


(3 


oa 


I/6«. 


53 
54 


104 
106  i 


....'.!!!!.]!  "53" 

125 

......^......                w 

53 

125 

....! 54 

84 

1 

;     54  ' 

84 

t 

*    i 

52 
52 


105 
105 


58 

58 
57 
58 
58 
58 
58 
59 
58 
.58 
58 
58 
57 
57 


101 

102 

125 

127 

141 

134 

181 

90 

93 

91 

123 

189 

186 

187 


GO  1 
60  ' 

104 
104 

•  •  ■  • 

64 

"io?" 

66  1 
66 

110 
110 

59 

131 

04 

150 

59 

131 

64 

150 

1 

60 

89 

64 

98 

' 

60 

89 

64  1 

98    

1 

,     '       1 

1 

6:) 

1 

221    

221  • 

1 

1 

APPENDIX   M  M REPORT   OF    COLONEL   POE. 


2345 


s 


s 


1 

2 

3 

4 

5 

« 

7 

8 

9 

10 

11 

12 

13 

14 

15 

16 

17 

18 

10 

20 

21 

22 

2» 

24 

25 


Sebies  33<?. —  Variaiiana  in  temperature  of  immersing  tanks — Con  tinned. 
Table  7— NATURAL  CEMENT,  FOUR  BRANDS;  NEAT,  SEVEN  DAYS. 


*5 

a 

9 

§ 


6n.24R 
Gn,24R 
Gii,24R 
Gn.  24R 
Gii,24R 
Gn,  13R 
Gn,  13R 
Gn,  13R 
Gn,  13R 
Gu,  13R 
An,  13b 
An,  13a 
An,  13s 
An,  138 
An,  138 
Dn,  9s 
Dn,98 
Dn,  9b 
Dn,9s 
Dn,  98 
En,  15s 
En,  158 
En,  158 
En,  158 
En,  158 


Sand. 


•a* 


M         £ 


OS 


si 


0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 


^.5 


d 


31.7 

31.7 

31.7 

31.7 

31.7 

31.7 

31.7 

31.7 

31.7 

31.7 

31.4 

31.4 

31.4 

31.4 

31.4 

35.7 

35.7 

S.^  7 

35.7 

35.7 

30 

30 

30 

30 

30 


Immersed. 


M 
fl 

H 


i 

b 
a 
e 

b 
a 
e 

J[ 

b 
a 
c 

i 

b 
a 
e 

K 

b 
a 


Temperature 
(degrees  F.). 


^ 


ff 


51 

52 

57 

62 

70 

51 

52 

57 

63 

70 

51 

52 

56 

02 

70 

51 

52 

56 

62 

70 

50 

52 

56  I  57 

62  I  64 

70  I  76 


52 
54 
58 
64 
76 
52 
54 
58 
64 
76 
52 
53 
58 
64 
76 
52 
53 
58 
64 
76 
52 
53 


s 

o 
hi 


49 
50 
55 
61 
62 
50 
51 
54 
61 
62 
49 
50 
54 

61  ' 

62  I 
49  , 
50 
54 
61 
62 
48 
50 
54 
61 
62 


5 


1893. 

*1. 16 
1.16 
1,16 
1,16 
1,16 
1,17 
1.17 
1,17 
1,17 
1.17 
1,18 
1,18 
1,18 
1,18 
1,18 
1,19 
1,19 
1,19 
1.19 
1,19 
1,20 
1,20 
1,20 
1,20 
1,20 


days, 
days, 
days, 
days, 
days, 
days, 
days, 
days, 
days, 
days, 
days, 
days, 
days, 
days, 
days, 
days, 
days . 
days, 
days, 
daj's. 
days, 
days, 
days, 
days, 
days. 


k 

127 

130 

123 

127 

131 

68 

66 

66 

60 

72 

129 

123 

125 

121 

144 

fll 

73 

65 

74 

104 

147 

147 

161 

149 

149 


LU. 

141 

142 

140 

148 

138 

78 

79 

78 

72 

85 

139 

150 

140 

140 

161 

05 

96 

103 

119 

168 

165 

162 

187 

168 

178 


*  Fresh  water  in  tanks,  January  14. 
Tablk  8— LONGER  TIME  TESTS  ON  NATURAL  CEMENT-NEAT. 


trength. 

1 

1 

• 

o 

> 

• 

•49 

9  at 

u 

s 

jo 

« 

% 

S 

2 

o 

p 

o 

hJ 

^ 

^ 

m 

n 

0 

Lb$ 

106 

10 

S 

111 

10 

S 

106 

10 

S 

110 

10 

S 

121 

10 

S 

60 

10 

S 

51 

10 

S 

55 

10 

S 

52 

10 

S 

61 

10 

s 

107 

10 

S 

98 

10 

s 

113 

10 

8 

112 

10 

s 

128 

10 

s 

46 

10 

8 

63 

10 

s 

50 

10 

s 

59 

10 

8 

66 

10 

8 

128 

8 

S 

137 

8 

8 

140 

8 

8 

121 

8 

8 

128 

8 

8 

1  ! 

Gn,  16R 

2  i 

Gn,  16R 

3 

Gn,  16R 

4 

Gn,  lOR 

5  , 

Gn.  16R 

6  ' 

Gn,  16R 

7  1 

G«,  16R 

8  , 

Gn,  16R 

9 

Gu,  16R 

10 

Gn,  16R 

11  1 

Gn,  16R 

12 

Gn,  16R 

13 

Gn.  16R 

14 

Gn.  16R 

15  1 

Gn,  lOR 

16, 

Gn,  16R 

*17 

Gn,  16R 

18 

Gn.  16R 

10 

Gn,  16R 

f20  1 

Gn,  16R 

0 

32   1 

0 

32   , 

0 

32 

0 

32   1 

0 

32   1 

U 

32   , 

0 

32 

0 

32   1 

0 

32   1 

0 

32   , 

0 

32   ' 

0 

32   1 

0 

32   1 

0 

0 

32   ' 

0 

32 

0 

:i2 

0 

32 

0 

32 

0 

32 

L 

S 
S 

♦F  I 

L  I 

I 

IF 


65 

60    ; 

59  , 

66  ! 
52  , 
00 
55  I 

01  , 

67  ' 

59  I 
67  I 

60  ; 

C) 

67  , 

60  ' 

02  ' 

68  , 
62 


66  64 
50     50 

60  57 

67  04 
55  50 
69     63 

67  50 
69  57 
72     63 

71  I  50 

68  ;  66 
54  '... 

61  !  58 
68  t  65 
OD  i .  . . . 

72  '  62 


72  55 
74  59 
74     54 


1893. 
3, 13 
3,13 
3,13 
.3,13 
3,13 
3,13 
3,13 
3,13 
3,13 
3,13 
3,23 
3,  23 
3,23 
3,23 
3,23 
8.23 
3,23 
8,23 
3,23 
3,23 


7  days  . . 
7  days  - . 
7  davs  . . 
28  days  . 
28  days . 
3  mos  . . . 
3  mos  . . . 
3  mos  . . . 
6  mos . . . 

6  mos  . . 

7  days . . 
7  daJ-B  . , 
7  davH  .. 
28  days 
28  days 
3  moM  . . , 
3  mos . . . 
3  mos . . 
6  mos . . 
6  mos  . . . 


73 

94 

87 

1U8 

123 

315 

254 

303 

382 

391 

80 

82 

08 

143 

137 

316 

226 

348 

418 

350 


86 
102 

93 

122  : 
134  , 
392 
2G6  I 
326 
410 
418 

89  , 

103  : 

149  ' 
140 
342 
276 

3a-^ 

455 

398  i 


02 

5 

8 

88 

5 

8 

78 

5 

8 

100 

5 

8 

115 

5 

8 

269 

5 

8 

238 

5 

S 

295 

5 

8 

363 

5 

S 

378 

5 

8 

68 

5 

8 

69 

5 

S 

6J 

5 

8 

133 

5 

S 

1:J1 

5 

S 

:;o2 

5 

8 

185 

5 

8 

294 

5 

S 

379 

5 

8 

303 

5 

S 

*  Temperature  Tank  F  read  for  last  two  months  only, 
t  Temperature  Tank  F  read  for  last  five  months  only. 
t  About. 
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Seiuks  33(1. —  Variationa  in  temperature  of  imrnersing  tanks — Continued. 
Table  9— LONGER  TIME  TESTS  OX  NATURAL  CEMENT  WITR  SAND. 


r 

Sand. 

'c    '• 

IninierHC*!. 

Tensile  strength. 

• 

'  i»<         ,  — 

Tcnipcrattire 

-3 

Si 

• 

^ 

Si 

1 

(degre(>H  F.). 

• 

1 

s 

•*> 

•2  •         c  ? 

&2 

• 

OB 

.»i 

■J 

OS 

*J 

9 

u 

1 

t4 

0 

a 
8 

a 

a 

e 

.    i 

1 

i 

bft 

0 

h 

& 

< 

(3 

ft) 

w 

I 

% 

n 

'a 
o 

b 

* 

• 

3 

t 

1893. 

1 
1 

Lbs. 

Lbs. 

Lbs. 

1 

GnJOR 

St.  20-.'i0       1 

19.5      Q 
19.5     K 

65 

66 

64 

3,14 

7  days . . 

71 

78 

64 

5 

S 

2 

Gii,i6li 

St.  20^0        1 

50     50 

50 

3,14 

7  days .. 

76 

80 

72 

5 

S 

3 

Gn.  16K 

St.  2U-30       1 

19.5      Q 
19. 5     K 

66  '  G7     61 

3.14 

28  days  . 

174 

196 

166 

5 

S 

4 

Gu.  16R 

St.  20-30 

1 

52  j  55  1  50 

3,14 

28  davs  . 

123 

I4:{ 

108 

5 

s 

5 

Gn,  16R 

St.  20-20        1 

19.5     L 

60  !  02  :  57 

3,14 

28  days . 

166 

177 

154 

6 

s 

6 

Gn.  1«R 

SI.  20-30   1    1 

19. 5      Q 
19.5     K 

60     69 

G3 

3.14 

3  mos  . . . 

407 

446 

348 

5 

s 

7 

Gn,  16R 

St.  20-30 

55 

67 

50 

3,14 

3  mos  . . . 

316 

369 

324 

6 

s 

8 

Gii,]6R 

St.  20-30 

19.5 

^l 

07 

72 

63 

3,16 

6nio.'» ... 

453 

514 

430 

5 

s 

9 

Gu,  16R 

St  20-30 

19.5 

K 

59 

71 

50 

3,14 

6  luos  . . . 

474 

531 

441 

5 

s 

10 

Gn,  16R 

St.  20-.'i0 

19.5 

L 

63     72 

57 

3,14 

6  mos  . . . 

474 

530 

438 

5 

s 

11 

Gn,  16R 

St.  20^0 

18.  75 

I 

66     68 

66 

3,24 

,  7  days  . . 

87 

104 

76 

5 

s 

12 

Gn,16R 

St  20^30 

18.75 

F 

:54  I.... 

3,24 

7  days  . . 

91 

96 

84 

5 

s 

13 

Gn,  1«R 

St.  20-30 

18.75 

L 

60 

6L  1  58 

3,24 

7  days  . . 

81 

84 

78 

5 

s 

14 

Gn,  16R 

St  20-30 

18.75 

I 

67 

68     65 

,      3,24 

28  days  . 

153 

168 

134 

5 

s 

15 

Gn,  16R 

St.  20-30 

18.75 

F 

_ 

:55 

a    •   *   • 

'      3,24 

28  days . 

175 

188 

151 

5 

3 

16 

Gn.  18R 

St  20-30 

18.75 

I 

67 

72 

62 

;      3,24 

3  ni08  . . . 

437 

472 

386 

5 

s 

17 
18 

Gn,  16R 
Gn,  16R 

St.  20-30 
St.  20-30 

1 

18.75 
18.  75 

'F 
L 

60 
62 

'      3,24 
3.24 

3  mos  . . . 
3  mos  . . . 

376 
435 

412 
449 

326 
424 

5 
5 

s 

'  s 

72 

55 

19 

Gn,  18R 

St  20-30   1     1 

18.75 

I 

68 

74 

59 

3.24 

;  6  mos . . . 

526 

561 

484 

5 

s 

20 

Gn,  IBR 

St  20-30  j     1 

18.75 

tF 

62 

72 

54 

3,24 

6  mos . . . 

467 

1 

495 

438 

5 

s 

*  Tempe-at  tiro  Tank  F  read  for  last  two  months  only, 
t  Temperatui-c  Tank  F  re  id  for  la**t  live  mouths  only. 
X  About. 

Table  lO.— LONGER  TIME  TESTS  ON  NATURAL  CEMENT  WITH  TWO  TARTS  SAND. 


1 

2 

3 

4 

5 

6 

7 

8 

9 

10 

11 

12 

13 

14 

15 

16 

17 

18 

19 

20 


Gn,  16R 
Gn,  16R 
Gn,  IGR 
Gn.  16R 
(tn.  16K 
On.  16R 
(tn,  16R 
Gn,  16R 
Gn,  16R 
Gn,  16R 
Gn.  16R 
(in.  16R 
Gn.  18R 
Gn,  16R 
Gn,  16U 
Gn,  16R 
(in,  16R 
i\iu  16R 
Gn,  16R 
Gn,  16R 


St. 
St 
St. 
St. 
St. 
St. 
St. 
St 
St 
St. 
St. 
St 
St. 
St. 
St. 
St. 
St. 
St. 
St 
St 


2.)- 10 
20-30 
20-30 
20-30 
20-30 
20-30 
20-30 
20-30 
20-30 
20-30 
20-30 
20-30 
20-30 
20-30 
20-.'^0 
20-30 
20  30 
20-30 
20-30 
20-30 


1.5.3 
2  ;  15.3 
2  I  15.3 
2 
2 
2 
2 
2 
2 
2 
2 
2 
2 
2 
2 
2 
2 
2 
2 


15.3 
15.3 
15.3 
15.3 
15.3 
15.3 
15.3 
lj>.3 
15.3 
15.3 
l.'i.S 
15.3 
15.3 
15.3 
15.3 
15.3 
15.3 


§ 

66 
52 

L 

GO 

s 

60 
55 

Q 

67 

IC 

59 

L 

63 

§ 

67 
55 

I 

06 

F 

■•■•"■ 

L 
I 

5F 
I 

II F 
L 
I 
F 


60 
67 
60 
68 
62 
64 


72 


74 
74 

72 


67   *70 
58  ,*65 


07 

64 

55 

50 

62 

57 

69 

63 

67 

50 

72 

63 

71 

50 

72 

57 

*69 

105 

♦65 

tso 

68 

65 

CO 

62 


.59 
54 
55 

f05 
t54 


1893. 
3,15 
3.15 
3,15 
3.15 
8.15 
3,15 
3,15 
3,15 


3,15 
3,15 
3,15 
3,15 
3,15 
3,15 
3,15 
3,15 
3,15 
3,15 


28  days 
28  days 
28  days 
3  mos.. 
3  mos . . . 
6  mos . . 
6  mos . . . 
6  mos . . , 
1  year . 
1  year  . 
28  davs 
28  days 
28  days 
3  mos . . 
3  mos . . 
6  mos. . 
6  mos . . 
6  mos. . 
1  year . 
1  year . 


116 

121 

67 

76 

09 

105 

306 

320 

254 

302 

349 

410 

361 

377 

381 

420 

397 

427 

409 

430 

124 

141 

118 

147 

135 

149 

362 

385 

304 

317 

•Ml 

394 

356 

392 

379 

398 

416 

440 

444 

452 

110 

5 

58 

5 

95 

5 

290 

5 

232 

5 

.305 

5 

335 
345 
875 
392 
110 
93 
118 
339 
287 
312 
318 
348 
404 
432 


5 

5 

5 

5 

5 

5 

5 

5 

5 

5 

5. 

5 

5 

5 


S 
S 
S 
S 
S 
3 
S 
S 
S 
S 
S 
3 
S 
3 
S 
S 

s 
s 

s 
s 


"  Highest  weekly  mean, 
t  Lowest  wct^kly  moan. 
'*  Temperature  estimated. 


§  Temperature  of  Tank  F  read  for  last  two  months  only. 
II  Temperature  of  Tank  F  read  for  last  tlve  months  only. 
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Series  334. —  Variationa  in  temperature  of  immersing  tanks — Continued. 
Table  11.— SHOWING  EFFECT  OF  STALE  WATEK. 


I   ^ 

Immersed. 

Tensile  strensth. 

Sand.         '  2 

_ 

Temperature 

• 

.w  a 

(degi 

~Aa  V   ^ 

r 

I 

^ 

u 

vOn  r 

V  .}. 

§     ;= 

• 

8 
1 

• 

a 

03 

a  S 

a 

5 

51'  II 
OB  s;  «.S 

•  -  -:-     — 
c        d 

m 

S 
€ 

I 

f 

m 
to 

<7 

4i 

s 

h 

• 

■ 

* 

q 
1 

• 

s 

8 

> 

1 

s 
'A 

b 

■•*    !    i 

—  — ' — 

1 

n  1   0 

1 

1892.    1 

Lbs. 

1 

< 

Lbs.  Lbs. 

1 

Gn,21R 

0  •  :n.7 

H 

58 

50 

R7 

12,12  '  7  days  .. 
12, 12     7  days  - . 

115 

129  '  104 

5      S 

2 

Gii,21K 

!!^!!!!]!!!i  6  i  iiL? 

L 

61 

63  1  60 

106 

12U      74 

^r         1          »  » 

5  !    S 

3 

4 

Gn,21R    - 
Gn,  21K 

0     31.7 
0     31.7 

V 

65 
67 

67  1  64 

68  1  66 

12.12     7dava  .. 

41 
103 

62      30 
108      90 

5  ,   S 
5  !  S 

••>•••■ 

12,12 

7  days  . . 

5 

Gn,21R 

St!  2.>l:'i6* 

1  1  18.75 

58 

50  ,  56 

12.13 

7  days  . . 

142 

154    118 

5      S 

6 

Gn,  21K 

St.  2»-ao 

1  ,  18.75 

L 

61 

63  !  60 

12,13 

7  da.\  8  . . 

125 

133    108 

5  1   S 

7 

G1I.21R 

St.  20-30 

1  ,   18.75 

U 

05 

67     64 

12, 13 

7  days  . . 

77 

80  ;   64 

5      » 

8 

Gn,21R 

St.  20-30 

1  ,  18.75 

§ 

67 

68  '  66 

12. 13 

7  days  . . 

107 

118      90 

5      8 

» 

Gii,2lR 

St.  2o-;jo 

2     14.7 

59 

61  1  58 

12. 9  1  7  days  . . 

70 

76      58 

5      S 

10 

GD.21R 

St.  20-30 

2  1   U.  7 

L 

«2 

64     60 

12,9  I  7  days  .. 

89 

94      84 

5      S 

11 

Gd,21R 

St.  20-30 

2  1  14.7 

xr 

65 

60     64 

12, 9  ;  7  days  . . 

52 

56  I   46 

5 ;  s 

12 

Gn,2lR 

St.  20-30 

2  !  14.7 

I 

67 

69  1  06 

12, 9  1  7  days  . . 

62 

07      52 

5  >   S 

18 

GB.21R 

St.  20-30 

2  ,  14.7 

(J 
•11 

68 

69 

66 

12. 9  I  7  days  . . 

67 

72      59 

5  1   S 

14 

Gn,2lR 

St.  20-30 

2  '  14.7 

60 

72 

47 

12. 9     1  year  . . 

409 

448    368 

5  1   S 

15 

Gii,21R 

St.  20-30 

2     14.7 

fL 

62 

72 

55 

12, 9  1  1  year  . . 

373 

392    354 

5rS 

18 

GI1.21R 

St.  20-30 

2     14.7 

66 

74     59 

12,9  ,  lyear  .. 

401 

4.36    380 

5      S 

17 

Gii,2lR 

St.  20-30 

2     14.7 

67 

11  ,  62 

12,9  i  lyear  ..( 

497 

524    436 

5  <    S 

18 

Gd,  2IR 

St.  20-30 

2     14. 7 

Q 

67 

73     61 

12, 9     1  year  . . 

"' 

524    428 

5  .   S 

1 

I 

•Fresh  water  in  tank  February  18,  April  20,  Juno  27,  Angust  11,  So-)teml»€r  22,  Bt'oeniber  21,  1893. 

f  Freeli  water  in  tank  December  24,  1892;  March  15,  April  20,  June  27,  August  11,  September  22, 
December  21,  1893. 

!  Fresh  water  in  tank  December  24,  1892;  April  17,  Juno  20,  Au^nnt  11,  September  23,  December 
20, 1893. 

$Freah  water  in  tank  December  27,  1892;  April  20,  Juno  20,  August  11,  Sept4*mber  23,  December 
20, 1RS3. 

D  Fresh  water  in  tank  Decomber  27,  1892;  March  13,  April  20,  Juno  26,  Auga.<)t  11,  September  22, 
December  21,  1893. 
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■  Series  33/. —  Vari/ing  (t 


Sand,  j  -5  . 

Te 

«ils  strength. 

m\ 

1  "s1if 

6 

_ 

s 

J 

ii 

it 
1 

1 
1 

i 

1 

i 

n 

f 

5 

f 

\  i' 

1 

1 

i 

1 

a 

> 

_i 

e 

d 

9 
Lb,. 

ift.- 

_*_ 

~ 

"i^ 

n 

p" 

1892, 

J                     Br 

D|f..*>- 

Gn,  21 R 

7 

8    21 

s 

2 

Gr>:!J 

43 

M 

80 

5 

8    10 

G 

3 

SO 

0 

G 

s 

lia^zi 

8 

S 

r-nlit 

47 

55 

U 

Gu.ilR 

3 

28 

100 

12* 

G 

B 

Un,2l 

& 

8 

Gn;21 

ii!ia 

125 

se 

5 

27    14 

G 

28 

138 

8 

10 

On.n 

3La 

'H 

82 

80 

s 

23| 

27      0 

G 

19R 

SIT 

G 

S 

2.  IT 

13 

ISR 

S] 

2.  IT 

^?s 

48 

5 

G 

I5R 

BO 

G 

s 

a!  17 

23t 

8 

IB 

ISK 

stV 

It 

2,18 

oe 

77 

10 

31 

6    10 

1 

S 

2]  18 

38 

10 

ISR 

flt! 

11 

2,18 

15 

101 

10 

G 

M 

log 

S 

ii 

1«R 

32 

8,80 

71 

10 

27 

G 

23 

28 

G 

U 

n 

IflR 

32 

3130 

28 

38 

00 

0 

108 

21 

G 

S 

58 

17 

1«R 

li-f 

3.3 

88 

125 

2S 

3,3 

28 

30 

M 

18 

28 

G 

20 

3,3 

80 

Q 

30 

ISR 

si! 

1B.7 

3,3 

28 

03 

1«3 

10 

G 

8 

28 

02 

17 

8 

27    IB 

G 

S 

n 

28 

S3 

16R 

sr 

li 

U 

f 

13 

72 

24 

G 

S 

35 

lOR 

Sl. 

IS 

* 

138 

02 

10 

■Da 

nji  do 

Kt  till  broken. 

SBRIEfl  3 

33.^ 

-r 

ri 

ns  tuc 

vpo 

««/ 

or  (A 

imi: 

'S-J 

our  houri  before 

m,««- 

*.« 

m 


b 

/ 

Dv' 

St.  20-Ha 

Kt,  20-30 

lis 

\ 

2<  j... 

12 

12!  lii 

12 

"iai  12 
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8BKIBS  dSh, —  Variations  in  method  of  filling  molds. 
NATURAL  CEMENT. 


a 
£ 

& 


S 


o 


u 

«2 

»3 

«4 

»d 

»6 

»7 

*8 

>9 

«10 

Ml 

*12 

M3 

»M 

•15 

«16 


Gn,  16R 
On,  16K 
6d,  16R 
Gn.  16R 
Gn.  16R 
Gn,  16R 
Gn,  16R 
Gn,  16R 
Gn.  16R 
Gn,  16R 
Gn,  16R 
Gn.  16R 
Gn,  16R 
Gn.  16R 
Gn,  16R 
Gn,  16R 


Sand. 


o 


St.  20-&) 
St.  20-30 
St.  20-30 
St.  20-30 
St.  20-30 
St.  20-30 
St.  20-30 
St.  20-30 


0 
0 
0 
0 
0 
0 
0 
0 


II 


31.7 

31.7 

81.7 

31.7 

31.7 

31.7 

31.7 

31.7 

18.75 

18.75 

18.75 

18.75 

18.75 

18.75 

18.75 

18.75 


.4 

I 


8 

8 

8 

8 

10 

10 

10 

10 

9 

0 

9 

9 

11 

11 

11 

11 
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1  Small  amounts  of  mortar  in  mold  and  packed  with  trowel,  pressed  heavily  on  top  with  trowel. 
*But  two  tilllngs  to  t'arh  mold,  very  little  work  exp<^nded.    Pressed  heavilvou  top  with  trowel. 
'Small  araonntM  of  mortar  in  mold  and  i)acke<l  with  linj^ers.    Pressed  heavily  on  top  with  trowel. 
^Yery  little  work  expended.    Pressed  heavily  on  top  with  trowel. 


upended.    Pressed  heavily  on  top ' 

Series  33i. —  Variations  in  temperature  of  materials  used  in  gauging. 
Tablb  1.— neat  natural- cement  MORTAR. 
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Tabus  2.-NATURAL  CEMENT  WITH  STANDARD  SAND. 
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Skries  35. — Strength  of  mortar  made  of  mixture  of  Portland  and  natural  cements. 


I'roportiona. 


Water. 


^i 

•C3    C 

"^  *rf 

«M  a 

0.2 

4^ 

-ka-C 

a 

fl  ^ 

^m 

»  u 

s 

Z  t« 

s 

< 

p< 

t 

/ 

frjOO 


a 


!7 


< 


Tensile  strength. 


s 

1^ 


Ubt. 

7  daj-g  . . 

21 

7  days  . . 

75 

7  days  . . 

108 

7  days  . . 

205 

7  days  . . 

291 

28  dayn  . 

123 

88  days  . 

190 

28  days  . 

219 

28  days  . 

204 

28  days  . 

357 

0  mofl... 

322 

6  mos... 

300 

6  roos... 

378 

6  mos... 

425 

6  moB... 

550 

1  year  . . 

201 

1  year  . . 

336 

1  year  . . 

360 

1  year  . . 

441 

lyeor  .. 

574 

00 

to 


32 
82 
126 
221 
333 
138 
234 
240 
306 
426 
361 
333 
415 
494 
635 
337 
383 
375 
491 
606 


Lbs. 
.  18 
49 
93 
184 
270 
104 
166 
190 
234 
310 
289 
281 
335 
388 
478 
264 
298 
337 
404 
53S 


bO 

g 
o 

t9 
u 

B 
I 


•a 

O 
>3 


m 


a 

es 

H 


n 


10 

N 

10 

N 

10 

N 

JO 

N 

10 

N 

10 

N 

10 

N 

10 

N 

10 

If 

10 

N 

10 

N 

10 

N 

10 

N 

10 

N 

10 

N 

10 

N 

10 

N 

10 

N 

10 

N 

10 

N 

u 
u 
u 
u 
u 
u 
u 
u 
u 
u 
u 
u 
u 
u 
u 
u 
u 
u 
u 
u 


Skuies  35fl. — Strength  of  mortar  made  of  mixture  of  Portland  and  natural  cements. 
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Skkies  38. — Hot-tcater  teats  for  natural  cement. 
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Series  40. — Rate  of  increase  in  Btrength  of  a  sample  of  natural  oement  with  standard  sand. 
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268 

291 

258 

5 

8 

u 

20 

{\n 

16U 

3 

13.2 

5 

2  years  . . 

..••.... 

30 

Gn 

16R 

3 

13.2 

5 

3  years  . . 
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30 
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Series  51a. —  Variations  in  connstency  of  mortar. 

Table  1— NEA.T  NATURAL  CEMBNT  MORTAK. 
[Cement,  brand  Ln,  sample  31s.] 


11 
11 
11 
11 
11 
12 
12 
12 
12 
12 
12 
12 
12 
12 
12 


Tensile  strength 


t 

9 


7  days.. 
7  days.. 
7  days.. 
7  days . . 
7  days.. 
28  da  vs. 
28  days. 
28  <lava. 
28  days. 
28  days, 
3  mos . . . 
3  mas.. . 
3  mos . . . 
3  mos.. . 
3  mos . . . 


;  178 


1  177 

I  124 

71 

45 

207 

257 

202 

140 

88 

300 

389 

333 

201 

197 


Lbs, 
106 

156 

110 

64 

42 


211 
184 
136  I 

74  I 

50 
247  ' 
267 
211 
152 

97  I 
355 
414  ; 
359  I 
292 
225 


o 


Lbt. 
130 

140 
84 
60 
34 


142 
103 
114 

67 

38 
146 
240 
182 
125 

80 
238 
336 
287 
243 
166  I 


a 
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5 
5 
5 
5 


5 
5 
5 
5 
5 
5 
5 
5 
5 
5 


5 
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s 
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8 
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s 
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•a 
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G 
G 
G 
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G 
G 
G 
G 
G 
G 

(; 

G 
G 
G 
G 
G 
G 
:  (i 
G 


1* 

u 

1 

3 


n 
li 
1 

3 
1 

U 
2 

1 


M 
o 
u 

O  9 
•©• 


Some 
Many 


Few- 


Few  . 
Some 


Remarka. 


Dry;  briqatos  showed  alight 

moistnre. 
Proper  consistency. 
Moist, 
Very  moist. 
Jost  hold  its  shape.     Flow 

when  tarred  lightly.  Shrank 

in  molds. 
Same  as  1. 
Same  as  2. 
Same  as  3. 
Same  as  4. 
Same  as  5. 
Same  as  1. 
Same  as  2. 
Same  as  3. 
Same  as  4. 
Same  as  5. 
Same  as  1. 
Same  as  2. 
Same  as  3. 
Same  as  4. 
Same  as  5. 
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Series  51a. —  VaHations  in  consistency  of  mortar — ^Continued. 

Table  2— NATURAL  CEMENT  WITH  ONE  PART  OF  STANDARD  SAND. 

[Cenienl,  brand  Ln,  sample  31b.] 


i 

'■l« 

Tensile  strength. 

1 

1 

C 

0 

O 

ts  a 

8i   1 

• 

4 

.1^^ 

• 

• 

2 

« 

^  f'    1  '  s 

b. 

O 

fi 

• 

s 

y 

1 

& 

b 

1 

• 

a 
SI 

d 

: 

•a 

M 

e 

I 

/ 

u 

s 

9 

1 

1 

H 

• 

a 

a 

H 

a 

e 

j 

LbM. 

Lb: 

IA>». 

1 

10 

13 

7  (lays  . . 

76 

94 

56 

5 

s 

G 

1 

2 

15 

13 

7  days  . . 

151 

172 

133 

5 

s 

G 

li 

3 

26 

13 

7  days  . . 

120 

136 

94 

5 

s 

G 

2 

4 

25 

13 

7  days  . . 

56 

6K 

46 

5 

s 

G 

5 

5 

30 

13 

7  days  . . 

29 

32 

22 

5 

s 

G 

H 

0 

10     13 

28  days  . 

109 

132 

82 

5 

s 

G 

1 

7 

15     13 

28  days  . 

225 

243 

210 

5 

s 

G 

H 

« 

20      13 

28  days  . 

232 

246 

212 

5 

B 

G 

2 

9 

25     13 

28  davM  . 

125 

132 

114 

5 

s 

G 

5 

10 

30     13 

28  days  . 

79 

82 

72 

5 

s 

G 

»i 

U 

10     14 

3  moH . . . 

'138 

152 

120 

5 

s 

G 

1 

12 

15     14 

3  mos .  . 

322 

338 

290 

5 

s 

G 

U 

18 

W  :  14 

3  mos  . . . 

380 

416 

347 

5 

s 

G 

2 

14 

25     14 

3  mos . . . 

322 

341 

296 

5 

s 

G 

5 

15 

30 

14 

t 

3  mos . . . 

221 

242 

199 

5 

s 

G 

9 

Remarks. 


Very  dry ;  briquets  showed  no  moisture 

when  finished. 
Dry,  but  showed  some  moisture  when 

nnished. 
Trifle  moist.    Water  oosed  freely  from 

under  molds  when  pressed  on  top. 
Yei^  moist,  but  would  hold  its  shape. 

"water  ran  out  from  under  mold. 
Consistency     of     very    thick     oream. 

Briquets  shrank  in  molds. 
Same  as  1. 
Same  as  2. 
Same  as  3. 
Same  as  4. 
Same  as  5. 
Same  as  1. 
Same  as  2. 
Same  as  3. 
Same  as  4. 
Same  as  5. 


Tablr  8.— NATURAL  CEMENT  WITH  THREE  PARTS  STANDARD  SAND. 

[Sample  31s,  brand  Ln.] 


2 

3 

4 

5 

6 

7 

8 

9 

10 

11 

12 

13 

14 

15 

10 

17 

18 

19 

20 


8.5 

15 

7  days . . 

62 

70 

56 

5 

S 

G 

12. 5     15 

7  days . . 

42 

48 

82 

5 

S 

G 

16.5  1  15 

7  days . . 

22 

24 

20 

5 

S 

G 

20.  5  1  15 

7  days . . 

13 

18 

8 

5 

S 

G 

24. 5     15 

7  days . . 

3 

■  •  • 

1 

S 

G 

8.5     15 

28  days . 

108 

137 

80 

5 

s 

G 

12. 5     15 

28  days . 

104 

111 

92 

5 

s 

G 

16. 5     15 

28  days . 

84 

88 

81 

5 

s 

G 

20.5     15 

28  days . 

54 

59 

50 

5 

s 

G 

2*.  5     15 

28  days . 

36 

44 

30 

4 

s 

G 

8.5     16 

3  mos... 

148 

166 

124 

5 

s 

G 

12.5     16 
16. 5     16 
20.  5  '  16 

3  mos . . . 

2^4 

240 

210 

5 

s 

G 

3  mos . . . 

176 

190 

148 

5 

s 

G 

3  mos . . . 

102 

114 

88 

5 

s 

G 

24.5 

10 

3  mos... 

78 

84 

72 

5 

s 

G 

8.5 

16 

0  mos . . . 

12.5 

16.5 

20.5 

24.5 

1 

I 


2 

3 

10 
11 

1 

2 

3 

10  I 
11 

1 

2 

3 

10* 
11 

1 

2 

3 
10* 
11 


Dry :  briquets  showed  no  moisture  when 

nnishea. 
About  proper  consistency. 
Trifle  moist. 
Moist. 

Very  moist,  but  would  hold  its  shape. 
Same  as  1. 
Same  as  2. 
Same  as  3. 
Same  as  4. 
Same  as  5. 
Same  as  1. 
Same  as  2. 
Same  as  3. 
Same  as  4. 
Same  as  5. 
Sauie  as  1. 
Same  as  2. 
Same  as  3. 
Same  as  4. 
Same  as  6. 
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Skkiils  51a.—  Variafwn8  in  consiaiencif  of  mortar — Cod  tinned. 
Table  4.-XEAT  NATURAL  CEMENT,  THREE  BRANDS. 


c 


Co 

« 


4 
5 
G 
7 
8 
0 
10 

11 


12 
IJ 
II 
15 

IC 
17 
18 
10 

:» 

21 

24 
25 


a 


C.ii.H'J  R 

(J  11,  8.1  R 
(Jn.W  R 
(;ii.K.5  R 
Oil.  83  R 
(in.Hi  R 
Oil.  i<l  R 

<f!l.H4  R 

<  ill.  81  R 

Oil.  84  R 

An.G 


An.  O 
An.G 
Aii.(; 
An.  O 

All.  N 

An.  X 

An.  N 

An.N 

Au,  N 

TIn.2GH 

Hii.  2Gs 

1  In.  208 

IIii.2Ch 

nn,26.s 


S  I 


Tensile  fttnmgth. 


f  i,-   i, 


oo      < 

—     >-. 

•   ce 


5 


30 

:{5 

45 
2o 

no 

35 
4i) 
45 

2r» 


30  , 
35  I 

40 

45 

I 
I 

2.-'  ! 
30 

35 
40 
45 


3U 
:'5 
40 

:5 


4 
4 
4 
4 
4 


4 
4 
4 

4 

4 
4 
4 
4 
4 
4 
4 
4 
4 
4 


C-  I 
9   ' 


o 


:^     ^      < 
bed 


I      0) 

I    bfi 

'  2 

> 

U 

0 


/     if 


72 


4       7 

4       7       51 

4       7       <i2 


m 
4 

I 

7 
7 


72 
.'8 
51 
3.) 
1G2 


1C5 

1(8 
75 
51 

ir.j 

204 
131 


I 

7 
7 

7  7i) 
7  "  22'i 
7  17G 
7  99 
7 


5G 

U5 


70 
5G 
92  . 
72 
G4 
56 
40 
165 


I 


168  , 
110  ; 

84  ; 

56 

153 
200 
212 
148 

80 
236 
186 
104  ; 

57 


25       4        7      113      114      112 


4       7     C05     210  '  200 
4        7      122     126     118 


68 
46 
02 
72 
52 
52  I 
38 
160 


162 

106 

66 

52 


I 


132 
188 
107 
120 

73 
216 
166 

05 

56  . 


h 
2 


2 

2 

2 

2 

2 
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2 
2 
2 


2 
2 
2 
2 


2 
2 

2 ; 

i| 

2 
2 
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S 
S 

s 
s 
s 
s 
s 
s 
s 
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a 
H 


s  :  o 


G 
G 
G 
G 
G 
G 
G 
G 
G 
G 


S  I  G 
S      G 

S 

s 

s 

s 

8 

s 
s 
s 
s 
s 
s 
s 


s  M 

®         2 


o 
q 


a 


s 


< 


RomarkB. 


G 
G^ 

G  IJ 
G  1^ 
G     \\ 


1    KX 

i    <r 

I   G  « 

G  i  7 

G  .  7 

G  !  7 


4  I  8omo 
4  '.. ,do  . 
4    !  Mnnj* 

3     

3      

3 
3 
3 
34; 

3i 
3^ 


•■  I 


Some 
Many 


FCTT  .. 

Kouio  . 

Mnny. 

. .  -do  .. 


Fow  . 
Somo 
Many . 


Fow. 
Many 
. .  .do". 


Very  dry,  showed  nomois 
turo  whcii  finihhed. 

Trillo  dry. 

Trifle  moist. 

Moist. 

Very  moist. 

Samons  1. 

Same  as  2. 

Same  as  3. 

Same  as  4. 

Same  as  5. 

Drr,  lint  briqnets  showed 
Hli);lit moisture  when  fin- 
ished. 

Proper  consistonoy. 

Trifle  moist. 

Moist. 

Very  moist;  would  just 
hold  its  shape. 

Same  asl. 

Same  as  11. 

Same  as  12. 

Same  ns  3. 

Same  as  4. 

Same  as  2. 

Same  as  3. 

Same  us  4. 

Same  as  5. 

Would  nearly  flow  when 
at  rest;  would  readily* 
flow  when  jarred. 
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Series  51a. —  Variations  i«  consittency  of  mortar — Continued. 
TaUle  5.*-XEAT  natural  CB3£ENT,  THEBB  BRANDS. 


9 


1 

2 

3 

4 

5 

6 

7 

8 

9 

10 

11 

12 

13 

14 

15 

16 

17 

18 

10 

20 

21 

22 

23 

24 

25 


(3 
9 

a 

9 


Gn,  83R 

On,  83K 

Gn,  83K 

Gn,  83R 

Gn.  83R 

Gil,  81R 

Gn,  84R 

Gn,  84R 

Gn,  84  R 

Gn,  84 R 

An,  G 

An,  G 

An,  G 

An,  G 

An,  G 

An,  N 

An,  N 

An,  N 

An,  N 

An,  N 

Hn,  268 

llu.  268 

Iln,  268 

Hn,  26h 

Hn,  268 


is 

Date   made    (De- 
cember, 1893). 

Age. 

b 

c 

5 

d 

25 

Days. 

28 

30 

5 

28 

35 

5 

28 

40 

5 

28 

45 

5 

28 

25 

5 

28 

80 

5 

28 

35 

5 

28 

40 

5 

28 

45 

5 

1    28 

25 

5 

28 

30 

5 

28 

35 

5 

1    28 

40 

5 

28 

45 

5 

!    28 

25 

5 

I    28 

30 

5 

28 

35 

5 

28 

40 

5 

28 

45 

5 

28 

25 

5 

i    28 

30 

5 

28 

35 

5 

28 

40 

5 

,    28 

45 

5 

28 

Tensile 

strength 

■ 

molds 

:s). 

> 

• 

Highest. 

• 
•4a 

3 

Number  a 
aged. 

• 

O 

§ 

Time  in 
(houi 

e 

/ 

9 

h 

• 

* 

k 

Lba. 

Lbs. 

Lbs. 

189 

201 

177 

2 

S 

G 

244 

260 

228 

2 

s 

G 

211 

216 

206 

2 

s  ' 

G 

182 

192 

172 

2 

s 

G 

135 

140 

130 

2 

s 

G 

140 

159 

140 

2 

s 

G 

3 

188 

178 

158 

2 

s 

G 

3 

114 

116 

112 

2 

s 

G 

3 

107 

106 

107 

2 

s 

G 

3 

108 

110 

106 

2 

s 

G 

3 

210 

216 

205 

2 

s 

G 

a 

228 

237 

220 

2 

s 

G 

105 

171 

160 

2 

s 

G 

H 

102 

111 

93 

2 

s 

G 

^ 

80 

84 

77 

2 

s 

G 

P 

173 

180 

166 

2 

s 

G 

286 

289 

283 

2 

s  ^ 

G 

•   254 

268 

240 

2 

8 

G 

1| 

208 

212 

204 

2 

s 

G 

ll 

150 

151 

149 

2 

s 

G 

ll 

333 

,  342 

324 

2 

s 

G 

10 

309 

818 

301 

2 

s 

G 

10 

217 

238 

196 

2 

s 

G 

10 

121 

129 

113 

2 

s 

G 

10 

89 

90 

89 

2 

s 

G 

10 

See  corresponding  numbers,  Table  4. 
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Sbiuks  51  fr. —  Variations  in  temperatures  of  immersing  tanks, 

Tablb  l.-NEAT  NATURAL  CEMENT. 
[Brand  Ln,  sample  31b.] 


«M  • 

©.« 

^r3 

a  o 

Si 

• 

8 

I.-2 

a 

*-<• 

Itl 

• 

& 

a 

9 

H 
b 

a 

*1 

30 

*2 

30 

k 

*3 

30 

c 

*4 

30 

/ 

*5 

80 

g 

6 

30 

a 

7 

80 

k 

8 

80 

c 

9 

30 

f 

10 

80 

9 

11 

30 

a 

12 

30 

k 

13 

80 

e 

14 

30 

f 

15 

30 

g 

tie 

80 

a 

fl7 

30 

k 

fl8 

30 

c 

tl9 

30 

/ 

120 

30 

9 

21 

30 

a 

22 

80 

k 

23 

30 

e 

24 

30 

f 

25 

80 

g 

Immersed. 

Temperature  (de- 
grees F.). 


it 


s 

m 


79 
72 
62 
53 
41 
90 
70 
60 
60 
40 

80 
70 
60 
50 
40 
80 
70 
60 
50 
40 
80 
70 
60 
50 
40 


82 
74 
62 
54 
43 
85 
74 
62 
52 
42 

84 
75 
62 
51 
42 
84 
75 
62 
52 
42 
84 
75 
62 
52 
42 


■♦a 

s 

O 


1803. 

78 

12,28 

70 

12,28 

62 

12,28 

52 

12,28 

40 

12,28 

72 

12.28 

67 

12,28 

57 

12.28 

47 

12,28 

35 

12.28 

1894. 

72 

1,3 

65 

1,3 

58 

1,8 

49 

1,3 

37 

1,3 

72 

1.2,3 

65 

1,2,3 

58 

1,2.3 

49 

1. 2, 3 

37 

1,2.3 

72 

1,2 

65 

1.2 

58 

1,2 

49 

1,2 

37 

1.2 

Tensile  strength. 


/^ 


1  day  . . . 
1  day  . . . 
1  day  . . . 
1  day  . . . 

1  day  . . . 
7  days . . 
7  days  . . 
7  days  . . 
7  days  . . 
7  days  . . 

14  days . 
14  days 
14  days . 
14  days  . 
14  days 
28  days 
28  days 
28  days 
28  days  . 
28  days  . 

2  mos  . . . 
2  mos  . . . 
2  mos  . . . 
2  mos  . . . 
2  mos  . . . 


h 

Lbs, 

• 

I       1 

1 

Lbs. 

109 

120 

109 

116 

120 

136 

124 

137 

143 

152 

186 

203 

193 

209 

183 

187 

201 

221 

204 

213 

245 

251 

229 

242 

204 

217 

203 

220 

184 

194 

303 

380 

281 

310 

254 

287 

245 

277 

221 

261 

429 

459 

382 

400 

348 

381 

292 

316 

281 

273 

i 
3 


Lb*. 
92 
100 
108 
111 
134 
165 
167 
177 
180 
198 

236 
219 
192 
186 
176 
260 
245 
224 
218 
200 
380 
371 
327 
265 
240 


5 
5 
5 
5 
5 
5 
5 
5 
5 
5 

5 

5 

5 

5 

5 

10 

10 

10 

10 

10 

5 

5 

5 

5 

5 


la 


« 

o 

a 


m 


S 
S 
S 
8 
8 
S 
S 

s 

8 
S 

S 
S 
S 
S 
S 
S 

s 
s 

8 
8 
8 
8 
8 
S 
8 


ft 


*  Immersed  after  1  hour. 

fEach  result  is  the  mean  of  2  half  sets  made  different  days;  5  of  each  10  immersed  from  1^  to  7^ 
hours  after  made,  other  5  after  24  hours,  as  usual. 

Table  2.— NEAT  NATURAL  CEMENT. 
[Brand  An,  sample  G.    Numbered  diagonally.] 


1 

30 

a 

80 

2 

30 

k 

70 

3 

30 

e 

60 

4 

30 

/ 

50 

5 

30 

g 

40 

6 

30 

a 

80 

7 

30 

k 

70 

8 

30 

e 

60 

9 

30 

/ 

60 

10 

30 

g 

40 

11 

30 

a 

80 

12 

30 

k 

70 

13 

30 

e 

60 

14 

30 

f 

50 

15 

30 

g 

40 

16 

30 

a 

80 

17 

80 

k 

70 

18 

30 

e 

60 

19 

30 

/ 

50 

20 

30 

g 

40 

83 
75 
62 
51 
42 
85 
76 
62 
51 
42 
86 
76 
62 
61 
42 
87 
76 
63 
62 
45 


76 
67 
58 
48 
37 
75 
67 
58 
48 
37 
75 
67 
58 
48 
37 
75 
64 
57 
47 
37 


1894 

2.8 

2,8 

2,8 

2,8 

2.8 

2,8 

2.8 

2,8 

2.8 

2,8 

2,17 

2.17 

2,17 

2,17 

2,17 

2,17 

2,17 

2,17 

2,17 

2,17 


7  days  . . 
7  days  . . 
7  days  . . 
7  days  .. 
7  days  . . 
14  days  . 
14  days  . 
14  day«i  . 
14  days  . 
14  days  . 
28  days  . 
28  davs  . 
28  davs  . 
28  days  . 
28  days  . 
2  mos  . . . 
2  moH ... 
2  mos  . . . 
2  mos  . . . 
2  mos  . . . 


177 

206 

160 

5 

180 

184 

175 

5 

186 

204 

170 

5 

181 

203 

164 

6 

186 

198 

168 

5 

250 

275 

235 

5 

227 

240 

215 

5 

206 

235 

190 

5 

179 

195 

170 

5 

189 

205 

165 

5 

249 

260 

228 

5 

300 

330 

284 

5 

239 

260 

220 

5 

195 

218 

182 

6 

207 

224 

172 

6 

351 

878 

329 

5 

386 

400 

375 

5 

328 

340 

816 

6 

285 

289 

282 

5 

243 

274 

224 

5 

8 
8 
8 
8 
8 
8 
8 
8 
8 
8 
8 
8 
8 
S 
8 
8 
S 
8 
8 
8 


\ 
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;s  5iJi. —  Variationt  in  temperaturea  0/  immerahtg  laiitt — Continued. 
WITH  ONE  PART  STANDARD  SAND. 

ipls  a.    Namlwred  [11di:oiisU<^.] 


1 

^^      1 

I... 

wtd. 

1 
1 

i 

1 

enslla  sti 

%1 

il' 

■i 

1 

1 

1 

to 

■  i' 

E8 
49 

75 
41 

i 

/ 

» 

A 

4 

a 

1 
10 

13 
10 

.5          B 

-01  / 

60 

40 
80 

DO 

80 
00 
10 

«0 

10 

42 
02 
85 

70 

18H. 
> 

2,D 

2!  8 
2.D 

d.r  - 

S:: 

■Uyg.. 

.X- 

tduya 
4diyB 
4a>T* 
4  rtnjB 
8  dnys 
28d«yB 

28dBJ-. 

1«2 
2M 

223 

403 
380 

25J 

L6*. 
102 

I8S 
180 

292 
430 

— NATURAL  CEMENT  WITH  THREE  PARTS  STANDAED  SAHD. 
lllraudAD.  umpleG.    Kumbend  disgoDally.) 


1^0 

on 

58 

2.7 

w 

08 

K« 

ii 

TO 

27 
2.7 

^  1'>'- 

in 

1  'b 

in 

i? 

'7 

ss:;:- 

10 

in 

43 

75 

* 

4(1 

*' 

2,10 

"""'•" 

"* 

ijj 
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Skiuks  51i. —  rarying  time  in  maist  air  before  immersion 

Table  1— GAIN  OR  LOSS  IN  STRENGTH  BY  IMMERSION. 
[Natural  cement.    Numbered  diagonally.] 


Sand.     3 

3 

Tensile  strengtli. 

'» 

0 

"S 

a 

"T 

n»  c 
—  -    2J  u 

a 

• 

u 

0 

1? 

0 

Si 

a  00 

i . 

0  hi 

us 

• 

2". 

.s§ 

ea  3 

•c  0 

ofereu( 

s 

3   i     ^  tl 

Si:- 

(3 
O 

• 

• 

a 

OD 

be 

• 
o 

a 

a 

a 

0 
S 

3" 

0 

n 
S 

•3 

• 

0 
0 

W 

u 

1 

« 

< 

0 

h 

Lbs. 

h) 

« 

k 

1 

H 

n 

0 

H 

1 

a 

e 

f 

•"  [^ 

m 

0     i  p 
Lbs., 

Lbi. 

Lbs. 

, 

1 

An,  G 
An,  G 
Au.G 
All,  G 
An,G 

0  30 

o:io 

0  30 
O'U) 
0  30 

30^  20  hr«  . . 
30'  2  davH  . 

151 
192 
205 
218 
230 

165 
207 
222 
22G 
242 

139       5, 

163        5! 
192       5 
216       5 
214       5 

it 

lif 
1 
1 

m 

46i 
70* 

118i 
16i 

20 
48 
72 
06 
120 

i 

S 
S 

s 
s 
,s 

?. 

......1.... 

n 

3<» 

3  days  - . 

i  fliivn  . . 

( 

4 

1 

5 

:«)|  5  daya  . . 
30   7  days  .. 

1 

G 

An,  G 

0,30 

147 

100 

130       5! 

18 

6i 

-4!  S 

s 

7 

An,  G 

0'3l) 

30   7dav8.. 

160 

174 

138       5 

46$ 

'  48 

5 

-32 

8 

s 

8 

An,  G 

0  30 

30   7  days  . . 

177 

180 

100       5; 

1 

70j 

72 

4 

-28 

S 

s 

0 

An.G 

% 

0  30 

30   7  days  . . 

191 

222 

176!       5 

lis! 

96 

3 

-27 

S 

s 

10 

An,  G 

0  30 

30   7  da  vs.. 

192 

198 

1761       5! 

U 

120' 

2 

-38    S 

s 

11 

An,  G 
An.G 
An.G 
An.G 
An.G 
An.G 

J<(d. 
Std. 
Std. 
Std. 
Std. 
Std. 

117.5 
117..^. 
117.5 
117.5 
1  17.5 
1  17.5 

31    20  hra  .. 
31   2  day  8.. 
31    3dRVj*.. 

94 

12tJ 
141 
165 
175 
153 

101 
136 
150 
183 
184 
164 

ss;    5 

106       5 
130       5I 
149'       6 
162       5 
138       5 

2 

2 
•> 

18 
46 
70 
94 
118 
16 

20 

^® 
72I 

96 

120 

18 

s 
s 
s 
s 

i 

1? 

13 

U 

31 
31 

4  days . . 

^  rinvt*  .  ^ 

t 

l.*) 

1 

IC 

31    7  days.. 

e* 

4-59    S 

17 

An.G 

Std. 

117.5 

31    7dav8.. 

158 

162 

152!      5 

2 

46 

48 

5  , 

+32    S 

s 

IH 

An,G 

Std. 

1  17.5 

31   7dayH.. 

155 

ICO 

152!       5' 

2 

70 

72 

4 

+  14'    S 

s 

10 

An.G 

Std. 

1  17.5 

31    7  days.. 

165 

180 

I54I       5 

2 

94 

96 

3  ' 

00    S 

s 

•JO 

An,G 

Std. 

1  17. 5 

1 

31 

7  days  . . 

169 

184 

156 

5 

2 

118 

120 

0 

-6 

s 

s 

Skriks  51c. —  Varying  time  in  moist  air  before  immersion. 
Table  2.— NATURAL  CEMENT. 


Sand. 

3 

^4 

Tensile  st 

reiiptl 

1. 

m 

2 

• 

c 

0S 

OB 

1 

0 

»  a 
0  » 

• 

u 
w 

0 
a^ 

a  £ 

3 

CM 

^-'S 

0 

000 

• 

^ 

s 

a£ 

"s 

0 

• 

a 
S 

a 

c 

1-^ 

a 
B 

0 

a 

0                 ^ 

0  <o 

4;  V 

a 

u  — 

p 

oe 

< 

a 

CO 
4) 

-a 

• 

s 

0 

u  & 
0  tt 

a 

3 

>5 

a 

H 

<  3 

'3  0 

a 

H 

4D  0 

ae 

H 

a 

a 

H 

* 

3 

• 

4; 

i 

6 

c 

d 

<? 

- 

0 

A 
Lbs. 

i 
Lbs. 

J 

k 

t 

_ 

n 

0 

p 

Lbs. 

1 

An.G 

0 

30 

17 

1 

168 

184 

160 

10 

U 

m 

12 

04 

S 

« 

2 

An.G 

0 

30 

17 

1 

181 

192 

168 

10 

H 

22I 

24 

6 

s 

s 

3 

An,G 



0 

30 

17 

7 

194 

212 

174 

10 

H 

46 

48 

5 

s 

s 

4 

An,  G 



0 

30 

17 

7 

1^ 

208 

161 

10 

H 

70 

72 

4 

s 

s 

5 

An,  G 



0 

30 

17 

7 

238 

252 

230 

10 

1 

1664 
lOj 

168 

0 

s 

s 

"G 

An.Cr 



0 

30 

18 

28 

200 

233 

178 

10 

12 

274 

s 

« 

'7 

An,  (; 

0 

30 

18 

28 

210 

230 

198 

10 

\ 

22A 

24 

27 

s 

s 

*8 

An,G 

--•••• 

0 

30 

18 

28 

224 

250 

190 

10 

46^ 

48 

26 

s 

g 

*9 

An,  (f 

0 

30 

18 

28 

241 

206 

222 

10 

1 

70! 
166$ 

72 

25 

s 

s 

*10 

An,G 

0 

30 

18 

28 

243 

271 

208 

10 

1 

168 

21 

s 

« 

11 

An.  (V 

Std. 

17.5 

11 

108 

118 

100 

10 

2 

10 

12 

^ 

s 

s 

12 

An.G 

Sid. 

17.5 

11 

7 

137 

151 

126 

10- 

•> 

22 

24 

6 

s 

s 

13 

An.(; 

Std. 

17.5 

11 

7 

141 

150 

136 

10 

2 

46 

48 

6 

s 

s 

14 

An.G 

Std. 

17.  5 

11 

7 

157 

184 

138 

10 

2 

70 

72 

4 

s 

s 

tl5 

An,G 

Std. 

17.5 

11 

7 

100 

173 

150 

10 

2 

166 

168 

s 

s 

10 

Au,G 

Std. 

17.5 

16 

28 

278 

310 

258 

10 

2 

10 

12 

i27i 

s 

s 

17 

Ai),G 

Std. 

17.5 

16 

28 

283 

298 

262 

10 

2 

22 

24 

27 

s 

s 

18 

An,  <r 

Sid. 

17.5 

16 

28 

297 

312 

282 

10 

2 

46 

48 

26 

s 

s 

19 

An,  G 

Std. 

17.  5 

16 

28 

297 

338 

276 

10 

2 

70 

72 

25 

s 

s 

20 

An.  (} 

Std. 

17.  5 

16 

28 

301 

332 

282 

10 

166 

168 

21 

s 

s 

:2i 

An.G 

Std. 

12.6 

19 

28 

120 

154 

102 

10 

8 

12 

27i 

s 

s 

:22 

An,  (J 

Std. 

12.6 

19 

28 

130 

156 

106 

10 

20 

24 

27 

s 

s 

:23 

An,  (V 

Std. 

12.0 

19 

28 

137 

152 

124 

10 

44 

48 

26 

s 

s 

:24 

Aii,G 

Std. 

3 

12.6 

19 

28 

130 

162 
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I'NlTF.n  Statf.h  ICxmNREit  Okeick, 
Sault  Sle.  Alarie.  Mick.,  JUag  17,  1S9J. 

Sir:  I  La%'D  the  honor,  in  ncronlonro  irith  yoor  directiona,  to  malfe  tliu  fulloirin); 
Bpucinl  rei>ort  uii  the  atouo  quariT,'  at  Kellcja  Island,  used  hy  Hu^ilieB  ]!ro«.  &, 
UaagB,  for  oblaiiiiug  facu  atone  fur  the  KOO-1'oot  look,  undci'  tiielr  contract  dated 
Kebrnnry  9,  181)1 : 

No  aj^ent  of  tho  L'uited  States  having  been  btntionoil  nt  that  portion  of  the  ivork 
tinrini;  its  progress,  the  records  at  IIiih  otitee  aflonl  but  meager  inftimiution  oil  this 
subject. 

The  foUnwiug  report,  tlierefore,  is  conipile<l  Trom  tho  records  of  tliia  oRico;  from 
tbs  notes  and  observations  of  Assistant  ICngineerE.  S.  Wheeler  ^vhih^  iiisi>ertiug  tliut 
quarry;  flxiiu  tliu  geological  survey  of  Ohio,  to  whieh  Stntu  this  islam)  belongs,  and 
very  largely  from  information  obtained  from  Hnghrs  Bros.  A.  Bangs,  whu  very 
kindly  olfered  to  givo  any  information  on  the  subject  at  tltfir  disposal. 

Kelleya  Ishinil  contaiiia  appnrrnlly  ahont  5  aqiiiiro  miles,  its  average  ilinieusions 
being  uhout  '2li  miles  long  and  2  miles  wide,  with  it  dJstnnoe  of  less  than  4  miles 
betTieru  nuy  tiro  points  on  it.  Jt  is  sitnnted  near  thit  head  of  l.nke  Erie,  about  10 
miles  from  I^nndnsky,  and  directly  north  of  it.  The  ahtirtent  Kalling  distiinre  from  it 
to  I'ctroit  appeiiiH  to  bo  about  {U  ntilcii,  according  to  the  Like  survey  charts;  from 
it  to  Soult  »U:  Mnrin,  410  miles. 

Tlio  siirt'iice  of  tlie  island  in  comparatively  level,  being  abont  15  fret  nbave  the 
terel  of  the  bike.  eiLCcpt  at  the  northern  portion  i>f  it.  whirh  is  the  moat  elevated, 
end  n-here  n  Hmull  lociil  Hiininiit  rises  to  a  height  of  60  feet  above  the  lake  level. 

Tbocntire  island  is  ronipoaed  of  CornJferoiiH  limi-sloiie,  ns  it  lies  in  th«  line  of  the 
1>elt  of  outcrop  of  this  foi  unit  ion,  ivhich  jussea  iiurthwar'l  through  Cidunibus,  Dila- 
ware.  nnd  Sandusky. 

Only  the  lower  or  Colnmhns  diviRion  of  the  ComifeTOiift  limestuue  is  shown,  the 


logs  dea^rviug  morn  than  ]i:isaing  notice,  tVom  tbu  fnct  that  thry  are  inscribed  on  the 
vratical  as  well  dm  hori/ontul  surfaces. 

The  linipstotie  im  Kelluys  Island  ia  rich  iii  fossils,  and  fiirnishex  it  large  number  of 
tbe  charmoteriatie  ones  of  tho  Comifei'ouB  group,  many  being  of  large  dimensions. 
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In  its  vicinity  it  is  perhaps  only  exceeded  in  the  quantity  and  size  of  its  fossils  by 
Middle* Island,  which  lies  within  Canadian  territory,  contains  about  70  acres,  rises 
but  little  above  the  level  of  the  lake,  and  is  of  the  same  formation.  On  this  island 
the  observer  seems  to  be  standing  on  an  ancient  coral  reef,  containing  a  large  num- 
ber of  species,  many  of  which  are  of  gigantic  dimensions.  Some  of  these  grew  in 
dome-shaped  masses,  like  the  Astreas  and  Meandrinas  of  our  present  tropical  seas. 

Specimens  of  Cyanthophyllum  rugosum,  Eridophyllum,  and  Strombodes  10  and 
even  12  feet  in  diameter  have  been  discovered. 

All  of  the  islands  of  Lake  Erie  west  of  the  two  mentioned,  comprising  Put-in> 
Bay,  North  and  Middle  Bass,  Rattlesnake,  and  Green  islands  are  composed  of  the 
water-lime  group. 

At  Kelleys  Island  the  base  of  the  Upper  Helderberg  series  has  dropped  to  the 
water's  edge  or  a  little  below  it.  From  a  reef  8  or  9  feet  below  the  surface  of  the 
lake  unmistakable  blocks  of  the  Lower  Helderberg  limestone  have  been  brought  up. 

The  bottom  of  the  quarries  is  in  the  flinty  courses,  that  also  constitute  the  floor  of 
the  Marblehead  quarry  section.  This  is  followed  by  9  feet  of  stone,  the  '' bottom 
rock''  of  the  quarrymeu,  quarried  to  be  burned  into  lime;  6  feet  of  building  stone; 
9  feet  of  *'  cap  rock,"  used  for  flux  and  pier  stone,  surmounted  by  4  feet  of  extra  cap, 
so  called,  which  is  a  blue,  highly  fossiliferousbut  very  thin -bedded,  limestone.  The 
last  section  U  probably  the  lowest  portion  of  the  Sandusky  section  of  the  Upper 
Helderberg  limestone.     In  tabular  form  the  quarry  section  may  be  arranged  as  follows : 

Feet. 

Extra  cap  rock,  blue  and  thin-bedded  limestone 4 

Cap  rock,  flux,  and  pier  stone 1 9 

Bottom  rock : 

Building  stone 6 

Used  for  lime  burning 9 

Flint  course • 0 

Interval,  not  seen 15 

Water  of  Lake  Erie 0 

Lower  Helderberg  limestone  beneath  surface 0 

This,  without  exception,  is  the  order  and  character  of  the  sections  on  the  island. 

Thus  it  is  seen  that  between  20  and  SO  feet  of  the  Upper  Heldeberg  limestone  are 
commonly  quarried  here.  These  may  be  divided  into  two  quite  distinct  and  well- 
bounded  sections,  the  upper  one  of  which  is  a  very  pure  limestone,  averaging  90  per 
cent  of  calcite,  and  the  lower  one  of  which  carries  a  much  larger  proportion  of  mag- 
nesia. 

The  lower  division  is  preferred  by  the  lime  producers  of  this  region,  as  it  makes 
a  more  desirable  lime  for  general  use,  is  quarried  in  larger  blocks,  and  is  more  easily 
burned.    The  face  stone  were  obtained  from  this  division. 

The  quarry  leased  by  Hughes  Bros.  &  Bangs  for  furnishing  the  face  stones  for  the 
800-foot  lock  was  known  as  the  "  block  stone"  or  "south  "  quarry.  It  was  owned 
by  Norman  Kelley  until  about  1891,  when  it  passed  into  the  hands  of  the  Kelley  Island 
Lime  and  Transport  Company.  It  was  situated  about  1^  miles  from  the  ''north" 
quarry  (on  the  other  side  of  the  island)  and  about  il  miles  north  of  the  Marblehead 
quarries  (on  the  main  land),  from  which  two  quarries  the  face  st-onefor  the  lock  of  1881 
were  obtained.  According  to  the  terms  of  the  lease  Hughes  Bros.  &  Bangs  worked 
thequarry  with  their  own  plant,  methods,  and  labor,  paying  a  royalty  pe^cubic  yard 
to  the  quarry  owners  for  it,  under  the  condition  that  the  owners  at  all  times 
should  keep  the  quarry  iree  from  tlie  spawls  and  rubbish  incident  to  quarrying, 
The  entire  site  of  the  quarry  actually  used  was  already  stripped,  the  cap  rock  hav- 
ing long  been  removed  for  lime,  flux,  pier,  and  small  building  stone. 

The  height  of  the  ledge  quarried  for  the  face  stone  varied  from  6  feet  at  the  west 
end  to  12  feet  at  the  east  end  of  the  quarry  face.  Underneath  this  ledge  was  the 
flint  bed  mentioned  in  the  preceding  table. 

The  quarry  face  was  less  than  500  feet  in  length.  No  horizontal  seams  of  any  con- 
sequence appeared,  although  open  vertical  seams  perpendicular  to  the  face  of  quarry 
and  running  in  parallel  lines  at  distances  varying  from  12  to  86  feet  apart  were 
encountered  during  ihe  whole  progress  of  the  work. 

At  the  dose  of  the  work  all  the  rock  stripped  (that  is,  by  the  removal  of  cap  stone, 
etc.)  was  quarried,  the  contractors  having  worked  back  into  the  quarry  abont  500 
feet. 

The  plant  used  consisted  of  1  blacksmith  shop,  office,  tool  house,  1  boarding  house, 
9  derricks,  4  Wardwell  channelers,  5  IngersoU-Sergeaut  gadding  machines,  8  drills 
of  the  same  make,  4  boilers,  6  cars,  3,000  feetof  track  forsame,  apparatus  for  supply- 
ing water,  and  the  usual  amount  of  smtQl  tools  required  in  work  of  this  kind. 

The  blacksmith  shop,  office,  and  tool  house  were  in  a  one-story  building  16  by  48 
feet,  constructed  of  rough  lumber;  the  blacksmith  shop  containing  two  forges. 

The  boarding  house  was  of  similar  construction,  18  by  40  feet,  two  stories  in  height. 
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The  derricks  were  distribned  as  follows :  One  on  the  dock,  2  in  the  scabbling  yard 
(adjacent  to  the  quArry),  and  6  at  the  qnarry.  The  derrick  on  the  dock  was  oper- 
ated by  a  doable  drum  engine.  The  remaining  derricks  had  steam  hoist  only,  a  donole- 
drum  Lidgerwood  engine  (non-portable  style)  being  assigned  to  each  set  of  2. 

The  4  Ward  well  channeling  machines  were  of  the  double-eaug  type  (that,  is  cat- 
ting on  both  sides  at  the  same  time),  and  were  made  at  Rutland,  vt.  They  were  of 
special  pattern,  being  designed  to  cut  channels  6  feet  10  inches  apart. 

Each  machine  weighed  about  5  tons  (shipping  weight,  with  all  the  fixtures,  being 
about  8  tons),  was  10  feet  in  length,  was  famished  with  a  horizontal  steel  boiler  of 
G-horse  power,  usually  carrying  about  80  pounds  of  steam,  and  was  supplied  with  60 
feet  of  steel  track,  the  rail  weighing  60  pounds  to  the  yard.  Each  also  was  locomo- 
tive, cut  while  moving  in  either  direction,  could  be  reversed  without  stopping,  and 
either  or  both  sides  operated  as  occasion  demanded. 

The  feed  was  automatic,  feeding  forward  on  the  track  a  half  inch  at  every  stroke, 
or  about  6  feet  per  minute,  each  side  striking  about  150  blows  per  minute. 

The  depth  of  the  channel  was  increased  about  one-half  inch  each  time  the  machine 
passed  over  it.    The  width  of  the  channel  cut  was  1^  inches. 

The  5  gadders  were  of  standard  size  and  were  used  for  drilling  horizontally.  Size 
of  hole  drilled  was  1^  inches.    The  drills  employed  were  of  the  **  C  size. 

Of  the  8  drills,  4  were  of  the  '*  C  "  size  and  4  of  the  "  A"  or  "  Baby  "  size. 

The  ''  C"  size  was  used  for  top  drilling.    Size  of  hole  drilled  was  1|  inches. 

The  "A''  size  was  used  for  the  lighter  work  of  trimming,  subdividing,  etc.,  where 
the  plug  and  feather  was  made  use  of.    Size  of  hole  drilled  was  1  inch. 

The  derricks,  gadders,  and  drills  were  supplied  with  steam  by  4  boilers,  situated 
as  follows :  One  at  dock,  1  at  scabbling  yard,  and  2  at  quarry. 

The  cars  used  were  all  flat,  and  capable  of  safely  sustaining  2  of  the  ordinary 
headers  or  stretchers  in  the  rough,  the  volume  of  each  being  approximately  50  cable 
feet. 

The  distance  from  the  quarry  to  the  dock  was  about  1,500  feet.  For  this  about 
8,000  feet  of  track  was  required,  a  single  line  with  the  necessary  branches  and 
switches  at  each  end  being  used.    The  weight  of  rail  was  30  pouuds  per  yard. 

The  track  was  built  up  at  the  quarry  so  as  to  render  it  slightly  down  grade  all  the 
way  towards  the  dock,  and  by  tnls  means  but  2  horses  were  needed  for  transporta- 
tion. 

The  dock  (a  crib  one)  was  150  feet  long  and  60  feet  across  its  face,  where  the  depth 
of  water  was  12  feet.  The  water  along  its  sides  was  too  shallow  to  admit  of  vessels 
loading  there.  The  dock  was  not  built  by  Hughes  Bros.  &  Bangs,  having  been  built 
previous  to  their  operations  on  the  island. 

The  apparatus  for  supplying  water  to  the  quarry  consisted  of  a  small  duplex 
Worthiugton  pump  of  2-inch  suction,  situated  on  the  dock,  by  which  water  was 
conveyed  through  a  l^-inch  pipe  line  to  a  tank  of  4,000  gallous  capacity,  near  the 
quarry.  Thence  water  was  conveyed  by  pipe  line  and  hose  to  the  boilers,  drills, 
and  channelers,  where  the  channels  were  kept  well  flooded  while  the  machines  were 
working.    The  tank  was  placed  on  a  trestle  about  20  feet  above  the  quarry. 

The  general  plan  of  quarrying  was  as  follows:  Channels  parallel  to  the  quarry 
face  were  first  cut  to  the  full  depth  of  the  quarry  at  the  proper  distance  between 
the  open  vertical  quarry  seams  before  mentioned. 

Lines  of  horizontal  holes  were  then  drilled  along  the  face,  each  line  of  holes  being 
at  the  proper  distance  to  give  the  required  thickness  of  stone  desired,  the  lowest 
line  beinff  at  the  bottom  of  the  quarry.  The  holes  of  each  line  were  about  3  feet 
apart.  Vertical  holes  were  then  drilled  between  the  channel  and  face  about  2\  feet 
apart  at  such  distances  as  the  size  of  stone  required. 

The  holes  were  then  elongated  in  the  direction  of  the  required  fracture.  This 
was  done  with  a  drill-shaped  tool,  known  as  a  reamer,  a  little  larger  than  the  hole 
drilled,  driven  down  by  a  sledge. 

The  whole  mass  of  stone  was  then  loosened  from  the  bottom  of  ouarry  by  simul- 
taneously discharging  the  lower  line  of  horizontal  holes;  after  wnich  each  set  of 
vertical  holes  was  discharged.  The  remainder  of  the  horizontal  holes  were  then 
discharged  as  fast  as  occasion  demanded,  the  stones  removed,  trimmed  by  the  plug 
and  feather,  hammer,  etc.,  scabbled  if  required,  and  scut  to  dock  for  transportation. 

The  explosive  used  was  the  common  black  blasting  powder  of  the  ''  B''  grade.  A 
batt«ry  was  used  to  discharge  it.  In  loading,  after  the  cartridge  rested  on  the 
bottom  the  hole  was  ])!ugged  about  a  foot  above  the  top  of  cartridge,  thus  forming 
an  air  chamber.  That  portion  above  the  plug  was  then  filled  and  tamped  in  the 
ordinary  manner.  In  each  case  the  depth  of  the  hole  was  about  a  foot  less  than  the 
height  of  the  ledge  or  the  distance  between  the  parallel  channel  faces. 

The  charge  of  powder  per  hole  was  usually  about  a  half  pound. 

Such  was  the  method  oi  quarrying  usually  followed;  varied,  of  course,  as  necessity 
or  convenience  demanded. 

Each  dimension  of  the  rough  stone  was  at  least  4  inches  greater  than  the  corre- 
sponding dimension  of  the  same  stone  after  being  cut. 
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Tho  total  amonnt  of  ronj^li  stone  trauBported  for  the  800- foot  lock  was  113  verael 
loads,  containing  15,204  pieces,  or  by  a  very  close  approximation  abont  27.000  cubic 
yards.  Of  th^se  about  629  pieces  (1,200  cubic  yards  approximat«ly)  remained  on. 
hand  at  the  close  of  the  work,  being  culls  and  duplicates.  The  sizes  of  the  stone 
quarried  varied  from  11  to  183  cubic  feet,  the  avorage  bein?  abont  50  cubic  feet. 

The  character  of  the  work  varied  but  little  during  the  whole  progress  of  tbe  work. 
Several  diifereut  channel  faces  were  worked  at  the  same  time.  But  two  channeling^ 
machine^)  were  emx)Ioyed  the  first  season,  the  other  two  being  subsequently  pur- 
chased. 

Quite  a  large  portion  of  the  employes  were  Italians. 

The  progress  of  the  work  may  be  summarized  as  follows:  On  April  7,  1891,  the 
work  of  griuling  and  building  tracks,  erecting  derricks,  etc.,  began;  April  17,  began 
fitting  out  the  luachinery ;  April  20,  the  first  channeling  machines  started. 

Work  continued  until  November  19,  when  operations  ceased  for  the  winter. 

The  work  of  refitting  was  resumed  for  the  season  of  1892,  March  21 .  Tho  channel- 
ing machino  and  full  force  of  men  began  April  1.  Work  was' continued  without 
interraption  until  September  25,  when  the  work  closed  for  the  season. 

On  March  29,  1893,  operations  were  resumed  with  full  force  and  continued  until 
October  10,  when,  tho  stone  being  all  quarried,  tho  work  at  the  quarry  was  closed. 

Tho  number  of  pieces  transported  from  there  each  year  is  shown  as  follows:' 


• 

Year. 

1 

1891. 

isw 

1893 - -- 

Total 

• 

Number 

of  V«88©1 

lofids. 


U 
56 
43 


Kumber 
of  piecee. 


1,012 
7,570 
6,722 


113 


15,204 


ATtont  900  pieces  of  the  stone  quarried  during  the  latter  part  of  the  first  season 
were  reserved  for  shipment  until  the  season  following.  About  100  pieces  of  these, 
however,  were  broken  by  frost  during  the  ensuing  winter,  and  were  thus  rendered 
unfit  for  nse. 

The  vessels  used  for  conveying  tho  stone  from  Kelleys  Island  to  Sanlt  Ste.  Marie 
were  usually  second  class  and  of  small  size.  They  were  mostly  sailing  vessels, 
although  a  few  small  steam  barges  with  one  vessel  in  tow  were  engaged  in  the  trade. 
The  average  registered  tonnage  of  the  steam  barges  emx)loyed  would  be  about  270 
tons;  that  of  the  sailing  vessels  about  295  tons. 

Vessels  with  large  hatches  were  best  adapted  to  this  trade,  the  loading  and  unload- 
ing of  largo  pieces  being  much  facilitated  thereby.  Hughes  Bros.  <&  Bangs  let  this 
portion  of  their  work  by  contract  to  J.  M.  Jones,*^ of  Detroit,  at  the  rate  ot  $1.80  per 
cubic  yard.  Although  in  all  cases  it  is  not  known  what  arrangements  Mr.  Jones 
made  with  the  vessel  owners,  yet  in  some  instances  it  is  known  that  ho  paid  $1.63 
per  cubic  yard.    The  weight  of  the  stone  was  157.16  pounds  per  cubic  foot. 

Every  cargo  reached  Sault  Ste.  Marie  safely. 

The  channelers,  gadders,  and  drills  each  required  1  operator  and  1  assistant. 

Tlie  channelers  were  operated  thirteen  hours  per  day,  tho  remainder  of  the  plant 
ten  hours. 

Tho  following  table  gives  the  average  daily  force  employed  during  the  progress  of 
the  work : 


Year. 

Apr. 

May. 

June. 

July. 

Aug. 

75 

131 

82 

Sept 

Ck5t. 
91 

Nov. 

1891 

27 

lie 

121 

32 
124 
118 

00 

124 

99 

94 

127 

68 

68 

1892 

44 
90 

1 893 

55 

The  common  or  unskilled  labor  was  employed  at  $1.50  i)er  day. 
Very  respectfully,  your  obedient  servant. 


Mr.  E.  S.  Wheeler, 

Jasisiant  Evgineer,  etc. 


F.  IT.  Reed, 
Assislant  Engineer, 
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M  M  4. 
IMPROVEMENT  OF  HAY  LAKE  CHANNEL,  ST.  MARYS  RIVER,  MICHIGAN. 

Before  improvements  were  commenced  the  channel  throngh  Ilay  Lake 
was  restricted  in  depth  at  Sagar  Island  Eapids  and  at  Middle  Neebi^h, 
At  these  two  places  a  maximum  draft  of  but  8  or  9  feet  could  be  carried 
if  a  very  irregular  course  was  taken,  and  practically  vessels  drawing 
more  than  6  feet  of  water  would  not  attempt  the  passage.  In  addition 
to  the  places  above  mentioned,  there  were  some  shoals  in  Ilay  Lake 
requiring  removal  to  make  the  channel  available  for  vessels  navigating 
St.  Marys  liiver. 

The  original  estimates  for  this  improvement  were  based  upon  a 
project  for  a  channel  300  feet  wide  and  17  feet  deep,  leaving  the  present 
navigable  channel  of  St.  Marys  Eiver  at  Sugar  Island  Kapids  (about 
2^  miles  below  the  canal)  through  these  into  Hay  Lake,  and  then,  by 
way  of  Middle  Neebish,  rejoining  the  present  navigable  channel  at  the 
foot  of  Sugar  Island,  thus  saving  a  distance  of  11  miles  and  obtaining 
a  route  which  can  be  so  marked  by  lights  as  to  be  navigable  by  night, 
a  condition  impracticable  with  the  present  channel  except  by  the  use 
of  many  lights. 

The  estimated  cost  of  this  project  was  $2,127,292.  The  project  was 
subsequently  modified  to  increase  the  navigable  depth  to  20  feet,  the 
estimated  cost  being  $2,059,115,  subject  to  change,  however,  in  c«ase 
unexpected  diffiiulties  are  developed  during  the  progress  of  the  work. 

Prior  to  June  'Si),  1890,  $975,000  had  at  various  times  been  appropri- 
ated for  the  work.  The  river  and  harbor  act  of  September  19, 1890, 
appropriated  an  additional  $400,000  for  continuing  the  improvement 
with  the  provision — 

Thiit  STich  contracts  as  may  be  desirable  may  be  entered  into  by  the  Secretary  of 
War  for  materials  and  labor  for  tbo  entire  worlc,  or  any  part  of  the  sumc,  to  bc«paid 
for  as  appropriationd  may  from  time  to  time  be  made  b}'  law. 

The  sundry  civil  act  of  March  3,  1891,  appropriated  $300,000  for 
continuing  the  improvement  during  the  fiscal  year  ending  June  30, 1892; 
the  sundry  civil  act  of  August  5, 1892,  appropriated  $115,000  for  con- 
tinuing the  improvement  during  the  fiscal  year  ending  June  30, 1893; 
the  sundry  civil  act  of  March  3,  1893,  appropriated  8225,000  for  con- 
tinuing the  improvement  during  the  fiscal  year  ending  June  30,  1894. 
The  total  amount  appropriated  to  date,  therefore,  is  $2,015,000,  with 
authority  to  contract  for  all  or  any  part  of  the  work. 

KXCAVATIONS  UNDER  FORMER   CONTRACTS. 

Prior  to  the  beginning  of  work  under  the  contracts  now  in  force, 
excavation  had  been  carried  on  at  Middle  Neebish  with  the  following 
results: 

Amount  excavated. 

Cubic  yards 
(hank  meusure). 

ExpcTiTncntal  work,  1882-1886 36,  113 

John  Hicklor,  contract  of  February  28, 1S83 201,  080 

John  Uicklcr,  contract  of  September  5, 1884 59,  411 

Hickler&(ilret»n,  contract  of  May  18,  L"  85 65,128 

Hickler  «fc  Green,  contract  of  December  24, 1886 79,  033. 92 

C.  F.  &  H.  T.  Dnnbar,  contract  of  October  30, 1888 171, 14 1. 15 

Total 611,907.17 
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In  additioQ,  15,200  cubic  yards,  scow  measure,  were  removed  from 
the  channel  at  Sugar  Island  Eapids  between  1886  and  1889  and  pat 
in  the  coli'erdam  of  the  800-tbot  lock  in  St.  Marys  Falls  Canal.  These 
amounts  are  exclusive  of  excavation  outside  of  channel  lines  or  below 
grade. 

This  work  left  the  channel  in  the  condition  shown  by  the  map  facing 
page  2759  of  the  Annual  Report  of  the  Chief  of  Engineers  for  1891. 

Under  the  present  project  the  first  section  was  completed  in  October, 
1892. 

CONTRACTS. 
List  of  contracts  in  force  during  fiscal  year  ending  June  SO,  1894. 


Contractor. 


Dunbar  &  Sullivan 

Carkin,  Stickney  Sc  Cram 

Do 

C.  B\  &  H.  T.  Dunbar 

Carkin,  Stickney  &  Cram 
Hiokler  Bros 

Do 

JamoB  Straclmn 

Ferguson  Hardware  Co  . . 

Prenxlauor  Broa 

AndreMT  Uotton 


For— 


Excavation  section  2 
Excavation  section  3 


Excavation  section  4 
Excavation  section  5 
Excjivation  section  6 
Dre<lj;ing  plant 


Wood  and  coal 

Machine  work 

Hardware,  ship  chandlery, 
otc. 

Groceries 

Meats 


Entered 
into— 


B«mark8. 


Feb.  6,  1891 
— do 


....do 

....do 

....do 

Aug.  18, 1892 

Apr.  27,  1893 

do 

do 


.do 
.do 


In  force. 

Closed  ITovember, 

1893. 
Closed  Angast,  1898. 
In  force. 

Do. 
Closed  Decembox. 
1893. 

Do. 

Do. 

Do. 

Do. 
Do. 


PLANT. 

The  principal  plant  on  this  work  owned  by  the  United  States  is  1  tug, 
1  quarter  boat,  10  row  boats,  and  1  sounding  raft,  all  of  which  were 
kept  in  good  repair. 

The  plant  used  by  the  contractors  during  the  year  was  as  follows: 
Eleven  dredges,  12  tugs,  1  drill  boat,  2  derrick  screws,  24  dumx)  scows, 
6  flat  scows,  1  machine  shop  on  shore,  2  floating  machine  shops,  2  car- 
penter shops,  and  3  sets  docking  ways. 

One  dredge  and  3  tugs  were  rebuilt  and  3  new  dump  scows  were 
built. 

EXCAVATION  UNDER  CONTRACTS  STILL  JN  FORCE. 

During  the  flscal  year  excavation  has  been  carried  on  under  five  con- 
tracts entered  into  February  C,  1891.  Each  of  these  contracts  Covers 
one  of  the  sections  into  which  the  work  has  been  divided,  as  shown  on 
the  map  appended  to  my  annual  report  for  fiscal  year  ending  June  30, 
181)2.  A  depth  of  20  feet  was  recpiired,  except  where  bed  rock  occurred, 
where  a  depth  of  21  feet  was  called  for  in  order  that  a  20-foot  navigation 
might  be  established.  At  the  close  of  the  fiscal  year  the  condition  of 
the  work  on  the  unfinished  sections  was  as  loUows: 

Second  section. — The  material  to  be  excavated  consisted  of  about 
344,000  cubic  yards  of  sand,  gravel,  bowlders,  hard  pan,  and  sandstone 
bed  rock  in  unknown  proportions,  and  some  blasting  was  necessary. 
On  bed  rock  the  depth  of  21  feet  is  required;  elsewhere  20  feet,  and 
the  contract  price  is  67  cents  i>er  cubic  yard,  bank  measure.  The  con- 
tractors, Messrs.  Dunbar  &  Sullivan,  began  operations  May  15, 1891. 
The  total  to  June  30, 1894,  of  the  estimates  for  excavation  is  301,182 
cubic  yards,  bank  measure,  of  which  110,303  cubic  yards  were  exca- 
vated during  the  fiscal  year.  The  dredging  on  this  section  was  com- 
pleted on  June  16.     Some  pieces  of  rock  that  were  found  by  the  raft 


APPENDIX   M  M — REPORT   OF   COLONEL   POE.  2369 

bars  to  be  above  grade  are  j'et  to  be  removed.  This  work  is  being  done 
by  a  diver.  The  original  contract  time  for  the  completion  of  this  work 
was  November  30, 1893.  This  time  was  extended  to  June  30,  1894,  and 
has  been  extended  again  to  September  1, 1894. 

Third  section, — The  material  to  be  removed  consisted  of  about 
1,016,000 'cubic  yards  of  sOt,  sand,clay,  and  gravel.  The  depth  of  20 
feet  was  required,  and  the  contract  price  was  14|  cents  per  cubic  yard, 
bank  measure.  The  contractors,  Messrs.  Carkin,  Stickney  .&  Cram, 
began  operations  May  27, 1891,  and  completed  the  work  October  31, 
1893.  The  total  of  the  estimates  for  excavation  was  1,121,800.3  cubic 
yards,  bank  measure,  of  which  13,779  cubic  yards  were  excavated  dur- 
ing the  fiscal  year.  Of  the  above  total,  168,383.3  cubic  yards  were 
paid  for  at  half  price,  the  material  having  been  excavated  from  between 
20  and  21  foot  grades. 

On  the  lower  2,000  feet  of  this  section  a  number  of  bowlders  and 
small  stones  were  found  embedded  in  the  clay.  As  the  specifications 
only  called  for  the  removal  of  silt,  sand,  clay,  and  gravel,  the  contractors 
were  paid  $1,318  extra  for  the  additional  expense  to  them  in  removing 
these  bowlders  and  stone. 

Fourth  sectton, — The  material  to  be  removed  consisted  of  about  650,000 
cubic  feet  of  sand,  clay,  gravel,  and  bowlders.  The  dejith  of  20  feet 
was  required,  and  the  contract  price  was  13  cents  per  cubic  yard,  bank 
measure.  The  contractors,  Messrs.  Carkin,  Stickney  &  Cram,  began 
operations  July  16,  1891,  and  completed  the  work  July  21,  1893.  The 
total  of  the  estimates  for  excavation  was  770,841  cubic  yards,  bank 
measure,  of  which  877  cubic  yards  were  excavated  during  the  fiscal  year^ 
Of  the  above  total,  120,099.4  cubic  yards  were  paid  for  at  half  price,  the 
material  having  been  excavated  from  between  the  20  and  21  foot  grades. 
The  shoal  oft*  Nine  Mile  Point  was  included  in  the  original  contract  for 
this  section.  The  shoal  was  specified  as  being  approximately  50  by  150 
feet  in  area.  This  shoal  was  found  to  be  600  by  800  feet  in^rca,  the 
material,  sand,  bowlders,  hardpan,  and  sandstone  rock  in  situ.  The 
contractors  refiised  to  excavate  more  than  the  amount  comprised  in  area 
specified  in  contract.  The  United  States  removed  the  remainder  of 
the  shoal  with  a  dredge  hired,  under  contract  with  Hickler  Bros.,  by 
the  hour;  42,931  cubic  yards  were  excavated  at  a  cost  of  58  cents  per 
cubic  yard.  This  dredged  area  has  been  swept;  some  bowlders  and 
stones  were  found  above  grade.  The  cleaning  up  of  this  portion  of 
the  shoal  will  be  done  by  a  diving  party. 

Fifth  section, — The  material  to  be  removed  consisted  of  about  710,000 
cubic  yards  of  sand,  clay,  gravel,  bowlders,  and  wood.  The  depth  of 
20  feet  is  required,  and  the  contract  price  is  14  cents  per  cubic  yard, 
bank  measure.  The  contractors,  C.  V.  and  H.  T.  Dunbar,  began  opera- 
tions June  6, 1891.  The  total  to  June  30, 1894,  of  the  estimates  for  exca- 
vation is  503,221  cubic  yards,  bank  measure,  of  which  93,807  cubic  yards 
were  excavated  during  the  fiscal  year.  The  original  contract  time  for 
the  completion  of  this  section  was  November  30, 1893.  The  contract 
time  was  extended  to  June  30, 1894,  and  has  been  again  extended  to 
September  1, 1894.  There  remain  three  cuts  800  feet  long  to  be  dredged 
from  the  west  bank  at  the  upper  end  of  section,  also  the  removal  of 
ridges  which  are  above  grade.  Work  was  commenced  on  the  dike  on 
the  west  side. 

Sixth  section. — The  material  to  be  removed  consisted  of  about  735,000 
cubic  yards  of  sand,  clay,  gravel,  bowlders,  and  wood.  The  depth  of 
20  feet  is  required,  and  the  contract  price  is  14 J  cents  per  cubic  yard, 
bank  measure.    The  contractors,  Messrs.  Carkin,  Stickney  &  Cram^ 
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began  operations  on  May  19, 18D2.  The  total  of  the  estimates  fov  exca- 
vation to  June  30, 1894,  is  633,409  cubic  yards,  bank  measure,  of  which 
131,427  cubic  yards  were  excavated  during  the  fiscal  year.  The  <»iginal 
contract  time  for  the  completion  of  this  section  was  November  30, 1893. 
This  time  was  extended  to  June  30, 1894,  and  has  been  extended  again 
to  July  31,  1894.  The  entire  are^  comprised  in  the  section  has  be<Hi 
dredged.  The  contractors  are  now  cleaning  out  bowlders  and  ridges 
left  above  grade.  The  upper  and  lower  dikes  have  been  built,  and  the 
middle  dike  of  stone  and  bowlders  is  within  2  feet  of  the  water  surface^ 

On  the  7th  of  June  the  steamer  North  Westj  followed  by  the  steamer 
J,  H,  Wadcy  passed  up  through  the  Hay  Lake  Channel.  The  passage 
was  made  without  difficulty.  The  entire  channel  has  been  dredged  to 
a  depth  of  20  or  21  leet,  according  to  specifications,  for  a  width  ot  300 
feet  throughout,  except  at  one  point  in  Little  Rapids,  where  it  is  only 
250  feet  wide  for  a  distance  of  about  800  feet.  Sections  1, 3,  and  4  have 
been  cleaned  up  and  the  work  accepted.  Sections  2  and  0  are  being 
cleaned  up  now  and  the  dredging  on  section  5  is  nearly  completed. 

The  rapid  increaseof  the  nijmbcr  of  boats  adds  largely  to  the  danger 
of  accidents  during  the  night  navigation  of  the  Middle  Neebish,  and 
makes  the  project  of  widening  the  channel  through  the  rock  at  that 
locality  to  400  feet  one  of  great  importance. 

Also  that  portion  of  the  channel  from  cross-section  504  to  754,  a  dis- 
tance of  2,500  feet,  which  was  improved  to  a  depth  of  20  feet  under 
contracts  dated  December  24,  1886,  and  October  30,  1888,  should  be 
deepened  to  21  feet,  thus  making  it  uniform  with  all  the  rest  of  the 
rockwork. 

Maps  showing  the  completed  work  and  the  progress  of  the  work 
under  way  are  forwarded  herewith, 

BIKES. 

In  the  original  plan  for  improving  Hay  Lake  Channel  certain  dikes 
were  designed  to  prevent  the  lowering  of  the  water  in  the  pool  below 
the  locks  when  the  channel  was  dredged  through  the  islands  to  Hay 
Lake;  likewise  to  prevent  the  lowering  of  the  water  in  Hay  Lake  by 
the  Middle  Neebish  Channel.  Some  of  the  dikes  were  to  be  built 
under  the  original  contracts,  and  the  United  States  has  built  some 
with  a  dredge  hired  by  the  hour.  The  exact  results  produced  by 
work  of  this  character  can  never  be  predicted  and  some  additions  and 
changes  may  be  found  necessary  after  the  work  is  completed  and 
opened  to  navigation. 

The  work  has  been  under  the  local  charge  of  Assistant  Engineer 
E.  S.  Wheeler,  with  Assistant  Engineer  Joseph  Ripley  in  immediate 
charge.  The  latter  has  been  assisted  by  Assistant  Engineers  Beuuo 
Rohnert,  F.  C.  Shenehon,  C.  Y.  Dixon,  Inspector  L.  P.  Morrison,  Clerk 
R.  Common,  and  Draftsman  Mangelsdorf. 

The  advantages  of  the  improvement  have  been  so  frequently  set 
forth  in  preceding  reports,  and  are  so  universally  admitted,  that  it  is 
not  deemed  necessary  to  repeat  them.  It  is  an  important  part  of  the 
system  for  the  improvement  of  the  navigation  of  the  Great  Lakes. 

The  estimate  for  the  work  is  $2,659,115,  of  which  $2,015,000  has 
been  appropriated,  leaving  $644,115  to  be  provided.  If  the  $160,000, 
estimated  in  my  annual  report  of  June  30, 1893,  for  the  payment  of  the 
various  Government  employes  and  contractors  for  the  fiscal  year  end- 
ing June  30, 1895,  be  appropriated,  no  additional  appropriation  will  b6 
necessary  in  order  to  complete  the  present  prefect. 
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Total  expenditure  to  Jnne  30,  1893 $1,455,163.43 

Expended  during  fiscal  year,  exclusive  of  outstanding  liabilities 214, 777. 01 

Total  expenditure  to  June  30,  1894 1,669,940.44 

Hay  Lake  Channel  is  in  the  collection  district  of  Superior,  Mich.     The  nearest 

Eort  of  entry  is  Marquette,  but  Sault  Ste.  Marie  is  a  subport.    The  nearest  light - 
onso  is  the  beacon  on  the  pier  at  the  western  end  of  St.  Marys  Falls  Canal. 

Money  statement, 

July  1, 1893,  balance  unexpended $559,968.22 

June  30,.  1894,  amount  expended  during  fiscal  year ^ 214, 777. 01 

Jnly  1,  189-J,  balance  unexpended 345, 191.^1 

July  1,  1894,  outstanding  liabilities...... '. $41,336.50 

July  1,  1894,  amount  covered  by  uncompleted  contracts.  1...     83, 087.00 

124,423.50 

Julyl,  1894,  balance  available 220,767.71 

{Amo&ut  (estimated)  required  for  completion  of  .existini^  project 644, 115. 00 
Amonntthat  can  be  profitably  expended  iu  fiscal  year  ending  Jnne30,1896  150, 000. 00 
Submitted  in  compliance  with  requirements  of  sections  2  of  river  and 
harbor  acts  of  1866  and  1867  and  of  sundry  civil  act  of  March  3,  1893. 


Appropriations  for  improving  Hay  Lake  Channel^  Sault  Ste.  Marie  River,  Michigan. 

August  12, 1882 $200,000 

July  5, 1884 125,000 

August  6, 1886 150,000 

August  11, 1888 500,000 

September  19, 1890 400,000 

March 3, 1891  (sundry  civil  bill) 300,000 

August  5, 1892  (sundry  civil  bill) 115,000 

March  3, 1893  (sundry  civil  bill) 225,000 

Total 2,015,00 


M  M  5. 

IMPROVEMENT  OF  ST.  CLAIR  FLATS  CANAL,  MICHIGAN. 

Before  the  construction  of  this  canal  St.  Glair  iiiver  emptied  into 
Lake  St.  Glair  through  seven  principal  mouths  or  passes,  the  one 
ordinarily  used  by  vessels  being  known  as  the  South  Ghannel,  and 
having  a  minimum  depth  of  a  little  less  than  11  feet. 

lAL  Glair  Flats  Ganal  was  projected  in  1866  with  a  view  of  obtaining 
a  straight  channel  13  feet  deep  and  300  feet  wide  across  the  flats  east 
of  the  mouth  of  the  channel,  and  the  work  was  finished  in  1871. 

The  channel  is  bounded  on  each  side  by  a  dike  7,221  feet  long,  or  an 
aggregate  of  14,442  feet,  these  dikes  consisting  of  timber  resting  upon 
piles  driven  into  the  original  bottom  of  the  shoal,  the.  crib  pockets 
being*  filled  with  material  dredged  from  the  channel  and  the  cribs 
backed  with  dredged  material. 

To  maintain  a  channel  bank  a  single  row  of  sheet  piling  was  driven 
along  the  channel  face  of  the  cribs  previous  to  dredging,  and  the  back 
or  lake  sides  of  the  dikes  were  protected  from  wave  action  l>y  shorter 
sheet  piling. 
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In  1873  the  chaunel  was  deepened  to  16  feet  by  dredging  far  a  width 
of  100  feet  on  each  side  of  the  axis  of  the  canal,  or  a  width  of  200  feet 
in  all,  being  thns  limited  by  the  fact  that  the  single  row  of  sheet  piles 
intended  for  a  depth  of  13  feet  had  not  sufficient  penetration  to  admit 
of  dredging  to  16  feet  for  the  full  width  of  the  canal,  and  was  also 
insufficient  to  prevent  leakage  of  the  dike-filling  through  it  into  the 
channel. 

The  present  project  for  the  improvement  of  the  canal  contemplates 
driving  a  double  row  of  sheet  piling  to  a  depth  of  26  feet  along  the 
channel  face  of  each  dike,  dredging  the  area  between  the  dikes  to  a 
depth  of  20  feet,  continuing  the  channel  above  and  below  the  canal  to 
the  same  depth  in  river  and  lake,  and  rebuilding  the  decayed  portions 
of  the  timber  superstructure.  It  was  considered  sufficient  to  obtain  a 
depth  of  18  feet  and  to  postpone  obtaining  a  depth  of  20  feet  until  the 
general  project  for  a  continuous  depth  of  20  feet  along  the  entire 
water  route  shcill  have  reached  a  more  advanced  stage.  The  estimated 
cost  of  obtaining  these  two  depths  is  as  follows: 

For  18  feet $365,000.00 

For  20  feet 513,559.40 

On  June  30, 1893,  the  pile  revetment  along  the  channel  face  of  each 
dike  was  completed,  and  a  channel  18  feet  in  depth  extended  from  the 
18-foot  curve  in  St.  Clair  River,  about  900  feet  above  the  canal,  for  the 
full  width  of  the  canal  (about  300  feet),  and  throughout  the  entire 
length;  thence  gradually  widening  to  380  feet  at  a  distance  of  300  feet 
below  the  canal;  thence  with  a  width  of  380  feet  a  further  distance  of 
3,300  feet. 

No  work  was  done  during  the  fiscal  year  and  the  condition  remains 
as  stated  in  previous  paragraph. 

That  portion  of  the  general  project  calling  for  a  depth  of  20  feet  in 
thexaual  and  the  approaches  has  been  provided  for  in  the  river  and 
harbor  act  of  July  13,  1892,  for  **Ship  channel  connecting  the  waters 
of  the  Great  Lakes  between  Chicago,  Duluth,  and  Buflalo." 

The  pile  revetment  along  the  channel  face  of  the  dikes  having  been 
completed,  the  rebuilding  of  the  decayed  portions  of  the  timber  super- 
structure  constitutes  the  work  yet  to  be  done. 

This  timber  has  been  in  place  some  twenty-five  years  and  is  in  a  very 
bad  condition.  The  amount  necessary  to  rebuild  the  timber  super- 
structure is  estimated  to  be  not  less  than  $120,000;  and  this  entire 
amount  can  be  profitably  expended  during  the  fiscal  year  ending  June 
30, 1896.    The  necessity  for  this  work  is  very  urgent. 

ToUl  expenditure  to  June  30,  1893 $760,222.86 

Expended  during  fiscal  year .60 

Total  expenditure  to  June  30,  1894 760,223.46 

St.  Clair  Flats  Canal  is  in  the  collection  district  of  Detroit,  Mich.  The  nearest 
port  of  entry  is  Detroit.     Two  light-houses  stand  upon  its  banks. 

Money  statement, 

July  1,  1893,  balance  unexpended $4,587.14 

June  30,  1894,  amount  expended  during  fiscal  year .60 

July  1,  1894,  balance  unexpended 4,586.54 


Amount  (estimated)  required  for  completion  of  existing  project 120, 000. 00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1896  120, 000. 00 
Submitted  in  compliance  with  requirements  of  sections  2  of  river  and 
harbor  acts  of  1866  and  1867  and  of  sundry  civil  act  of  March  3, 1893. 
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Appropriations  for  improving  St,  Clair  Flats  Canal,  Michigan, 


June  23,1866 $80,000 

March  2, 1867 150,000 

July23,1868 86,000 

April  10, 1869 142,560 

July  11.1870 16,500 

March  3, 1871 1,500 

June  10, 1872 4,000 

March  3, 1873 100,000 


June  18, 1878 $5,000 

March  3, 1879 3,000 

June  14, 1880 2,500 

August  5, 1886 18,750 

August  11,1888 75,000 

September  19, 1890 80,000 

Total 764,810 


Note. — The  appropriation  of  1852,  $20,000,  and  1856,  $45,000,  are  not  taken  accouut 
of  for  the  reason  tnat  they  did  not  enter  into  the  improvement  of  St.  Clair  Flats 
Canal,  the  iirst  having  been  expended  in  building  a  dredge  and  the  second  in  dredg- 
ing the  South  Pass.  From  March  3,  1881,  the  amounts  allotted  for  operating  and 
care  of  St.  Clair  Flats  Canal  are  rendered  separately. 


M  M  6. 


OPERATING  A.ND  CARE  OF  ST.  CLAIR  FLATS  CANAL,  MICHIGAN. 

The  canal  is  in  the  immediate  charge  of  a  custodian,  who  reports  any 
violations  of  canal  regulations,  and  also  acts  as  inspector  whenever  any 
work  is  in  progress. 

During  October,  1893,  the  breaks  made  in  the  east  and  west  dikes  by 
the  steamers  C.  F.  Beilman  and  Marina  were  repaired  at  a  cost  of 
$233.56. 

The  material  (principally  sand)  composing  the  dikes  is  held  in  place 
on  the  outside  faces  by  a  single  row  of  sheet  piling.  The  seas  receding, 
after  breaking  over  the  dikes  during  storms,  suck  the  sand  through 
this  piling  to  such  an  extent  as  to  make  large  holes  in  the  dikes,  some- 
times extending  at  least  halfway  through.  In  the  spring  these  holes 
are  filled  up  with  some  material  that  the  water  will  not  move.  Cedar 
bark  has  been  found  to  be  an  excellent  material  for  this  purpose,  and 
can  be  obtained  cheaply  in  this  locality.  Five  hundred  cords  of  this 
bark  were  purchased  and  placed  in  the  holes  washed  out  by  the  storms. 
At  those  places  along  the  dikes  where  the  earth  pressure  is  transmitted 
through  the  old  work  to  the  new  pile  revetment,  this  new  revetment 
was  tied  by  means  of  iron  rods  passing  through  the  dike  to  piles  in  rear 
of  the  dike.  Twenty-one  such  rods  were  placed  in  the  dikes  during  the 
fiscal  year. 

During  the  fiscal  year  ending  June  30, 1894,  the  ordinary  current 
expenses  of  operating  and  care  of  the  canal,  such  as  salary  of  custodian, 
ordinary  repairs  to  dikes,  trimming  willows,  etc.,  exclusive  of  the  amount 
named  above,  was  $3,358.62. 

The  estimated  cost  of  operating  and  care  of  canal  for  fiscal  year  end- 
ing June  30,  1895,  is  as  follows : 

Salary  of  castodian $1,500 

Current  repairs  and  contingencies,  which  can  neither  be  foreseen  nor  esti- 
mated for  in  detail,  to  include  a  fair  proportion  of  the  expenses  of  the  office 
of  the  superintending  engineer  at  Detroit 3, 500 

Total 5,000 

All  of  which  is  provided  for  by  indefinite  appropriation  (section  4 
of  the  river  and  harbor  act  of  June  6,  1884). 

Total  expenditure  to  June  30, 1893 $63,642.90 

Expended  during  fiscal  year  (exclusive  of  outstanding  liabilities) 3, 586. 18 

Expenditure  to  June  30, 1894 67,229.08 

Outstandmg  liabilities  June  30, 1894 1  181.00 

Total  expenditure  to  June  30, 1894 67^410. 08 
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St.  Clair  Flats. is  in  the  collection  district  of  Detroit,  Mich.     Tlie  nearest  port  of 
entry  is  Detroit.    Two  light-faonses  stand  npon  its  banks. 

Money  statement. 

Amount  required  for  fiscal  year  ending  Juno  30,  1895 $6,000.00 

Balance  remaining;  from  allotment  of  preceding;  year $1, 938. 82 

Outstanding  liabilities,  partly  known  and  partly  estimated. ...        300. 00 

1.638.82 

Additional  allotment  Toq  uired  for  fiscal  year  ending  June  30, 1885 3, 361.  18 


Appropriations  for  operating  and  care  of  St.  Clair  Flats  Canalt  Michigan, 

[Expended  during  fiscal  year  ending  June  30.] 


1882 $8,783.69 

1883 5,668.87 

1884 2,532.15 

1885 4,906.59 

1886 9,539.11 

1887 1,819.53 

1888 1,510.00 

1889 20,315.00 


1890 $2,158.  16 

1891 2,020,20 

1892 1,888,67 

1893 2,675.93 

1894 3,592-  18 


Total 67,410.  08 


Itemized  ■8f4it€Titent  of  expenditures  incurred  on  account  of  appropriation  for  operating 
and  care  of  canals  and  other  works  of  varigationy  indefinite,  applied  to  operating  and 
care  of  St.  Clair  Flats  Canal^  Michigan,  for  the  fiscal  gear  ending  June  SO,  1894. 


Date. 


1893. 
May  li; 

to 

June  23] 
Jnly    17 

6 


Ang.     1 
July  3-22 

Sept.     1 

July    31) 
to      V 
Aug.    12  J 
Aug.    18 


A-ag.   11 

to 
Sept 
Aug.    31 


a 


July    ?5 
Sept.    26 

Oct.       2 

16 

Sept.    28 


Ko.of 
voucher. 


2 
3 
4 


1 
2 


5 


6 
7 

1 
2 
3 


From  whom  purchased. 


Part  of  month  of  Jtdg,  189S. 

David  Watson 

Pay  roll,  July,  1893 

A.  Bower  &  Co 


Month  of  August,  189J. 

Payroll,  July,  1893 

David  Watson 

Month  of  September,  1S9S. 
Fay  roll,  August,  1898 


Articles. 


David  Watson. 


3  I  J.  S.  Nesbit 


Peter  Eoenig 

Saml.  F.  Hodge  &.  Co. 


Michigan  Bolt  and  Nut 
Works,  by  B.  T.  Gilbert, 
secretary  and  treasurer. 

Pay  roll,  September,  1893... 

Month  of  October,  189S. 
Payroll,  September,  1893... 

Pay  roll,  part  September 
and  part  October,  1893. 

Dry  Dock  Engine  Works,  by 
A.  MeVittTe,  vice-presi- 
dent and  treaaurer. 


41  cords  cedar  bark,  at  $1.60  per  oord. 


1  carpenter,  8  «lay s,  nt  $3  per  day 

2  labore  rs,  10  day  r,  a  t  ^  per  day 

736  feet  B.  M.  oak  tim1>er,  at  $40  per  M  feet. 
600  feet  B.  M.  pine  timber,  at  $90  per  U 

feet. 


1  cTi  stodian 

L  oarsman,  etc 

121  cords  cedar  bark,  at  $1.60  per  oord. . 


Amount. 


1  custodian .... 
1  oarsman,  etc. 


133  cords  cedar  bark,  at  $1.60  per  oord. . . 

8  white  oak  piles,  286  linear  feet,  at  10 
cents  per  linear  foot. 

43  cords  cedar  bark,  at  $1.60  per  cord  .. 

23  tie  rods  with  turn  buckles,  washers, 

and  nuts,  complete. 
257  i>ounds  bolts,  assorted,  at  2}  cents 

per  pound. 


1  carpenter,  12  days,  at  $3  per  day. 
5  laborers.  50  days,  st  $2  per  day  . . 


1  custodian 

1  oarsman,  etc.. 

1  carpenter,  11  days,  at  $3  per  day 

3  laborers,  31  days,  at  $2  per  dav , 

066  pounds  bolts  and  washora,  at  7^  cents 

per  pound. 
100  pounds  spikes,  at  4  cents  per  pound . 


$C5.dO 

24.00 
20.00 
29.44 
18.09 


125.00 

50.09 

193.  no 


125.  CO 
50.00 

212.80 

28.80 

08.80 

220.00 

6. 42 


36.00 
100.00 


125.00 
£0.00 
33.00 
62.00 
49.96 

4.00 
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ItenUzed  statement  of  expenditures  incwred  on  account  of  appropriation  for  operating 
and  care  of  canals  and  other  works  of  narigation,  indefinitCf  applied  to  operating  and 
care  of  St,  Clair  Flats  Canal,  Michigan,  etc. — Continued. 


Bate. 

No.  of 
voncher. 

8ev«.   23 

4 

18-^ 

5 

2fOT.       1 

1 

Sept.   2<n 
Oct.     24^ 

2 

Sec      1 

1 

1884. 
Jm.      2 

1 

Zl 

1 

Feb.    28 

1 

Mar.     31 

1 

Apr.    16 

2 

12 

3 

Apr.    30 

t 

I 
land  2 

23 

3 

Ha^    ai 

1 

Joly      3 

1 

From  whom  parcbaaed. 


Month  of   October,  1895-^ 
Contlxiaed. 


A.  Bower  Sl  Co 

Peter  Koenig 

Month  of  yovember,  189S, 
Pay  roll  October,  1893 


David  Wataon 

Month  qf  Deeemher^  189S. 
Pay  roll  November,  1883. . . 

Month  of  Jantmry^  1894. 
Pay  roll  December,  1883 . . . 

Month  of  February,  1894. 
W.H.Mott 


Month  of  March,  1894. 
W.H.Mott 


Month  of  April,  1894. 
W.H.Mott..-.* 


Articles. 


1,320  feet  B. M. pine,  at$35perM 

060  feet  B.M.  oak,  at  $40  per  M 

72  corda  cedar  bark,  at  $1.60  per  cord. 


Amotmt. 


1  enatodian... 
1  oarsman,  etc 


46|  corda  cedar  bark,  at  $1.60  per  cord. 


1  cnatodiqn . . . 
1  oarsman,  etc 


Michigan  Carbon  Worka,  by 
W.  H.  Burtcnshaw,  secre- 
tary and  treasorer. 

H.  D.  Edwarda  &  Co 


Month  of  May,  1894. 
Pay  roll,  April,  1884.... 


H.  D.  Edwarda  dt  Co. 


Month  q/  June,  1894. 
Pay  roll,  Mi(y.  1884 


Month  of  Jtdy,  1894. 
Pay  roll,  June,  1884 


1  custodian 

1  oarsman,  one*half  month,  at  $50  per 
month. 


Services  as  enatodian,  between  Jan.  1 
and  3L,  1884  (both  daya  indnsive),  being 
1  mouth. 


Services  as  custodian,  between  Peb.  1 
and  28, 1894  (both  days  incluaive),  being 
1  month. 


Servioea  aa  enatodian  between  Mar.  1  and 
31,  lo»4  (both  days  indnsive),  being  1 
month. 

3  tons  (6,(NN)  ponnds)  net  homestead  B.  B. 
fertilizer,  at  $28.60  per  ton. 

23i  pounds  rope  manila,  at  8  centa  per 
pound. 

4  aoublo  blocks,  at  $1.S5  each 

^  dozen  bolts,  ring  screws,  }-inch,  at 

$2,80  per  dozen,  23  cents;  -^  dozen 
bolts,  ring  screws.  /o-ii>cli«  ^^  ti'2Xi  per 
dozen.  27  cents;  \  dozen  bolts,  nng 
screws,  ^-inch,  at  $1.60  jHjr  dozen.  60 
cents;  total, $1.10.  Less  discount  33| 
per  cent,  37  oeuta. 


1  custo<1ian,  1  month,  at  $125  per  month  . . 

1  oarsman,  1  month,  at  $50  per  month 

6  laborers,  50  days,  at  $2  per  day 

19|  pounds  twine  (binder),  at  10  cents  per 
pound. 


1  eostodian.  I  month,  at  $125  per  month. . 
1  oarsman,  1  month,  at  $50  per  month 


1  custodian.  1  month,  at  $125  per  month. . 

1  oarsman,  1  month,  at  $60  per  month 

1  painter,  2  daya,  at  $3  per  day 


^0.20 

38.40 

115.20 


12.5.00 
50.00 

74.40 


125.00 
50.00 


125.00 
25.00 


125.00 


125.00 


125.00 
85.80 

1.86 

6.20 
.73 


12;>.  00 

50.00 

118.00 

1.05 


125.00 
60.00 


125.00 

50.00 

6.00 

3, 592. 18 
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M   M  7. 
IMPROVEMENT  OF  GROSSEPOINT  CHANNEL,  MICHIGAN. 

Between  the  lower  endof  St.  Glair  Flats  and  the  deep  water  of  Detroit 
River  the  only  known  obstruction  to  navigation  is  the  large  shoal  off 
Grossepoint,  known  as  Grossepoint  Flats.  At  ordinary  stages  of  water 
vessels  drawing  16  feet  can  cross  this  obstruction,  but  when  the  water 
is  as  low  as  it  has  been  during  the  last  few  years  vessels  drawing  more 
than  15  feet  can  pass  only  with  great  care  and  difficulty. 

The  river  and  harbor  act  of  August  11, 1888,  appropriated  $75,000 
for  "improving  St.  Glair  Flats  Ship  Canal,  *  *  *  all  or  any  iwrtion 
of  which  may,  in  the  discretion  of  the  engineer,  be  expended  in  dredg- 
ing Grossepoint  Channel."  The  sum  of  $5,000  was  consquently  reser  vec 
from  this  appropriation  for  the  removal  of  any  small  and^  well-definei 
obstruction  that  might  be  found  at  Grossepoint,  as  well  as  for  making 
such  surveys  as  might  be  necessary  before  making  a  definite  project. 
A  small  shoal  was  removed  in  July,  1889,  but  no  more  such  obstruc- 
tions have  since  been  found. 

The  condition  of  affairs  was  such  that  any  increase  of  depth  could 
only  be  obtained  by  dredging  across  a  long  shoal  and,  conseCiUently, 
by  the  expenditure  of  a  large  sum  of  money. 

Grossepoint  Channel  forms  a  part  of  the  ^*ship  channel  connecting]^ 
the  waters  of  the  Great  Lakes  between  Chicago,  Duluth,  and  Buffalo," 
which  is  provided  for  in  the  river  and  harbor  act  of  July  13, 18P2. 

All  information  concerning  the  work  at  this  point  will  be  found  in 
the  report  for  improvement  of  ship  channel  connecting  waters  of  the 
Great  Jjakes  between  Chicago,  Duluth,  and  Buffalo. 

Grossepoint  Cliannol  is  in  the  collection  district  of  Detroit,  Mich.  Windmill  Point 
Light-Honse  and  range  lights  are  in  close  vicinity. 

Money  statement, 

July  1, 1893,  balance  unexpended '. $3, 844. 05 

July  1, 1894,  balance  unexpended 3,  844. 05 


The  existing  project  for  Grossepoint  Channel  is  a  part  of  the  project  for  ship 
channel  connecting  waters  of  the  Great  Lakes  between  Cnicaffo,  Duluth,  and  Buffalo. 
The  re<iuirenient8  of  sections  2  of  river  and  harbor  acts  or  1866  and  1867  will  be 
complied  with  in  the  report  for  last-named  work. 


M  M  8. 

IMPROVEMENT  OF  DETROIT  RIVER,  MICHIGAN. 

Originally  the  channel  at  Limekiln  Grossing,  Detroit  River,  conld  not 
be  depended  upon  for  more  than  13  feet  of  water,  the  ordinary  depth 
being  much  aifected  by  the  direction  of  the  wind.  As  originally  pro- 
jected in  1874  the  improvement  at  this  point  was  to  consist  of  a  curved 
channel  300  feet  wide,  with  a  uniform  depth  of  20  feet,  and  the  origi- 
nal estimate  was  based  upon  this  project. 

In  1883,  it  was  wisely  determined  to  so  modify  the  project  a«  to  secure 
a  straight  channel,  the  least  width  of  which  should  be  300  feet,  with  a 
somewhat  greater  width  at  each  end,  utilizing  the  work  already  done. 

In  1886  this  was  further  modified  to  the  end  that  the  width  of  the 
channel  should  be  increased  to  400  feet  by  removing  an  additional  100 
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feet  from  the  western  (American)  side;  in  1888  a  further  additional 
-width  of  40  feet  on  the  western  side  was  authorized,  as  the  lowest  bid 
under  the  final  appropriation  was  so  low  that  the  money  available  was 
Bufflcient  to  pay  for  the  increased  excavation. 

The  estimated  cost  of  a  400-foot  channel  was  $1,374,500.  The  total 
amount  expended  up  to  June  30, 1891,  was  $702,122.04,  and  the  result 
has  been  a  channel  440  feet  in  width,  thus  accomplishing  one-tenth  more 
work  than  was  estimated  for  at  a  cost  of  but  little  more  than  half  the 
estimate.  Gratifying  as  this  is,  the  benefit  to  commerce  is  far  beyond 
the  amount  of  the  original  estimate,  and  since  the  excavation  is  through 
rock  the  improvement  will  be  i)ermauent. 

The  present  project  contemplates  the  removal  of  such  shoals  in  Detroit 
Kiver  between  the  city  of  Detroit  and  Lake  Erie  as  obstruct  navigation. 

No  work  has  been  in  progress  during  the  fiscal  year.  The  only  work 
done  to  date  under  the  prestnt  project  was  an  examination  of  the  chan- 
nel from  Ballards  Ecef  to  the  head  of  Limekiln  Crossing. 

This  work  was  done  with  a  sweeping  scow,  and  an  area  of  2^  miles 
long  and  from  800  to  1,000  feet  wide  was  swept,  the  longitudinal  axis 
of  this  area  being  marked  by  the  range  lights  at  the  head  of  Grosse 
Isle.  An  unexpected  state  of  affairs  was  discovered.  Large  bowlders 
were  found  scattered  along  in  the  channel  and  some  bed  rock  was  found 
above  the  grade  of  the  bottom  of  Limekiln  Crossing.  The  channel  is 
navigable  for  vessels  drawing  not  more  than  16J  feet. 

All  the  bowlders  and  bed  rock  in  and  near  the  channel  will  have  to 
be  removed  to  the  same  grade  as  the  Limekiln  Crossing  work,  in  order 
to  render  Limekiln  Crossing  and  the  ship  channel  connecting  waters 
of  the  Great  Lakes  between  Chicago,  Duluth,  and  Buffalo  available  for 
a  20-foot  navigation. 

The  approved  estimate  for  obtaining  a  channel  20  feet  deep  and  800 
feet  wide  from  the  head  of  Ballards  lieef  to  the  head  of  Limekiln  Cross- 
ing is  $180,000,  of  which  $28,742.66  is  available  from  appropriation  made 
under  previous  estimate,  leaving  $151,257.34  to  be  appropriated,  all  of 
which  will  be  required  during  fiscal  year  ending  June  30, 1896. 

A  map  showing  the  obstructions  in  Detroit  Kiver  from  Ballards  Beef 
to  Limekiln  Crossing  and  from  Limekiln  Crossing  to  section  8,  ship 
channel,  is  forwarded  herewith. 

Total  expenditure  to  June  30,  1893 $703,947.21 

Expended  during  fiscal  year 420. 54 

Total  expenditure  to  June  30,  1894 704,367.75 

The  work  is  in  tLe  coUection  district  of  Detroit,  Mich.  The  nearest  port  of  entry 
is  Detroit.  The  nearest  United  States  light-houses  are  Mammy  Judy  am;  the  range 
lights  at  the  head  of  Grosse  Isle,  about  5  miles  distant. 

Money  statement. 

Jnly  1,  1893,  balance  unexpended ^ $29,163.20 

June  30, 1894,  amount  expended  during  fiscal  year 420. 54 

July  1,1894,  balance  unexpended 28,742.66 


f  Amount  Estimated)  required  for  completion  of  existing  project 151, 257. 34 
Amonntthatcanbeprofitably  expended  in  fiscal  year  ending  June  30, 1896  151, 257. 3-1 
Submitted  in  compl  iance  with  requirements  of^  sections  2  of  river  and 
harbor  acts  of  1866  and  1867  and  of  sundry  ciyil  act  of  March  3,  1893. 
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Appropriations  for  improving  Detroit  Jiirer^  Mithiffan. 


Juno  23, 1874  ...'.' $25,000 

Jnno  18,1H78 1 V...  100,000 

March  3, 1879  .... : 50,000 

J«noj4,1880 50^000 

March  3,1881 50,000 

Augn8t2,1882....: 60,000 


Jnly4,l884 $200,000 

Augnst5,1886 37,500 

AnguBt  11, 1888 130,500 

July  13,1892 30,000 

Total 733,000 


C031MERCIAL  STATISTICS. 


Commerce  of  Detroit  Hiver  durinff  the  season  of  1893 ^  comprising  staples  oultft  and  onhj 

8  Hoh  staples  as  cleared  from  United  States  ports. 


CommocUticft. 


Ainou&ttt.    .      Tons'. 


Iroa  oare  and  finUbod  iron . 
Coal 


Wheat buAliela . . 

Flour barrels . .  I 

Corn bnslicl'i . . 

FlaSR^Ml ..do 1 

Malt,  bark'y,.and  oata. ^ , do. . . . • 

Copper  "oro 


70.516,116 
9,528,701 

57,600,300 
4.624,154  , 

28,153,832 


443,786 


StuDO 

Salt - barrela 

I*rt»vi(rion8 1 

Lumber feetB.M..  929.081,000 

S!ilngle8 pieces..  28,0:^3,000 

LatliB  ...:.....'. : do....  16,310.000 

Coniont , * : barrels  - .  740, 506 

Uncla«Hifl<'<l  freight 

T^lcjirApIi  poles ..". pieces..  171.480  ' 

Ctxlarposts do 3,40i,C80  . 


0,800,521 

6. 921, 303 

2,137. 1,>5 

052. 879 

1,  012.  808 

140. 125 

633. 961 

87.993 

219,  695 

08.290 

3*r>,  50O 

1, 393.  621 

4.G-0 

n.200 

105,786 

1,  640.  682 

2i;  20> 

22,500 


Nnmbqr  of  vosneiH,  33,165;  tonnage,  23,001,889  (exclusiTC  of  Canadian  vessels). 

Total  numbei*  of  ressels  and  tonnage  chared  from  all  the  eoUeciion  districts  on  the  chain 

of  lakes. 

Vessels 51,649 

Registered  tonnage  , 34,571,208 


Xitmher  of  cars  loaded  (hat  crossed  Detroit  River  during  1803. 


Kast  hound 
West  honud. 


183, 618 
121,323 


Total : 304,941 

Tonnago  at  an  average  of  15  tons  per  car 4,5T4, 115 


M  M  g. 

« 

REPORT  OF  BOARD  OF  ENGINEERS  UPON  RAFT-TOWING  ON  THE  GREAT 

LAKES  AND  THEIR  CONNECTING  WATERS. 

*  [Printed  in  House  £x.  Doc.  No.  22,  Fifty-third  Congress,  second  session.] 

United  States  Engineer  Office, 

Detroit,  Mich,,  November  D,  1898, 

General:  The  Board  of  Officers  of  the  Corps  of  Eiipneers,  U.  S. 
Army,  authorized  by  joint  resolution  of  Congress,  approved  February 
3, 1893,  and  convened  by  Special  Orders,  No.  7,  headquarters  Corps  of 
Engineers,  U.  S.  Ariny,  February  23, 1893,  "to  investigate  the  subject 
0^  raft- towing  on  the  Great  Lakes  and  their  connecting  waters,  and  to 
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report  to  Congress  as  to  what  restrictions,  if  any,  should  be  placed 
upon  the  size  and  manner  of  constructing  and  towing  rafts  upon  said 
Great  Lakes  and  their  connecting  waters,'^  has  the  honor  to  submit  the 
folio  win  g  report : 

The  detailed  proceedings  of  the  Board,  together  with  the  arguments 
and  statistics  presented  by  the  various  interests  concerned,  ai-e  for- 
warded herewith  as  appendices*  as  follows: 

Appendix  A.  Proceedings  of  the  board. 

Appendix  B.  Brief  of  the  Lake  Carriers'  Association. 

Apitendix  C.  Brief  of  the  Raft-Towing  Association. 

Appendix  D.  Reply  to  latter  by  the  Lake  Carriers'  Association. 

Appendix  E.  Letter  from  Capt.  D.  C.  Kingman,  Corps  of  Engineers,  U.  S.  A* 

The  Board,  after  duly  considering  the  subject  as  presented  by  both 
IMirties,  viz,  the  Lake  Carriers'  Association  and  the  liaft- Towing  Asso- 
ciation, taken  in  connection  with  the  personal  knowledge  and  experi- 
ence of  the  individual  members  of  the  Board,  concludes: 

(1)  That  raft-towing,  as  now  conducted  on  the  Great  Lakes  and  their 
connecting  waters,  is,  a  serious  impediment  to  navigation,  and  is  a 
menace  to  life  and  property. 

(2)  That  it  causes  great  inconvenience  and  expense  to  the  Govern- 
ment by  the  destruction  of  buoys,  stakes,  and  other  marks  placed  to 
deline  the  channels. 

(3)  That  this  displacement  of  buoys,  stakes,  etc.,  adds  materially  to 
the  risks  of  navigation. 

(4)  Thiit  raft-towing  should  be  regulated  by  clear  and  comprehensive 
laws  which  shall  inclu<1e  adequate  penalties  for  their  violation. 

The  Boardy  therefore,  recommends  the  following  legislative  restrict 
tioMs: 

(1)  Tliat  the  towing  of  logs  in  what  are  known  as  "bag"  or  "sack" 
rafts. ou  tiie  open  waters  of  the  Great  Lakes  shall  be  permitted;  but 
that  every  vessel  having  a  raft  in  tow  sh;ill  carry,  between  sundown 
and  sunrise,  in  addition  to  the  colored  signal  lights  prescribed  by 
Treasury  Eegulations,  two  white  lights  showing  all  around  the  horizon 
not  less  than  8  feet  apart  and  in  a  horizontal  line,  and  at  least  20  feet 
above  the  deck ;  that  for  use  in  thick  or  foggy  weather  said  vessel  shall 
cari'y  what  is  known  as  a  screeching  whistle,  to  be  sounded  under  the 
same  rules  and  regulations  for  giving  fog  siguals  as  are  now  in  force 
upon  steamers  having  tows;  the  use  of  such  screeching  whistles  upon 
vessels  not  having  rafts  in  tow  being  dechired  illegal  except  ibr  fire  or 
]>oliee  boats  engaged  in  their  duties  as  such ;  and  that  each  failure  to 
display  said  lights  or  to  sound  said  whistle  shall  constitute  a  sei)arate 
offense,  punishable  as  hereinafter  provided  for. 

(2)  That  it  shall  be  the  duty  of  every  vessel  towing  a  raft  to  give  at 
least  half  the  channel  way  wherever  the  width  of  channel  will  permit 
to  vessels  passing  in  the  same  or  an  opi>osite  direction,  and  each  failure 
to  thus  give  way  when  ^practicable  shall  constitute  an  offense,  punish- 
able as  hereinafter  provided  for. 

(3)  That  it  shall  be  the  duty  of  every  vessel  having  a  raft  in  tow  to 
avoid  running  over  or  against  Government  buoys,  stakes,  or  other  chan- 
nel marks,  wherever  and  whenever  practicable ;  that  the  willful  destruc- 
tion or  displacement  of  any  of  said  buoys,  stakes,  or  other  channel 
marks  shall  constitute  an  offense,  punishable  as  hereinafter  provided 
for;  and  that,  furthermore,  in  case  of  the  unavoidable  destruction  or 
displacement  of  any  of  said  buoys,  stakes,  or  other  channel  marks,  it 

''Not  repTinted; -printed  in  House  Ex.  Doc.  Ko.22',  Fifty-third  Congress,  second 
session. 
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shall  be  the  duty  of  the  master  or  other  person  in  charge  of  said  tow- 
ing vessel  to  report  the  fact  to  the  light-house  inspector  of  the  district 
by  telegraph,  if  possible,  and  if  not  possible,  then  by  mail  or  otherwise, 
at  the  earliest  practicable  moment. 

(4)  In  all  channels  and  harbors  marked  by  buoys,  stakes,  or  other 
channel  marks,  or  where  passage  between  piers,  or  alongside  of  revetted 
banks  is  necessary,  rafts  shall  be  so  constructed  that  the  boom  logs 
surrounding  the  rafts  shall  overlap  each  other,  outward  and  aft,  from 
front  to  rear,  at  least  3  feet,  and  be  fastened  together  by  chains,  ropes, 
or  other  fastenings  short  enough  to  prevent  the  laps  straightening  out, 
and  failure  to  so  construct  each  raft  shall  be  an  offense, punishable  as 
hereinafter  provided  for. 

(5)  That  in  and  through  connecting  and  connected  waters  of  the 
Great  Lakes,  such  as  harbors  and  rivers  with  -narrow  entrances  aud 
channels,  no  bag  rafts  shall  be  permitted,  under  i)enalty  as  hereinafter 
provided  for. 

[it)  That  when  any  vessel  and  its  tow  of  logs  in  bag  or  sack  rafts  are 
obliged  by  stress  of  weather  to  take  refuge  between  entrance  piers,  or 
in  any  narrow  channel  of  a  river  or  harbor,  the  burden  of  proof  as  to 
the  necessity  of  so  taking  refuge  being  upon  the  towing  vessel,  the  raft 
shall  be  at  once  reconstructed  so  as  to  leave  at  least  half  the  channel- 
way  clear,  and  the  whole  raft  shall  be  moved  as  soon  as  possible  out  of 
the  way  of  passing  vessels;  and  that  each  and  every  period  of  twenty- 
four  hours  after  the  first  twenty-four  hours  that  said  raft  shall  be  left 
in  shape  U)  obstruct  navigation  shall  constitute  a  separate  offense,  pun- 
ishable as  hereinafter  provided  for. 

(7)  That  for  entering  and  navigating  all  harbors  with  narrow  chan- 
nels, all  rivers  navigated  by  vessels  other  than  rafting  tugs,  except  in 
the  rivers  St.  Mary,  St.  Clair,  and  Detroit,  said  harbors  or  rivers  being 
on  or  connecting  with  any  of  the  Great  Lakes,  and  for  entering  or  pass- 
ing through  the  Portage  Lake  Ship  Canals  across  Keweenaw  Point, 
Michigan,  logs  shall  be  made  into  crib  rafts,  with  the  logs  essentially 
l)arallel  to  each  other  in  the  direction  of  raft  length,  and  be  held  together 
by  frequent  cross  sticks,  chains,  or  cables;  and  that  rafts  shall  not  l)e 
of  greater  dimensions  either  way  than  50  feet  wide  by  GOO  feet  long,  and 
if  longer  than  300  feet,  shall  be  handled  by  two  tugs  of  sufficient  power 
to  properly  control  them.  Each  failure  to  comply  with  this  restriction 
shall  constitute  an  offense,  punishable  as  hereinafter  provided  for. 

(8)  That  raft- towing  through  either  the  Hay  Lake  Channel  or  the  St. 
Clair  Flats  Canal  shall  be  entirely  prohibited  under  penalty  as  herein- 
after provided  for. 

(9)  That  on  the  St.  Marys  Eiver  between  Sault  Ste.  Marie  and  the 
head  of  Mud  Lake,  at  a  i)oint  2  miles  below  the  position  of  the 
Encampment  Crib  Light,  rafts  shall  not  exceed  600  feet  in  length  and 
60  feet  in  width;  that  they  shall  be  securely  fastened  by  cross-ties,  or 
otherwise,  to  preserve,  as  far  as  possible,  a  uniform  width;  that  each 
raft  shall  be  handled  by  not  less  than  two  tugs  of  sufficient  jwwer  to 
keep  the  raft  under  control  and  to  move  it  to  one  side  of  the  channel 
sufficiently  to  permit  vessels  to  pass;  and  that  each  failure  to  comply 
with  this  restriction  shall  constitute  an  offense  punishable  as  herein- 
after provided  for. 

(10)  That  on  the  St.  Clair  and  Detroit  rivers,  rafts  shall  not  exceed 
in  length  1,200  feet,  nor  in  width  100  feet;  that  they  shall  be  securely 
cross- tied  to  preserve  uniform  width;  and  that  each  failui*e  to  comply 
with  this  restriction  shall  constitute  an  offense  punishable  as  heiein- 
after  provided  for. 
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(11)  That  for  the  willful  violation  of  any  of  the  foregoing  restrictions 
the  tewing  vessel  nhall  be  liable  to  a  line  of  not  less  than  $100,  and  not 
more  than  $1,000;  and  the  master  or  other  i)er8on  at  the  time  in  charge 
of  the  towing  vessel  shall  be  imprisoned  for  not  less  than  one  mouth 
and  not  more  than  six  months  for  each  otifense,  at  the  discretion  of  the 
United  States  court  having  jurisdiction;  and  that  in  addition  to  the 
penalties  thus  imposed  the  towing  vessel  shall  be  liable  at  civil  action 
for.  damages  occurring  as  a  result  of  said  willful  violation  of  these 
regulations. 
All  of  which  is  respectfully  submitted. 

O.  M.  POB, 
ColoneU  Corps  of  Engineers^ 
Bvt,  Brig,  General.,  U.  8,  A. 
Chas.  E.  L.  B.  Davis, 

Major  J  Corps  of  Engineers, 
Clinton  B.  Sears, 

Major^  Corps  of  Engineers, 
Brig.  Gen.  Thomas  L.  Oasby, 

Chief  of  Engineers^  TJ.  8,  A. 
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IMPROVEMENT  .OF    RIVERS    AND    HARBORS   ON  LAKE  ERIE,   WEST  OF 

ERIE,  PENNSYLVANIA. 


BEPORT  OF  LIEUT,  COL.  JARED  A.  SMITH j  CORPS  OF  ENGINEERS,  OFFI- 
CER IN  CHARGE,  FOB  THE  FISCAL  YEAR  ENDING  JUNE  SO,  1894,  WITH 
OTHER  DOCUMENTS  BELATING  TO  THE  WORKS. 


IMPROVEMENTS. 


1.  Monroo  Harbor^  Michigan. 

2.  Toledo  Harbor,  Ohio. 

3.  Port  Clinton  Harbor,  Ohio. 

4.  Sanilnsky  Harbor,  Ohio. 

5.  Sandusky  River,  Ohio. 

6.  Huron  Harbor,  Ohio. 

7.  Vernullion  Harbor,  Ohio. 

8.  Black  River  Harbor,  Ohio. 


9.  Cleveland  Harbor,  Ohio. 

10.  Fairport  Harbor,  Ohio. 

11.  Afthtabula  Harbor,  Ohio. 

12.  Conneaut  Harbor,  Ohio. 

13.  Removing   sunken  vessels    or  craft 

obstructing  or  endangering  navi- 
gation. 


United  States  Engineeb  Office, 

Cleveland^  OhiOy  Jvly  0,  1894. 

General  :  I  have  tlie  honor  to  forward  herewith  annu<al  reports  for 
works  in  my  charge  for  fiscal  year  endiug  June  30, 1894.  In  carrying 
on  the  works  of  river  and  harbor  improvement,  I  have  been  very  faiili- 
fnlly  and  capably  assisted  by  Mr.  William  T.  Blunt  and  Mr.  F.  S.  Bur- 
rowes.  United  States  assistant  engineers. 

Very  ro8i>ectfully,  your  obedient  servant, 

Jabed  a.  Smith, 
Lieut.  Col.^  Corps  of  Engineers. 
Brig,  Gen.  Thomas  L.  Casey, 

Chief  of  Engineers^  U.  S.  A. 


N  N  I. 


IMPROVEMENT  OP  MONROE  HARBOR,  MICHIGAN. 

In  1834  the  Raisin  River  emptied  into  Lake  Erie  at  the  southerly  end 
of  a  low,  marshy  peninsula  lying  between  the  channel  and  the  lake. 
The  water  at  the  mouth  was  very  shallow,  being  over  a  bar  on  which 
thetleepest  soundings  were  only  5  feet. 

2383 
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A  plan  was  proposed  to  improve  the  channel  by  cutting  a  canal  across 
the  neck  of  the  peninsula  and  extending  piers  from  its  mouth  to  a  depth 
of  10  feet  in  the  lake.  The  canal  thus  planned  was  4,000  feet  long,  100 
feet  wide,  and  10  feet  deep,  with  sides  protected  by  oak  sheet  piling 
secured  above  water  to  waling  pieces  bolted  to  heavy  oak  piles. 

The  amount  expended  in  construction  and  maintenance  of  the  chan- 
nel from  1835  to  1882,  inclusive,  was  $213,515.27.- 

The  original  construction  was  completed  many  years  ago,  and  a  light- 
house and  keeper's  dwelling  were  erected  on  the  outer  end  of  the  north 
pier.  The  piers  diverge  so  that  the  entrance  is  about  200  feet  wide.  In 
the  remaining  channel  of  the  river  to  the  wharves  at  Monroe,  a  distance 
of  2J  miles  from  the  lake,  the  depth  is  9  feet  or  more,  and  about  the 
same  depth  is  maintained  over  the  bar. 

All  depths  given  refer  to  mean  lake  level,  and  the  actual  depths  are 
greater  or  less  according  to  the  stage  of  w^ater  in  the  lake.  In  strong 
westerly  winds  the  water  is  blown  from  the  west  end  of  the  lake,  and 
the  surface  level  at  the  mouth  of  the  Kaisin  River  has  occasionally 
dropped  to  a  plane  7  feet  below  mean  lake  level.  Easterly  winds,  on 
the  other  hand,  raise  the  surface  level  at  that  point,  so  that  in  extreme 
cases  the  surface  is  about  5  feet  above  the  mean  level.  The  extreme 
range,  mainly  due  to  winds,  in  the  last  two  years  is  ai)proximately  12 
feet.  The  figures  are  given  as  approximate  only,  for  the  reason  that 
the  gauge  readings  have  been  taken  at  stated  hours  each  day,  and  it 
therefore  happens  that  the  extreme  range  is  not  taken  unless  its  time 
coincides  with  the  hour  of  reading  the  gfiuge. 

In  1886  a  project  was  adopted  to  repair  the  piers  and  canal  revet- 
ment and  to  dredge  channel  if  necessary.  The  original  estimate  of 
cost  was  $20,000.  The  work  being  old,  however,  deteriorated  faster 
than  the  repairs  were  made  under  very  small  appropriations,  so  that  in 
1891,  after  $12,000  had  been  expended,  covering  five  years,  it  became 
necessary  to  increase  the  estimate  for  completion  to  $20,000,  which  was 
equivalent  to  making  the  original  estimate  $38,000. 

The  approi)riations  made  under  the  project  for  rex)airs,  etc.,  approved 
in  1886,  are  as  follows: 

August  5,  1886 $2,000.00 

August  11,1888 5,000.00 

September  19,  1890 5,000.00 

July  13,  1892 10,000.00 

Total 22,000.00 

Total    of  appropriations    for    coustiiictiou,  maintenance,  and    repairs, 

1835  to  1892,  inclusive 235,515.27 

Amount  expended  on  project  of  1886  to  June  80,  1893,  inclading  liabil- 
ities..      14,569.83 

Amount  expended  in  last  fiscal  year 7, 345. 17 

Total 21, 915.*  00 

At  date  of  last  annual  report  the  repairs  of  superstructure  of  north 
pier  had  been  commenced,  the  work  being  done  by  liired  labor  and 
l)urchases  in  open  market,  «s  the  most  economical  and  advantageous 
method. 

The  repairs  were  commenced  June  5, 1893,  and  completed  September 
23,  1893.  The  superstructure  of  north  pier  was  rebuilt  throughout  its 
entire  length,  except  the  pier  head  upon  which  the  lighthouse  and 
dwelling  stand.  This  included  a  total  length  of  1,122  linear  feet  of 
superstructure,  862  feet  of  which  is  24  feet  wide,  116  feet  is  8  feet  wide, 
and  165  feet  is  10  feet  wide.  The  sui)er8tructure  is  6  courses,  or  6  feet 
high  from  water  level. 
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in  this  repair  the  following  accounts  appear  for  material  and  labor: 

204^566  feet.  B.  M.,  pine  timber $5,265.10 

6,240  poundB  driftbolts 115.43 

105i  cords  stone 627.72 

2,400  pounds  spikes 59. 00 

24  pounds  iron .54 

Tools 18.29 

Hire  of  boat  and  scow •. 50. 25 

Superintendence  and  labor 1, 805. 48 

Steamer  and  crew 198. 67 


Total  paid  out  for  repairs  on  north  pier 8, 140. 47 

The  repairs  included  tearing  away  all  the  old  superstructure,  wood 
and  iron  workj  removing  and  replacing  several  hundred  cords  of 
stone;  straightening  and  driving  several  thousand  pounds  of  drift- 
bolts  taken  from  the  old  work,  and  doing  much  other  work  which 
would  not  be  required  in  an  entirely  new  construction. 

By  multiplying  the  amounts  of  new  material  purchased^  by  the  con- 
tract prices  for  new  material  at  Huron,  the  nearest  similar  work  on 
Lake  Erie,  and  adding  thereto  the  cost  of  superintendence,  which  was 
included  in  the  foregoing  statement,  it  will  be  seen  that  the  new  mate- 
rials only  at  the  contract  prices  would  cost  as  much  as  the  entire  work, 
old  and  new,  by  hired  labor  and  open  purchases*  The  recommenda- 
tion to  do  the  work  by  the  method  described  has  therefore  been  fully 
justified. 

The  south  pier  and  the  old  revetments  in  canal  are  in  need  of  exten- 
sive repairs  for  the  preservation  of  the  channel.  It  is  believed  that 
the  amount  estimated  for  the  completion  of  repairs  will  be  sufScient, 
provided  the  appropriations  be  not  too  long  delayed. 

The  commerce  of  Monroe  is  very  small,  so  that  no  further  deepening 
of  the  channel  is  likely  to  be  required.  The  old  pier  and  part  of  the 
revetment  of  canal  should,  however,  be  repaired,  and  it  is  therefore 
recommended  that  the  balance  of  $16,000,  previously  estimated,  should 
be  appropriated  in  a  single  sum. 

No  commercial  statistics  were  received. 

The  harbor  of  Monroe  is  in  the  collection  district  of  Detroit,  Mich.  There  is  a 
light-house  on  the  outer  end  of  the  west  pier. 

Money  statement. 

July  1, 1893,  balance  unexpended $9,692.72 

June  30, 1894,  amount  expended  during  fiscal  year 9, 592. 72 

July  1, 1894,  balance  unexpended 100. 00 

July  1, 1894,  outstanding  liabilities 15. 00 

July  1, 1894,  balance  available 85.00 

'Amount  (estimated)  reqnired  for  completion  of  existing  project 16, 000. 00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1896  16, 000. 00 
Submitted  in  compliance  with  requirements  of  sections  2  of  river  and 
harbor  acts  of  1866  and  1867  and  of  sundry  civil  act  of  March  3, 1898. 


N  N  2. 
IMPROVEMENT  OF  TOLEDO  HARBOR.  OHIO. 

The  original  projetit  for  improving  this  harbor  was  adopted  in  1868, 
pursaant  to  the  re(iuireineut  of  river  and  harbor  act  approved  June  23, 
1866,  which  appropriated  $20,000  for  the  improvement    The  project 
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])rovided  for  improving  tbe  old  cbaDnel  through  Mauinee  Bay  by  clrciig- 
iag  to  a  depth  of  12  feet  and  width  of  200  feet.  The  x)laii  was  amonded 
from  time  to  time  as  necessities. increased,  until  tbe  old  cbannelbad  been 
dredged  to  adeptb  of  IG  feet.  In  1892  it  had  filled  somewhat,  so  tba  t  the 
mid-channel  depth  was  about  15.5  feet. 

The  total  amount  appropriated  and  expended  on  the  old  channel  is 
8724,332.61. 

In  1887  a  project  was  approved  by  the  Secretary  of  War  for  a  straight 
channel  through  Maumeo  Bay,  in  compliance  with  previous  acts  of  Con- 
gress. The  channel  was  so  located  as  to  utilize  the  old  channel  as  far 
::r,  possible,  and  was  to  be  200  feet  wide  at  the  bottom  and  17  feet 
dt?ep. 

Upon  the  basis  of  protecting  the  channel  by  revetments  or  piers 
(hrough  at  least  a  part  of  its  length,  the  cost  of  the  project  was  esti- 
mated to  be  $1,875,000. 

Exponditares  incurred  on  straiglit  channel  to  June  30, 1893 $488, 892. 95 

Incurred  in  last  fiscal  year 94, 312. 53 

Previous  to  June  30, 1893,  the  channel  had  not  only  been  di-edged 
throughout  practically  as  planned  but  much  of  it  had  filled,  more  or 
less,  and  had  been  re-dredged. 

In  1893  the  officer  in  charge  of  the  work  urged  the  necessity  of  a 
wider  channel  than  200  feet,  and  this  has  been  approved  for  the  lake 
subdivision,  which  includes  the  part  between  the  range  lights  and  the 
lake. 

At  the  beginning  of  the  fiscal  year  the  channel  had  been  consider- 
nbly  filled  by  drift  and  silt.  The  parts  between  the  range  lights  at  the 
turn-out  and  the  mouth  of  the  river  have  filled  an  amount  which  makes 
the  annual  average  thus  far  closely  approximate  6  inches.  The  lake 
subdivision  has  been  more  recently  completed  and  the  observations  for 
ascertaining  the  amount  of  fill  have  been  less  extensive,  but  doubtless 
(lie  average  will  be  less  than  for  the  part  nearer  the  river. 

For  a  farther  discussion  of  this  part  of  the  subject  I  refer  to  the 
report  of  Mr.  WiUiam  T.  Blunt,  assistant  engineer,  appended  hereto. 

The  drawing  showing  channel  sections  mentioned  by  Mr.  Blunt  is 
forwarded  to  accompany  this  report,  and  also  a  map  of  Maumee  Bay 
showing  the  location  of  straight  channel,  and  a  part  of  Maumee  Kiver 
sliowing  the  part  over  which  the  improvement  is  to  be  extended  in 
accordance  with  plans  already  approved. 

At  the  beginning  of  the  fiscal  year  work  was  in  progress  under  a  con- 
tract with  Messrs.  G.  U.  Breymann  &  Bros.,  of  Toledo,  Ohio,  for  drcdg 
iiig  in  the  straight  channel.    Dredging  has  been  continued  during  the 
year  except  when  suspended  for  the  winter,  from  November  24, 1893,  to 
A  j>ril  1, 1894,  inclusive. 

The  amount  dredged  during  the  year  is  as  follows: 

Cubic  yarilB. 

From  inner  section 36,638 

From  turn-ont  section 974 

From  outer  section 242,  744 

Total 280,356 

The  fill  is  mainly  near  the  banks  of  the  cut,  as  shown  in  the  drawing 
with  Mr.  Blunt's  rei)ort.  In  clearing  the  channel,  therefore,  the  cuts 
have  been  made  near  the  banks  and  deeper  than  the  grade  which  is 
intended  to  be  maintained.  In  the  outer  and  turn-out  sections  the  cuts 
have  a  depth  of  about  19  feet,  and  in  the  inner  section  cuts  have  been 
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about  20  feet  deep.  Most  of  the  channel  now  has  a  middle  depth  of 
17  feet,  but  most  of  the  inner  division  has  that  depth  in  the  middle 
only,  and  on  the  outer  edges  it  is  very  much  less. 

^le  question  of  maintaining  the  ehannel  was  discussed  in  the  Ann  ual 
Beports  for  1892  and  1893,  with  the  conclusion  that  it  could  be  best 
done  by  dredging  and  that  the  dredging  could  be  most  satisfactorily 
and  economically  done  by  a  dredging  plantxOwned  by  the  United  States. 

Under  authority  of  the  Chief  of  Engineers  the  plant  has,  therefore, 
been  purchased,  consisting  of  the  dredge,  4  scows,  and  1  tug.  Three 
of  the  scows  are  dump  scows,  and  one  has  a  flush  deck.  It  has  been 
ioQud  that  owing  to  the  long  distance  to  which  part  of  the  material 
must  be  towed  that  three  dump  scows  are  not  enough.  Authority  has, 
therefore,  been  obtained  to  purchase  another  scow,  and  that  will  soon 
be  added  to  the  fleet. 

The  river  and  harbor  act  of  July  13, 1892,  provided  that  a  part  of  the 
appropriation  might  be  used,  in  the  discretion  of  the  Secretary  of  War, 
in  removing  shoal  in  old  channel  and  in  extending  the  improvement 
up  the  Maumee  Biver. 

The  last  Annual  Eeport  explained  the  reason  why  it  was  considered 
inadvisable  to  attempt  any  more  dredging  in  the  old  channel.  A  sur- 
vey of  the  river  firom  its  mouth  to  the  bridge  of  the  Pennsylvania  Rail- 
road Company,  about  4  miles  above,  disclosed  a  shoal  place  in  the  part 
known  as  the  "Crossing,"  between  the  bridge  mentioned  and  the 
biidge  of  the  Wheeling  and  Lake  Erie  Eailroad  Company,  some  dis- 
tance below. 

A  communication  was  submitted  to  the  Chief  of  Engineers  March 
19^1894,  to  dredge  a  channel  through  the  shoal,  cutting  to  a  depth 
of  19  feet  between  the  curves  of  18  feet  depth,  and  to  make  the  chan- 
nel so  dredged  400  feet  wide.  This  recommendation  was  approved. 
Tbe  estimated  cost  was  as  follows:  Dredging  150,000  cubic  yards,  at 
12  cents,  $18,000. 

This  amount  is  to  be  expended  as  far  as  may  be  necessary  in  operat- 
ing tbe  new  dredge  plant  recently  purchased.  The  dredge  commenced 
work  upon  this  channel  on  May  8, 1894  j  on  June  30  it  had  worked 
thirty  days  and  had  removed  28,102  cubic  yards  of  material.  Consid- 
erable delay  was  caused  by  the  necessity  for  towing  the  dump  scows  a 
long  distance,  and  it  is  to  prevent  such  delays  that  another  scow  is  to 
be  purchased. 

The  ofl&cer  in  charge  of  the  improvement  hoped  to  have  procured  a 
dredging  plant  which. would  have  far  less  delays  from  breakage  of 
machinery  than  has  been  usual  among  other  dredges  on  the  lake. 
Experience  here  has  been  that  in  the  flrst  year  many  delays  occur 
from  accidents  of  various  kinds,  owing  to  imperfections  in  the  machin- 
ery or  its  adjustments. 

Tlie  cost  of  operation  of  the  plant,  however,  including  all  delays  and 
repairs,  has  been  a  trifle  less  than  the  estimate  of  12  cents  per  yard, 
which  is  as  low  as  the  lowest  contract  price  obtained  in  this  district  for 
many  years. 

The  original  cost  of  the  straight  channel  was  made  ux>on  no  definitely 
matured  plans.  It  was  estimated  that  the  amount  of  dredging  would 
be  1,580,000  cubic  yards,  and  that  the  price  per  yard  would  be  14  cents. 
The  details  of  the  balance  of  the  estimate,  however,  do  not  appear  in 
tbe  records  of  this  office. 

In  1893  the  officer  in  charge  of  the  improvement  submitted  recom- 
mendations regarding  the  method  of  completing  the  improvement,  with 
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a  vie\y  to  revising  the  estimate  of  cost  of  completion  and  of  continuing 
the  work  upon  a  definite  plan.  Among  the  recommendations  were  the 
following: 

(1)  That  a  small  part  of  the  lake  subdivision  of  the  channel  be  pro- 
tected by  dikes,  the  work  to  be  first  tested  regarding  its  effect  by  con- 
structing an  experimental  section  of  4,000  feet. 

(2)  That  the  channel  width  be  increased  from  200  feet  to  300  feet 
throughout. 

(3)  That  certain  repairs  be  made  to  old  work.  (See  Eeport  of  Chief 
of  Engineers,  pp.  3053-3066.) 

The  subject  was  referred  to  Colonel  Abbot,  who  did  not  fully  concur 
in  the  recommendations,  but  said: 

The  funds  originally  estimated  appear  to  be  ample  to  provide  for  a  continuation 
of  the  work,  as  heretofore,  without  hampering  the  Department  by  details  for  which 
existing  data  are  inadequate,  and  in  my  judgment  the  approval  of  such  a  project 
would  be  premature. 

In  view  of  the  large  amount  of  commerce  which  will  use  the  channel,  of  the  short 
distance  between  range  lights,  and  of  the  reserve  of  funds  covered  by  the  estimates, 
1  concur  with  Col.  Smith  in  thinking  that  an  increase  in  width  to  300  feet  in  this 
lake  subdivision  is  advisable,  and  recommend  that  it  be  authorized.  Within  Maumee 
hay  1  am  not  satisfied  that  the  increase  is  as  yet  demanded. 

The  widening  to  300  feet  in  the  lake  subdivision,  having  been  approved 
by  the  Chief  of  Engineers,  has  become  part  of  the  project  of  improve- 
ment. The  estimate,  however,  has  been  left,  as  heretofore,  simply  an 
amount  upon  which  to  draw  without  being  hampered  by  details  for 
which  the  data  are  considered  inadequate. 

Many  of  the  reasons  why  the  wider  channel  is  needed  were  discussed 
in  the  last  Annual  Report.  The  filling  in  the  channel  being  mainly 
from  the  edges  tends  constantly  to  make  it  narrower. 

The  inner  division  is  about  4  miles  long,  and  the  distance  between 
the  beacons  of  range  is  only  about  1,000  feet.  To  follow  such  a  long, 
narrow  channel  on  such  a  short  range  is  very  difficult,  because  a  very 
slight  variation  from  the  range  throws  the  vessel  upon  the  bank.  The 
difficulty  is  greatly  increased  when  other  vessels  are  passing  to  and 
fro  in  the  same  channel. 

In  the  spring  of  1893  the  Detroit  and  Cleveland  Steam  !N'avigation 
Company  made  arrangements  for  a  line  of  steamers  to  run  to  Toledo. 
Under  date  of  April  21, 1893,  the  general  manager  of  the  company 
wrote  as  follows : 

Our  captains  (after  seeing  the  straight  channel)  and  other  captains  say  that  it 
would  be  impossible  to  steer  a  wide  boat  like  ours  (70  feet)  out  of  the  200-foot  channel 
in  the  night  without  going  aground. 

In  September,  1893,  the  general  freight  agent  of  the  Detroit  and 
Cleveland  Steam  Navigation  Company  wrote  to  this  office  as  follows: 

Cleveland,  'Ohio,  September  g7, 189S, 

Dear  Sir:  Commencing  with  the  opening  of  navigation  this  season  we  extended 
our  Lake  Huron  division  to  Toledo ;  but  after  a<lvertisiug  our  steamers  we  found  that, 
owing  to  the  narrow  channel  and  lack  of  range  lights,  it  was  impossible  for  us  to 
run  in  or  out  of  the  Maumee  Kiver  during  the  night. 

The  channel  is  so  narrow  that  two  steamers  the  size  of  our  side-wheel  boats  (76-foot 
beam)  can  not  pass  safely  at  night,  and  it  is  with  difficulty  that  they  can  pass  each 
other  even  in  tiie  daytime;  for  as  soon  as  their  speed  is  checked  their  hign  cabins, 
wliich  catch  the  wind,  will  cause  them  to  drift  to  one  side  or  the  other,  as  the  wind 
may  direct,  and  put  them  aground. 

We  are  very  desirous  of  running  regularly  to  Toledo,  and  think  it  is  a  place  from 
which  we  could  get  considerable  traffic,  both  passenger  and  freight,  if  the  channel 
was  widened  to,  say,  300  feet  from  the  outer  light-house  to  the  mouth  of  the  river, 
and  range  lights  put  in  range  with  the  straight  channel. 

I  would  suggest  that  the  range  lights  be  red  and  of  sufficient  power  to  show  as 
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* 
far  as  the  outer  light-house.    The  reason  for  suggesting  red  lights  is  that  it  would 
be  hard  to  distinguish  a  bright  light  from  the  Toledo  Tights.    Any  mistake  in  dis- 
tinguishing these  lights  might  result  in  senous  loss.    Therefore  we  think  that  red 
lights  would  be  more  suitable  for  this  particular  place. 

In  view  of  the  foregoing  facts  we  would  respectfully  ask  that  you  try  and  supply 
the  much-needed  lights  and  the  widening  of  the  channel. 
Awaiting  your  reply,  I  am, 
Yours,  very  truly, 

D.  C.  McIntyrk, 
General  Freight  Agent, 
Col.  Jared  a.  Smith, 

U,  8.  Engineer. 

It  will  be  seen  that  at  least  one  line  of  large  steamers  has  been  com- 
pelled to  stay  away  from  Toledo  because  the  channel  is  too  narrow. 

The  dredging  now  under  contract  will  be  continued  until  the  fill  in 
channel  has  been  removed,  and  should  any  funds  then  remain  the  wid- 
ening of  lake  subdivision  will  be  commenced. 

The  dredge  belonging  on  the  improvement  will  be  continued  on  the 
Bboal  in  the  river  until  the  channel  through  it  is  completed,  when  it 
will  be  put  to  work  in  the  straight  channel. 

Another  sboal  in  the  river  is  reported  to  cause  great  inconvenience  to 
navigation,  and  it  is  proposed  to  extend  the  survey  up  the  river  during 
the  present  season  and  to  include  the  shoal.  A  further  plan  will  then 
be  submitted,  in  accordance  with  the  requirements,  to  extend  the  im- 
provement up  the  Maumee  River. 

The  following  appropriations  have  been  made  since  the  adoption  of 
the  project  for  a  straight  channel: 

July  5, 1884 $25,000.00 

Deduct  amount  appropriated  for  old  channel  (see  note) . .  • 9, 632. 61 

15  367. 39 

Augusts,  1886 112,500.00 

August  11, 1888 150,000.00 

September  19, 1890 200,000.00 

July  13, 1892 200,000.00 

Total 677,867.39 

Note. — By  act  of  August  5,  1886,  the  balance  then  available  of  the  $25,000  appro- 
priated July  5,  1884,  for  straight  channel  was  made  available  for  clearing  the  old 
channel. 

Toledo  is  in  the  collection  district  of  Miami.  There  is  a  fixed  white  light  of  the 
fourth  order  on  Turtle  Island  and  three  sets  of  range  lights  for  parts  of  the  channel. 

Money  statement, 

July  1, 1893,  balance  unexpended $194, 972. 55 

Deposited  to  credit  of  appropriation *50. 00 

$195,022.55 

June  30, 1894,  amount  expended  during  fiscal  year 98, 537. 45 

July  1, 1894,  balance  unexpended 96, 485. 10 

July  1, 1894,  outstanding  liabilities 2,380.97 

July  1, 1894,  amount  covered  by  uncompleted  contracts 51,  740. 44 

54,121.41 


July  1, 1894, balance  available 42,363.69 


'Amount  (estimated)  required  for  completion  of  existing  project 1, 200, 000. 00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June 

<      30,1896 300,000.00 

I  Submitted  in  compliance  with  requirements  of  sections  2  of  river  and 
t     harbor  acts  ot  1866  and  1867  and  of  sundry  civil  act  of  March  3, 1893. 

*  During  fiscal  year  ending  June  30,  1894. 
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REPORT  OF  MR.  WILLIAM   T.   BLUKT,  ASSISTANT    KNGINKKR. 

Cleveland,  Ohio,  June  SO,  1894, 

Sir:  I  respectfully  transmit  herewith  a  tracing  showing  typical  cross  sections  on 
the  inner  division  of  straight  channel  through  Maumee  Bay^  Toledo,  Ohio. 

These  few  are  selected  simply  because  time  would  not  allow  of  the  soundings  of  the 
whole  lino,  and  they  are  located  in  such  places  as  to  warrant  the  belief  that  they  are 
truly  typical,  as  they  have  been  in  the  more  complete  surveys  of  the  past.  On  them 
aro  shown: 

The  original  bottom  before  straight  channel  was  begun  in  1877. 

The  bottom  taken  immediately  after  dredging  was  completed  to  17  feet  in  1889  and 
1890. 

Tho  bottom  at  the  present  time,  from  four  to  five  years  after  completion. 

Tho  iirst  and  second  were  taken  from  complete  surveys  of  the  entire  line,  and  all 
were  under  my  immediate  supervision,  as  was  the  dredging  between  the  iirst  and 
second.  No  dredging,  except  in  one  small  locality,  not  covered  by  these  sections,  has 
been  done  between  1890  and  the  present  time.  The  original  soundings  were  taken  as 
scon  ns  the  lino  was  adopted  in  1887  and  before  contracts  were  let.  The  next  com- 
plete set  of  soundings  was  taken  in  each  section  of  800  feet  length  as  soon  as  it  was 
completed  and  the  dredge  removed  from  it.  Thus  the  soundings  in  each  800  feet 
show  tho  immediate  actual  results  of  tho  dredging  in  that  section.  Other  complete 
sots  were  taken  in  the  interval  between  then  and  now,  but  the  more  recent  soundings 
(.June,  1894)  are  used  as  giving  the  longest  period  for  comparison. 

It  must  be  understood  that  these  sections  are  all  between  tho  crib  light  and  the 
mouth  of  tho  river.  Beyond  the  crib  the  conditions  are  somewhat  different,  and  will 
bo  elaborated  later.  At  present  it  is  sufficient  to  say  that  the  dredging  of  the  outer 
division  was  not  completed  till  June,  1892,  and  a  new  contract  to  remove  the  fill  was 
begun  in  1893  and  is  now  in  force.  This  report  will  consider  the  subject  as  of  two 
divisions:  Tho  inner  division  from  mouth  of  river  to  crib  light,  23,644  feet;  and  tho 
outer  division  from  the  crib  ligbt  to  the  lake,  16,000  feet. 

Inner  division, — In  this  division  we  find  two  separate  conditions  originally.  From 
tho  mouth  of  tho  river  to  tho  old  Black-can  Elbow,  to  use  its  popular  name,  a  dis- 
tance of  12,000  feet,  the  channel  was  entirely  new,  having  been  excavated  tlirough 
a  clay  bottom  with  some  sediment  on  top  and  havinji^  had  an  original  depth  of  from  5 
to  9  feet,  averaging  7^  feet.  From  the  Black-can  Llbow  out  to  tho  crib,  a  distauoo 
of  11,644  feet,  the  new  channel  followed  the  old  one,  which  had  beon  dredged  at 
various  times  and  with  varying  results,  usually,  however,  holding  16  to  17  feet  middle 
depth,  decreasing  to  13  feet  along  its  sides  and  with  9  to  11  feet  on  its  banks;  the 
avei'age  depth  within  the  adopted  lines,  200  feet  apart,  was  14  feet.  The  material  was 
to  a  great  extent  sedimentary  deposit  in  tho  old  cut,  though  clay  was  found  when- 
ever a  deeper  or  wider  cut  was  taken  than  those  formerly  made. 

Tho  last  dredging  of  any  amount  done  on  the  inner  division  was  under  contract 
w^ith  James  Rooney.  in  1889  and  1890.  A  depth  of  17  feet  being  require^!,  it  was  soon 
found  that  cuts  to  that  depth  over  the  entire  width  left  but  about  16^  feet  average 
depth.  As  soon  as  this  was  determined  the  cuts  were  changed  to  18  feet,  and  there- 
after the  results  were  17^.  Careful  studies  then  and  since  have  proved  couclusively 
that  to  obtain  a  certain  depth  over  a  series  of  cuts,  in  the  ordinary  methods  of  dredg- 
ing, it  is  necessary  to  dig  three-fourths  foot  deeper.  Tho  results  may  be  described 
as  follows:  On  Iirst  cut  depth  is  left  nearly  as  dug;  on  second  cut  the  same  result 
follows,  but  the  first  cut  will  show  a  fill  of  three-fourths  foot  or  tiiereabont,  duo  to 
various  causes,  such  as  overthrow  from  dipper,  leakage  from  scows,  spatteriugs  from 
pockets,  cutting  of  banks  by  tug  wheels,  etc.  This  action  follows  on  succ4'ediug 
cuts,  so  that  when  full  width  is  completed  we  find  all  except  the  last  cut  to  show 
about  three-fourths  foot  less  water  than  was  dug.  This  result  has  followed  inva- 
riably, not  only  over  a  large  area  but  on  each  separate  cross  line.  It  is  possible,  of 
course,  by  taking  a  half  cut  so  as  always  to  throw  dipper  toward  the  bank,  and  by 
always  keeping  scows  on  bank  sido  and  with  greatest  of  care  in  digging,  to  realize 
nearly  tho  actual  depth  cut;  but  experience  hero  has  shown  that  it  is  not  economy 
of  time  or  patience;  that  equally  good  results  arc  obtained  in  shorter  time,  with  less 
rigidity  of  inspection  and  at  greatly  reduced  cost  to  contractor.  The  channel  is 
benefited  by  having  three-fourths  foot  of  soft,  brokeu-up  material  below  the  depth 
required  (especially  in  a  clay  cut),  and  by  being  available  earlier  and  at  less  cost  for 
inspection.  The  contractor  is  greatly  benefited  by  being  allowed  a  full  width  of 
cut  and  the  deeper  face. 

The  resulting  depth  over  the  entire  inner  division  vari«d  from  16  to  18  feet, 
averaging  17ir,  and  all  cross  sections  showed  a  remarkable  agreement  in  this, 
seldom  varying  in  their  averages  more  than  0.2  foot.  Now,  from  four  to  four  and  a 
half  years  afterward,  tho  depth  is  from  13  to  18  feet,  with  an  average  of  about  1.5.3, 
showing  a  general  fill  of  2  feet  in  four  years,  or  0.5  foot  per  year.  Assuming  tho 
sectional  area  of  fill  to  be  400  square  feet,  which  is  probably  a  Vloso  approximation, 
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wo  ]iavo  a  total  fill  in  four  j'cars,  of  about  350,000  -yards,  or  in  one  year  87^500  yards 
on  4  miles  of  tihannel.  Most  of  this  fill,  being  of  a  very  soft  nature,  has  bccu 
forced  to  the  sides  of  the  channel  by  action  of  vessel  wheels,  so  that  along  the  mid- 
dle the  depth  of  17  feet  and  more  still  obtains  .for  widths  of  from  40  to  80  feet.  It 
is  a  mixture  of  saud  and  mud,  and  in  the  nature  of  a  deposit  pure  and  simple.  Ik  is 
not  c:in«ed  by  washing  in  of  banks,  as  in  nearly  every  case  the  bnnk  6oundin(]^s 
remnin  as  bciore  dredging.  Sloughing  oft'  is  noticeable  in  a  few  instances,  but  only 
to  a  slight  extent,  and  by  no  means  ononga  to  account  for  the  sectional  area  of  fill 
which  exists  (300  to  500  feet).  The  fill  is  nearly  the  same  over  the  whole  line,  and 
not  concentrated  at  any  one  locality.  The  conclusion  is  inevitable  that  it  is  simply 
the  deposit  of  semisuspendcd  material  in  the  deep  cuts,  carrying  out  the  natural 
tendency  in  a  bay  like  this  to  even  off  its  l)ottom. 

Undoubtedly  inuoh  material  comes  down  the  river  in  Hood  seasons,  but  its  course 
is  out  the  old  channel  to  the  northward  from  the  mouth  of  the  river,  and  thence  in 
general  distribution  over  the  l)ay.  No  permanent  outward  current  exists  at  other 
times,  the  river  for  some  miles  above  its  mouth  being  simply  an  arm  of  the  bay  and 
}akc,  tnfluenced  in  its  currents  only  by  the  winds.  Thus  the  current  along  the  city 
front  5  miles  from  the  mouth  is  as  often  up  as  down  stream.  The  waters  of  river 
and  bay  are  never  clear,  but  ha'vo  in  suspension  a  large  amount  of  sedimentary 
matter,  imdoubtedly  thicker  and  heavier  toward  the  oottom;  consequently  any 
deep  cut  through  tiiem  will  accumulate  this  material  inde6nitely,  while  the  bunks 
of  the  cut,  being  nearer  the  surface,  wjII  retain  only  their  normal  amount.  The 
result  is,  dredging  indefinitely.  In  this  locality,  the  task  is  made  easier  by  passing 
boats,  which  unconsciously  assist  us  by  piling  the  material  along  the  sides,  ready 
for  removal,  so  that  we  may  practically  clear  the  channel  by  side  cuts  rather  than 
by  **  planing  off"  the  whole  width. 

Outei'  division, — Here  wo  find  the  conditions  somewhat  different  from  those  inside 
tire  cribs.  Clay  bottom  is  found  at  a  depth  of  11.4  feet  at  the  crib,  and  slopes  gently 
outward  and  downward  until  it  disappears  at  18  feet  depth  9,000  feet  from  the  crib. 
On  top  of  this  is  a  deposit  of  sand  ana  mud,  leaving  a  depth  of  11  feet  nearly  level 
^om  crib  to  7,000  feet  out.  From  this  point  a  bar  of  perfectly  clear  sand  rises 
gradually,  leaving  a  minimum  depth  of  6.3  feet  on  its  crest  at  9,000  feet  from  the 
crib,  thence  gradually  deepening  to  the  lake.  It  is  the  prolongation  of  the  Turtle 
Island  Bar  reaching  toward  Cedar  Point. 

On  this  division  we  still  find  sedimentary  deposit  inside  the  bar,  though  much 
heavier  than  those  on  inner  section.  On  the  bar  and  beyond  the  bottom  is  of  clean, 
«hnrpBand  packed  so  solidly  that  a  sounding  rod  dropped  on  it  rebounds  upward 
with  a  ringing  sound. 

The  first  dredging  done  hero  was  in  1889,  when  the  crest  of  the  bar  was  cut  through 
to  a  depth  of  13  feet.  Immediately  afterwards  (September,  1889)  soundings  showed 
an  average  depth  of  12.3.  In  June,  1890,  no  perceptible  change  was  discovered,  even 
to  the  marks  of  dipper  cuts  on  the  bank.  This  was  rather  against  all  previous  cal- 
culations, as  all  concerned  had  believed  that  at  this  point  the  channel  would  surely 
fill.  The  final  dredging  to  complete  this  outer  division  was  done  in  1891  and  1892, 
nnder  the  supervision  of  Lieut.  W.  V.  Jndson,  Corps  of  Engineers,  U.  S.  Army.  In 
a  report  on  the  subject  (Annual  Report  Chief  of  Engineers,  U.  S.  A.,  1892,  p.  2491, 
Appendix  M  M)  Mr.  Jndson  states  that  the  average  depth  obtained  was  16.8  feet. 
In  April,  1893,  a  survey  made  iinder  my  supervision  gave  an  average  depth  of  15.5 
feet.  This  would  indicate  an  average  fill  of  1.3  feet  in  about  eighteen  mouths,  but 
the  time  being  so  short  and  boats  having  used  that  part  of  the  channel  so  little,  it 
seemed  hardly  advisable  to  adopt  this  comparison  ns  conclusive  of  the  amount  of 
fill.  Throughout  the  division  the  fill  is  very  evenly  distributed  over  length  and 
breadth.  Now  that  this  portion  is  buoyed  and  will  soon  be  lighted,  vessels  will 
begin  to  use  it  as  frequently  as  they  have  the  inner  division.  Whether  that  will 
liave  the  same  effect  in  throwing  material  to  the  sides  as  it  has  on  the  inucr  portion 
remains  to  be  seen:  it  probably  will  not  to  a  large  ext-ent  through  the  bar  and  out- 
ward. No  special  locality  seems  to  show  more  fill  than  another.  The  banks  remain 
with  samo  depth  as  in  1887  except  on  the  immediate  crest  of  the  bar,  where  they 
have  been  lowered  from  1  to  3  feet.  Even  here  an  explanation  quickly  presents 
itself  in  the  fact  that  barges  loading  sand  through  pumps  have  very  probably  caused 
the  lowering.  The  foregoing  seems  to  indicate  that  on  the  outer  division  the  whole 
width  will  have  to  be  dredged  occasionally. 

J'reeent  contracts. — The  present  contract  with  George  H.  Breyman  &  Bros,  is  pro- 
gressing rather  slowlyj  with  only  one  dredge.  It  covers  the  entire  length  of  chan- 
nel and  also  the  river  approach.  Nearly  all  the  material  to  be  removed  is  in  the 
nature  of  a  fill,  there  being  only  two  very  small  portions  of  first  cuts.  From  the 
beginning  of  contract  the  work  has  been  under  the  inspection  of  Mr.  J.  T.  Holling. 
Work  was  begun  April  19,  1893,  on  the  river  approach,  but  little  was  done  there,  as 
when  weather  became  settled  the  dredge  was  ]>laced  at  work  on  tho  turn-out  around 
cribs.  This  was  opened  up  to  full  width  of  200  feet  and  most  of  the  fill  cleared  out. 
Work  was  then  continued  along  outer  division  tintil  late  in  November,  when  severe 
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weather  compelled  cessation.     It  was  resumed  April  26,  1894,  and  outer  division 

completed  early  in  June.  Dredging  was  carried  to  19  feet, 
leaving  about  18^  feet,  which  still  holds  throughout  with, 
little  variation  for  full  width.  Dredge  is  now  working  on 
inner  division,  inward  from  the  crib. 

On  May  10,  1893,  I  submitted  to  you  the  following  letter 
and  table  as  basis  for  work  under  this  contract: 
ff 

Toledo,  Ohio,  May  10,  189S. 

Sir  :  Up  to  this  time,  by  taking  advantage  of  all  possible 
working  weather,  we  have  only  been  able  to  sound  the  turn- 
out section,  the  outer  section,  and  the  vicinity  of  the  junction 
of  straight  channel  and  mouth  of  river.  The  dredge  is  new- 
completing  the  cut  to  19^  feet  to  obtain  full  width  of  nortii 
turn  out,  and  it  becomes  necessary  to  determine  the  method  o£ 
cutting  on  outer  section.  A  study  of  the  soundings  obtained 
shows : 

In  outer  section,  an  average  depth  over  the  whole  length 
and  width  of  15.6  feet.  The  fill  has  taken  place  very  evenly- 
over  whole  width,  with  a  slight  tendency  to  till  most  on  south- 
erly side  of  channel.  It  is  also  remarkably  even  over  the 
whole  length. 

In  turn-out  section,  very  irregular,  with  depths  from  14.9  to 
18.7  feet.  8hoal  places,  apparently  left  by  dredges,  as  they 
appear  in  ridges.  ^ 

In  inner  section,  the  4,000  feet  sounded  near  inner  end  sho^w 
a  channel  depth  of  17  feet  and  over  with  considerable  fill 
on  either  side,  mostly  on  southerly  side.  This  fill  does  not 
come  from  washing  in  of  banks,  depths  there  remaining  for 
the  most  part  as  tbey  were  before  any  cuts  were  made  (in 
1887). 

In  river  division,  very  irregular,  14.4  to  18.7  feet.  Shoal 
places  in  ridges,  as  if  left  by  dredges. 

Conclusions  based  on  these  data  would  seem  to  be  as  follows : 

In  outer  and  turn-out  sections  it  will  be  impracticable  to 
dig  two  or  even  three  deep  cuts  as  it  would  leave  the  remain^ 
der  too  shoal  to  warrant  the  supposition  that  it  would  **  even 
off.' 

In  iuner  section,  if  the  balance  of  channel  length  is  asfavor* 
able  as  that  already  sounded,  it  may  be  advisable  to  confine 
dredging  to  the  sides  of  channel. 

In  river  division  the  shoal  places  may  be  selected  for 
removal. 

As  a  part  of  this  letter  I  hand  ^on  rough  sketch  with  table 
showing  areas,  depths,  and  quantities  in  the  various  localities. 
Table  snows^  ''Estimates  in  specifi cations, ''  '^  Present  esti* 
mates,"  and  '^  Proposed  distribution,''  which,  if  you  see  no 
objection,  I  respectfully  recommend  for  adoption. 

When  the  two  turn-out  channels  were  first  proposed  by  me. 
in  1890,  i  t  wa.s  intended  that  the  ''island  "  around  cribs  should 
be  ranch  wider  than  the  pile  work  is  now  constructed.  With 
its  present  dimensions,  the  bends  m  the  channel  are  very 
light,  and  there  is  no  immediate  need  of  the  southerly  chan- 
nel. The  cost  of  dredging  it  (about  $12,600)  can  very  much 
better  be  spent  on  other  parts  of  the  work,  and  I  therefore 
recommend  that  it  bo  abandoned  as  far  as  this  contract  goes. 
If  it  is  not  abandoned,  the  entire  channel  can  probably  be 
"planed  off  "  to  a  depth  of  17^  feet  (see  '*  Present  estimate") 
or  its  equivalent  in  quantity  taken  in  fewer  cuts.  If  it  is 
abandoned,  it  will  enable  us  to  obtain  a  depth  over  full  width 
and  length  of  outer  section  of  18i-  feet  and  of  17i  over  re- 
mainder of  channel.  The  outer  section,  being  much  more 
exposed,  should  have  some  better  water. 

I  think  this  dredge  can,  with  four  cuts,  reach  nearly  the 
full  width  of  200  feet.  I  should  then  allow  her  to  dig  to  19^ 
on  dipper  arm  and  expect  to  find  bottom  at  about  19  or  18^, 
with  ridges  between  having  not  less  than  17^  or  18,  and  an 
average  depth  of  18i  as  above  notiul.  This,  however,  should 
be  a  matter  for  study  and  determination  after  a  trial  has  been 
made.    The  hull  is  35  feet  wide,  and  wo  have  noted  that  with 
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1^  feet  on  dipper  arm  slie  has  made  17  feet  depth  at  about  15  feet  from  her  Bide. 
Thus  she  could  easily  carry  out  the  above  suggestion. 

Very  respectfully,  Wm.  T.  Blunt, 

Lieut.  Col.  Jarkd  A.  Smith,  Assistant  Engineer, 

Corps  of  Engineers,  U,  S.  A, 

This  met  with  your  approval,  and  the  south  tum<out  was  abandoned  by  consent 
of  the  contractor. 

In  accordance  with  your  recent  approval,  the  dredge  is  now  cutting  to  21  feet  on 
extreme  outside  cuts  and  to  19  feet  on  next  inside,  leaving  about  40  feet  m  width 
along  the  middle  untouched,  with  present  depth  of  about  17  feet.  Under  this 
method  the  greatest  good  will  accrue  to  the  channel,  though  the  estimate  of  May 
10,  1893,  was  not  based  on  so  deep  a  cut,  but  on  18  feet  throughout.  If  not  possible 
to  cover  the  entire  length  of  inner  division,  the  portion  left  will  still  be  in  very  fair 
condition,  considering  its  position  near  the  river  month. 
Very  respectfully, 

Wm.  T.  Blunt, 
Lieut.  Col.  .Tared  A.  Smith,  Assistant  Engineer, 

Corps  of  Engineers,  U,  S.  A, 

Toledo,  Ohio,  straight  channel. 


Price. 

$0.1ff 
.14 
.14 

.12 

Estimate  in 
speci6cation8. 

Presen 

mate  (ci 

leave 

Cubic 
ydrds. 

t  esti- 
It  to  18, 
17  J). 

Proposed  distribution. 

• 

Cubic 
yards. 

Cost. 

Cost. 

Depth. 

Cubic 
yards. 

Cost 

OntM 

110,000 

\ 

$17. 600 

200.000 
52, 000 
90,000 

350,000 

$82,000 

7,280 

12,600 

42,000 

Cut  to  19,  leaving  18^ . 
Cutto  18,  leaving  174. 
Abandoned  lor  the 

present. 
Cut  to  18,  leaving  174. 

300,000 
52,000 

350,000 

$48,000 

Tarn-out,  nort  h . . 
Turn-out^  soath. . 

Inner 

I  175,000 
Balance. 

24,500^ 
67,900 

7,280 
42.000 

Total 

100,000 

93, 880 

97.280 

COMMERCIAL  STATISTICS. 


The  following  statistics  for  the  year  1893,  relative  to  the  commerce  of  the  harbor 
at  Toledo,  Ohio,  were  compiled  from  information  furnished  by  the  collector  of  cus- 
toms and  others: 


Articles. 


RECEIPTS. 

Iron  ore 

Coal 

Lumber  and  logs 

Plaster  and  cement 

Salt 

Sugar 


Total 


Tons. 


159, 005 

145,  371 

58,043 

17.109 

0,960 

4.883 


392, 271 


Articles. 


Grain... 
Coal.... 
Flour.. - 
Lumber 


SHIPMBNTS. 


Total 


Tons. 


491,036 

290,152 

29,375 

23,932 


884,495 


Total  freight  tonnage  for  1893 1,226,769 

Total  freight  tonnage  for  1892 1,703,003 

Decrease 5)6,237 


Shipping. 


Vessels  entering  - . 
Yeas«*l8  (Ie])artiug. 
Veaseln  buJlt 


Tonnage. 


862,999 
854,475 
1. 073. 03 


Total  mgintered  tonnage  fur  1893  (vessels  entering  and  departing) 1. 717, 474 

Total  registere<l  tonnage  for  1892  (vessels  entering  and  departing) 1, 979, 426 

Decrease 261,962 

Draft  of  largest  vessels  using  harbor,  21  feet. 

These  can  not  load  to  full  deptli  because^the  shallowest  places  In  channel  do  not 
exceed  16  feet  in  depth  at  mean  lake  level. 

The  steamers  of  the  Detroit  and  ClevelanrI  lane  make  irregular  trips  to  Toledo 
twice  or  more  weekly. 
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N  N  3. 
IMPROVEMENT  OF  PORT  CLINTON  HARBOR,  OHIO. 

Previous  to  1S70  the  cliaiinel  at  the  entrance  to  this  harbor, '..  hichis 
in  the  mouth  of  Portage  Ki\  er,  was  narrow  and  crooked,  with  v  depth 
not  exceeding  5  feet.  In  that  year  an  examination  and  report  was 
made  in  compliance  with  requirement  of  the  river  and  harbor  act 
approved  July  11,  1870. 

The  sum  of  $10,000  was  expended  in  1872  and  1873  in  dredging  a 
channel  20  feet  wide  and  8  feet  deep  over  the  bar,  and  constructing  a 
sand  fence  to  prevent  filling  the  channel  by  drifting  sand. 

In  1875  it  became  apparent  that  the  channel  could  not  be  maintained 
without  i>iers,  and  a  i)lan  was  adopted  for  constructing  piers^at  an 
estimated  cost  of  $122,000.*  A  cheaper  construction  was  subsequently 
adopted  and  the  estimate  was  modified  to  $90,000. 

AVork  of  dredging  aud  extension  of  piers  was  carried  on  under 
various  appropriations  until  1883.  The  last  work  \i\Hyn  the  east  pier 
was  an  extension  of  150  feet  in  1882,  and  the  last  work  upon  west  pier 
was  completed  August  30, 1883,  it  being  an  extension  of  150  feet.  The 
subsequent  appropriations  have  been  applied  to  repairs,  dredging,  and 
purchase  of  land. 

The  following  is  a  statement  of  the  amount  and  date  of  all  the  appro- 
priations for  this  improvement: 

July  10,1872 $8,000  i  August  2, 1882 $6,000 

July  10, 1872  (allotment) 2,000  .  August  5, 1886 2,000 

March  3, 1875 5,000  ;  August  11, 1888 5,000 

August  14, 1876  5,000  '  September  19, 1890 3,000 

Juuel8,1878 10,000  I  July  13, 1892 10,000 

Marcli3,1879 10,000  

June  14, 1880 5,000  |  Total 76,000 

March  3, 1881 5,000  1 

The  amount  expended  to  June  30,  1893,  was  $06,175.54. 

The  channel  had  been  dredged  so  that  for  a  very  narrow^  place  it  was 
about  10  feet  deep,  but  was  indirect,  and  the  wharf  fronts  could  not  be 
reached  with  a  draft  of  vessel  exceeding  8  feet. 

In  1882  the  east  pier  had  been  extended  to  a  point  2,180  feet  from 
shore,  leaving  420  feet  of  the  original  plan  to  complete. 

In  1883  the  west  pier  had  been  extended  a  total  of  1,948  feet,  leaving 
480  feet  of  the  original  plan  for  completion. 

At  the  beginning  of  the  fiscal  year  a  contract  was  outstanding  with 
MeSwSrs.  Sadler  &  Allen,  of  Detroit,  Mich.,  for  dredging  in  the  harbor 
and  on  the  bar  outside  and  for  removing  a  rocky  shoal  outside  which 
lay  in  the  way  of  vessels  entering  and  leaving  the  harbor.  The  con- 
tract includeu  work  at  several  other  places,  so  that  the  commencement 
of  dredging  was  deferred  until  October  26,  1893.  Work  was  con 
tinned,  except  w^hen  suspended  for  the  winter,  November  19, 1893,  to 
April  2, 1894,  inclusive,  until  June  26,  1894,  when  it  was  completed. 
The  amount  of  material  dredged  under  the  contract  w^as  35,491  cubic 
yards,  measured  in  scows. 

The  specifications,  which  form  part  of  the  contract  for  dredging,  con- 
t4iin  the  following  paragraph: 

Should  there  be  ract  any  bowlders,  roots,  logs,  wrecks,  or  other  material  which 
would  not  ordinarily  bo  removed  by  dredging  or  measured  in  dump  scows,  the 
material  ko  met  with  is  to  be  removed  by  the  contractor,  and  the  time  occupied  will 
be  paid  for  at  a  rate  per  hour  to  be  determined  by  the  average  earnings  per  hour 
dnring  tliree  days  immediately  preceding. 

Under  this  provision  a  large  number  of  dangerous  bowlders  have 
been  removed  from  the  channel  outside  by  digging  deep  holes  along- 
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side  and  rolling  the  stone  into  the  hole.    The  time  so  worked  by  the 
dredge  was  59  hours  and  55  minutes. 

The  original  time  for  completion  of  the  contract,  including  Sandusky 
River,  Huron  and  Black  Eiver  harbors,  was  November  30, 1893.  The 
time  for  completion  of  contract  has  been  twice  extended,  the  last  date 
being  August  31, 1894.  The  cost  of  inspection  for  the  time  employed 
in  1894  has  therefore  been  deducted  from  payments  to  the  contfactor. 

As  a  result  of  the  dredging  there  is  now  a  channel  whose  least  width 
between  the  piers  is  100  feet  and  along  the  wharf  front  itis  200  feet  wide. 
The  least  depth  in  the  channel  exceeds  10  feet.  The  rocky  shoal  has 
been  entirely  removed  to  a  depth  of  12  feet.  The  material  dredged 
was  mainly  a  hard  yellowish  earth,  resembling  clay,  with  stones,  gravel, 
and  some  overlying  sand. 

The  piers,  especially  near  the  shore  and  on  the  east  side,  are  almost 
rotted  away  above  water.  The  east  pier  is  simply  a  single  row  of 
sheet  i)iling  of  4inch  oak  plank,  supported  by  waling  pieces  secured  to 
ordinary  round  piles.  In  a  few  places  the  pier  is  reinforced  by  small 
pile  piers  built  for  pier  heads  and  to  support  a  pier-head  light.  The 
west  pier  is  biiilt  in  the  same  manner  except  720  feet  of  the  outer  end, 
which  is  a  pile  pier  with  a  timber  superstructure  14  feet  wide  and  5 
feet  high. 

The  commerce  of  Port  Clinton  is  very  small,  and  the  present  harbor  is 
ample  for  all  necessities.  A  map  of  Port  Clinton  Harbor  is  forwarded 
to  accompany  this  rex)ort. 

The  river  and  harbor  act  of  July  13, 1892,  appropriated  $10,000  for 
improving  the  harbor  at  Port  Clinton,  Ohio,  with  a  proviso  that "  $1,200 
are  to  be  paid  to  Mr.  Charles  Roose,  of  Oak  Harbor,  Ohio,  in  full  sat- 
isfaction for  the  necessary  portion  of  the  sand  beach  adjoining  the 
inner  end  of  the  west  revetment  at  Port  Clinton  Harbor," 

Under  this  proviso  of  the  law  a  survey  of  the  land  was  made  in  Octo- 
ber, 1892,  and  a  deed  was  prepared  and  forwarded  for  action  December 
2, 1892,  as  indicated  in  last  Annual  Eeport. 

The  IJ.  S,  attorney  for  this  district  succeeded  in  getting  through  with 
tbe  examination  of  title  in  time  to  permit  the  execution  of  the  deed 
under  date  of  May  12, 1894.  Payment  was  made  May  21, 1894,  and  the 
deed  was  recorded  June  6  in  the  office  of  register  of  deeds  for  Ottawa 
County,  at  Port  Clinton,  Ohio. 

The  amount  required  to  complete  the  i)roject  is  submitted  on  the 
basis  of  the  previous  A^nnual  J^eports,  deducting  the  appropriations 
made.  Instead  of  completing  the  project,  however,  for  which  there 
appears  no  real  necessity,  it  is  recommended  that  the  entire  amount  be 
appropriated  and  expended  for  making  repairs  which  are  very  urgent. 

Port  Clinton  is  a  port  of  entry  in  the  coUection  district  of  Sandusky,  Ohio.  The 
nearest  work  of  defense  is  Fort  Wayne,  Mich.,  30  miles  distant,  and  the  ucuvcst 
light-house  is  at  Green  Island,  10  miles  distant. 

No  commercial  statistics  were  received. 

Money  statement. 

July  1,1893,  balance  unexpended $9,824.46 

June  30, 1894,  amount  expended  during  fiscal  year 7, 428. 30 

-inly  1,  1894,  balance  unexpended 2,  390. 16 

July  1,  1894,  outstanding  liabilities 1,711.69 

July  1,1894,  balance  available 684.47 

{Amount  (estimated)  required  for  completion  of  existinf^  jiroject 27, 000. 00 
Amount  that  can  be  profitably  expendedinfiscalyear  endin/if  Juno30, 1896    27,  (X)0. 00 
Submitted  in  compliance  with  requirements  of  sections  2  of  river  u'ul 
harbor  acts  of  1866  and  1867  and  of  sundry  civil  act  of  March  3,  1893. 


2396      REPORT   OF   THE   CHIEF   OF   ENGINEERS,  U.  S.  ARMY. 

N  NT  4. 
IMPROVEMENT  OF  SANDUSKY  HARBOR,  OHIO. 

The  harbor  of  Sandusky,  Ohio,  is  in  the  lower  part  of  Sandusky  Bay. 
The  entire  bay  forms  a  natural  harbor,  separated  from  Lake  Erie  ou 
the  north  and  northwest  by  a  long  narrow  peninsula,  and  on  the  north- 
east by  another  peninsula,  known  as  Cedar  Point.  The  waters  of  the 
bay,  wliich  are  shallow,  being  in  general  but  8  to  12  feet  deep,  are 
further  i)rotected  from  the  efi'ect  of  storms  on  the  lake  by  a  bar  which 
extends  across  the  entrance  to  the  bay,  except  a  small  distance  where 
the  channel  passes  Cedar  Point.  The  depth  of  water  over  the  bar  is 
in  general  from  4  to  6  feet. 

Various  appropriations  for  removing  shoals  in  the  channel  were  made 
from  1820  to  187y,  resulting  in  a  channel  which  generally  had  a  least 
depth  of  13  feet. 

The  change  in  draft  of  vessels  and  the  increasing  demands  of  com- 
merce brought  the  necessity  for  a  better  channel,  and  in  1880  a  plan 
was  adopted  to  make  a  channel  200  feet  wide  and  15  feet  deep  across 
tlie  outer  bar  to  Cedar  Point,  a  distance  of  about  1  mile,  thence  by  a 
considerable  detour  following  the  old  channel  of  deepest  water  a  dis- 
tance of  3  J  miles  to  the  channel  parallel  to  the  city  front  which  has  the 
same  depth  and  a  width  of  100  feet. 

In  1888  a  deeper  channel  became  necessary,  and  it  was  considered 
advisable  by  the  oflBcer  then  in  charge  of  the  improvement  to  shorten 
the  distance  by  making  a  channel  direct  from  Cedar  Point  to  the  east 
end  of  the  channel  on  city  front.  The  channel  was  planned  to  be  200 
feet  wide  and  17  feet  deep,  but  the  estimate  did  not  include  deepening 
the  channel  over  the  bar  nor  along  the  city  front.  The  estimated  cost 
of  tlie  new  straight  channel  was  $96,712. 

The  following  appropriations  and  allotments  for  improvements  have 
been  made  for  this  harbor. 

From  1826  to  1879 $222,980 

From  1880  to  1886,  expended  on  channel  of  15  feet  depth 57, 500 

August  11, 1888 .'. 40,000 

September  19,  1890 45,000 

July  13,  1892 41,712 

Total  appropriated  since  adoption  of  project  for  straigbt  channel  17 

feet  deep 126,712 

Of  the  appropriatfon  of  August  11,  1888,  $5,000  were,  by  the  act  of 
appropriation,  made  applicable  to  the  old  channel;  $8,727.17  of  the 
approi)riati'>n  of  September  19, 1890,  were  similarly  expended. 

The  last  approi)iiation  named  was  for  completion  of  the  improvement, 
and  was  therefore  only  applicable  to  the  part  for  which  the  estimate 
had  been  submitted,  except  that  a  clause  permitted  a  portion  of  the 
amount  api)ropriated  to  be  expended  on  the  outer  bar.  The  law  was, 
however,  understood  to  require  that  the  straight  channel  should  first 
be  com]>leted.  Any  balance  which  would  remain  after  completing  the 
straight  channel  would  be  too  small  to  produce  an  appreciable  benefit, 
if  any,  and  the  exi)enditure  of  the  small  balance  upon  the  bar  was 
therefore  not  recommended. 

Amount  expended  since  adoption  of  present  project  to  June  30,  1893 $69,708.53 

Amount  incurred  in  last  fiHcal  year 29, 343. 18 

At  the  beginning  of  the  fiscal  year  the  straight  channel  was  con- 
sidered as  about  two- thirds  dredged.  The  amount  remaining  to  com- 
plete was  estimated  to  be  250,000  cubic  yards. 
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Dredging  was  commenced  under  the  contract  with  Messrs.  Garkin, 
Stickney  &  Cram,  of  East  Saginaw,  Mich.,  July  10, 1893,  and  has  been 
continued  without  interruption,  save  when  suspended  for  the  winter — 
November  30, 1893,  to  April  30, 1894,  inclusive.  At  the  end  of  the  fiscal 
year  the  amount  dredged  was  200,093  cubic  yards.  The  time  originally 
required  for  completion  of  contract  was  June  30, 1894,  but  upon  appli- 
cation of  the  contractors  the  time  has  been  extended  to  August  31, 
1894.  The  straight  channel  is,  therefore,  so  nearly  completed  that  it 
will  be  entirely  finished  at  about  the  middle  of  the'season. 

A  plan  to  light  the  new  channel  by  two  beacons  located  on  the  bar 
opposite  Cedar  Point  has  been  approved  by  the  Light- House  Board,  and 
the  matter  has  been  submitted  to  Congress  with  recommendation  for  an 
appropriation. 

The  straight  channel,  although  it  forms  a  great  advance  toward  a 
valuable  improvement,  is  by  itself  of  very  little  value.  The  depth  of 
17  feet  which  it  affords  can  not  be  utilized  because  it  forms  only  the 
middle  section  of  the  channel,  and  afibrds  no  communication  either  to 
the  city  front  or  to  the  lake.  One  end  of  the  straight  channel  reaches 
a  point  very  near  the  wharves  of  the  Baltimore  and  Ohio  Eailroad,  but 
otherwise  than  that,  it  is  merely  a  deep  place  in  the  middle  of  a  long 
channel,  each  end  of  which  is  shallow.  The  outside  section  of  the 
channel  extends  over  the  bar  from  Cedar  Point  to  the  lake,  and  it  is  not 
only  narrow  and  indirect,  but  has  much  less  depth  than  the  straight 
channel.  The  channel  along  the  dock  front  does  not  exceed  100  feet  in 
width,  and  it  has  become  so  much  filled  that  the  depths  range  from  13 
to  14  feet  only. 

Sandusky  Harbor  is  in  the  coUection  district  of  Sandusky,  Ohio.  There  is  a  Ught- 
house  on  Cedar  Point  with  a  lixed  white  light  of  the  fifth  order,  and , three  range 
lights  within  the  bay.  Fort  Wayne,  Mich.,  below  Detroit,  is  the  nearest  work  of 
defense. 

Money  statement, 

July  1,1893,  balance  unexpended $43,277.30 

June  ^,  1894,  amount  expended  during  fiscal  year 22, 885. 49 

Jnlv  1, 1894,  balance  unexpended 20,391.81 

July  1, 1894,  outstanding  liabilities $6,457.69 

July  1, 1894,  amouni  covered  by  uucompleted  contracts 9, 438. 70 

15,896.39 

July  1, 1894,  balance  available 4,495.42 

J  Amount  tb  at  can  be  profitably  expended  in  iiscal  year  ending  June  30, 1896  100, 000. 00 
Submitted  in  compliance  with  requirements  of  sections  2  of  river  and 
harbor  act.s  of  1866  and  1867  and  of  sundry  civil  act  of  March  3, 1893. 


COMMERCIAL  STATISTICS. 

The  following  statistics  for  the  year  1893,  relative  to  the  commerce  of  the  harbor 
at  Sandusky,  Ohio,  were  compiled  firom  information  furnished  by  the  collector  of 
customs  and  others : 
Heceipts :  Tons. 

Fish 2,366 

Iron  ore 4, 100 

Lumber 125,000 

Sand 56,000 

Stone 67,539 

Total 255,004 
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Shipments:  Tons. 

Coal 169,276 

Total  freight  tonnage  for  1893 '. 424,280 

Total  freight  tonnage  for  1892 385,661 

loicreaso 38,619 


Shipping.  Xumber.    Tonnage 


\>i»se]8  entering 3,913  776,754 

VosJMJls  departing 3,908  747,429 

Vesaels  bail t 1  73 

Total  registered  tonnage  for  1893  ( vesseU  entering  and  departing) 1, 524.  183 

Total  rogistercd  toDnago  for  1892  (vessels  entering  and  departing) 1, 423, 746 

Increase ltK),437 

Draft  of  largest  vessels  using  harbor,  17  feet. 

Depth  of  water  prevents  largest  vessels  from  loading  to  fnll  depth. 

No  new  lines  of  transportation  have  been  established  dnring  the  year. 


N  N  5. 

IMPROVEMENT  OF  SANDUSKY  RIVER,  OHIO. 

The  Saiidusky  Eiver  rises  in  Eichland  County,  Ohio,  and  empties 
into  the  upper  end  of  Sandusky  Bay,  about  14^  miles  by  the  channel  of 
the  bay  to  Lake  Erie. 

Fremont,  at  the  head  of  navigation,  18  miles  from  the  bay,  is  a  city  of 
about  9,000  inhabitants  and  the  market  town  of  a  large  area.. 

In  1807  and  1872  appropriations  amounting  to  $30,000  were  made  for 
improving  the  river. 

In  1880  a  project  was  adopted  for  dredging  a  channel  100  feet  wide 
and  0  feet  deep  througli  several  bars  between  Fremont  and  the  depth 
of  9  feet  in  Sandusky  Bay.    The  estimated  cost  was  $44,000. 

The  following  appropriations  were  made  after  the  adoption  of  the 
project: 

Juno  14.1880 $10,000.00 

March  3, 1881 7,500.00 

Augusta,  1882 : 4,000.00 

September  10, 1890 1,500,00 

July  13,181)2 5,000.00 

Total 28,000.00 

Amomit  oxpciKled  to  June  30,  1893 23,152.79 

Amount,  expended  in  last  fiscal  year 4,706.25 

At  the  beginning  of  the  fiscal  year  a  contract  was  outstanding  with 
Messrs.  Sadler  &  Allen,  of  Detroit,  Mich.,  for  dredging  the  channel 
through  the  bar  at  the  moutii  of  the  river.  The  contract  had  been 
awarded  in  connection  with  dredging  at  several  other  places,  so  that 
the  commencement  of  dredging  was  delayed  until  August  30,  1893, 
Dredging  under  the  contract  was  completed  October  21,  1893,  the 
total  amount  removed  being  25,5G9  cubic  yards. 

The  entire  length  of  the  channel  dredged  through  the  bar  is  5,900 
feet;  of  this  amonnt  1,300  feet  at  the  upper  end  was  made  60  feet 
wide  and  the  remainder  40  feet  wide;  the  material  was  removed  to  a 
depth  of  10  feet  in  order  to  insure  a  clear  channel  of  9  feet  depth. 
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Th©  bar  is  formed  of  a  very  soft  mnd,  which  is  brou|fht  down  the 
river  in  suspension  and  deposited  at  the  month,  where  the  current  is 
slackened  by  emptying  into  the  broad  waters  of  the  bay. 

Owing  to  "the  small  amount  of  traffic  on  the  river  and  its  exclusively 
local  character,  the  U.  S.  Light-House  Establishment  does  not  buoy 
the  channel.  For  this  reason  I  have  had  the  channel  marked  by 
proper  stakes  and  buoys,  the  work  being  done,  in  connection  with  an 
examination  of  the  channel,  May  25  and  26, 1894. 

There  is  really  no  commerce  on  the  river  in  any  broad  sense  of  the 
word.  A  small  amount  of  lumber  is  taken  up  the  river  from  Sandusky 
for  local  consumption,  and  a  few  picnic  and  Other  excursions  ai'e  made 
in  small  steamers  at  irregular  intervals  in  the  summer. 

A  map  of  Sandusky  River  is  forwarded  to  accompany  this  re]X)rt; 
also  a  report  of  Mr.  William  T.  Blunt,  U.  S.  assistant  engineer. 

FretnoDt,  tho  head  of  nayigation,  is  m  the  coUeotion  district  of  Sandusky,  Ohio. 
The  nearest  light-honse  is  at  Cedar  Point,  the  entrance  to  Sandusky  Bay.  Fort 
Wayne,  near  Detroit,  Mich.,  is  the  nearest  work  of  defense. 

Money  statement, 

July  1, 1893,  balance  unexpended $4,847.21 

Juno  30,  18S4,  amount  expended  during  fiscal  year 4, 297. 14 

July  1, 1894,  balance  unexpended 550.07 

July  1,  1894,  outstanding  liabilities ^ ^ 409.11 

July  1,  1894,  balance  available 140.96 

i  Amount  (estimated)  required  for  completion  of  existing  project 16, 000. 00 

<  Submitted  in  compliance  with  requirements  of  sections  2i  of  river  and 
(     harbor  acts  of  1866  and  1867. 


REPORT  OF   MR.    WILLIAM  T.   BLUNT,   ASSISTANT  ENGINEER. 

Cleveland,  Ohio,  June  SO,  1894, 

Sir:  Herewith  I  respectfully  forward  a  tracing  showing  soundings  taken  at  the 
month  of.  Sandusky  Kiver,  May  26, 1894,  together  with  positions  of  buoys  placed  by 
your  orders  as  a  guide  to  dredged  channel. 

This  channel  was  dredged  in  1893  under  contract  with  Sadler  &  Allen,  of  Detroit, 
Mich.,  25,568  cubic  yards  having  been  removed  by  the  dredge  J?areiifia,  under  the 
inspection  of  Mr.  John  Morton.  Dredging  was  begun  August  30  and  completed 
October  21,  1893. 

13y  surveys  made  in  1892  it  was  found  that  a  narrow  channel  existed  from  the 
month  of  the  river  to  the  general  bay  depth  of  8^  feet,  a  distance  of  6,000  feet.  Tlie 
de})th  was  from  7^  to  8  feet.  One  marked  angle  existed,  and  j  ust  outside  of  that  was 
another  slight  bend  with  clay  banks.  Evidently  the  dredging  in  tho  past  had  fol- 
lowed these  bends.  The  bottom  was  of  very  soft  marsh  mud,  overlying  stiff  clay  at 
about  8^  or  9  feet.  An  estimate  made  for  basis  of  contract,  assuming  tiio  cost  to  be 
20  cents  per  yard,  allowed  the  removal  of  about  22,000  yards,  and  si)ccifications  were 
issued  for  one  cut  30  feet  wide  to  10  feet  depth  at  mean  level  through  about  6,000 
feet  length,  the  balance,  if  any,  to  be  taken  from  sides  where  seemed  to  bo  the  best 
advantage.  The  contract  was  let  to  Sadler  &  Allen  for  16  cents,  and  it  was  there- 
fore possible  to  remove  25,568  yards,  and  on  account  of  liberality  of  first  estimate  to 
dredge  the  entire  length  40  feet  wide  at  bottom,  and  in  addition  to  make  an  extra 
cut  around  tho  elbow  for  a  distance  of  1,400  feet.  In  this  work  the  slight  bend  before 
nieutioned  was  taken  out,  so  that  now  the  channel  is  two  straight  courses,  one  4,800 
^'»'  ^>ng  and  the  other  veering  16^  degrees  to  the  southward  on  entering  and  1,200 
fc(*t  jon^.  Cnts  were  made  to  good  10  feet  at  mean  level,  and  scattered  soundings 
taken  alter  complotiou,  but  when  time  would  not  allow  of  an  accurate  survey,  showed 
tho  work  to  have  been  well  done,  although  tht)  soft  mud  which  abounds  there  had 
even  then  iilled  in  to  some  extent. 

Soundings  taken  in  May,  1894,  show  a  general  depth  of  9  to  9^  feet,  indicating  a 
fill  of  about  1  foot  since  dredging  was  done.  While  tho  immediate  banks  have 
sloughed  in  to  a  slight  extent,  lean  discover  no  general  change,  certainly  not  enough 


^ 
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to  account  for  the  fill.    The  conclnsioii  is  inevitable  as  it  is  reasonable  that  the  fill 
occurs  from  the  general  and  continual  movement  of  soft  material  along  the  bottom,  ' 
in  which  the  tendency  is  to  even  itself  and  therefore  to  fill  a  cut. 

At  the  so-called  month  of  the  river  its  waters  reach  the  bay  through  a  lanroextent 
of  marsh  with  several  cuts  of  more  or  less  depth  and  an  entire  absence  of  cnnent 
except  as  induced  by  wind.    In  fact,  there  is  usually  at  most  a  very  slight  cnnreni', 
out  as  far  up  as  Fremont.    The  cut  most  commonly  used  by  boats  and  probably  thei 
deepest  is  that  north  of  the  Eagle  islands,  where  this  dredging  was  done.   FroiaT 
the  inner  end  of  the  dredged  cut  wo  find  a  good  10  to  20  foot  channel,  with  slight; 
interruptions  up  to  the  old  elevator  location  near  Fremont,  15^  miles.    The  inter-' 
ruptions  consist  of  several  shoal  places  or  bars,  as  Squaw  Island  Bar,  1^ miles;  Nig- 
ger Bend  Bar,  11^  miles;  House  Bar,  13  miles,  and  Whitaker  Bar,  13^  miles  from  the 
bay,  at  all  of  which  there  was  found  9  feet  of  water,  though  often  narrow. 

The  amount  of  commerce  using  Sandusky  River  has  not  jot  some  years  warranted- 
the  placing  of  buoys  by  the  General  Government,  so  that  unmarked  buoys,  stakes,  and. 
even  slabsliavo  been  set  in  any  way  to  suit  the  convenience  or  whims  ot  those  uBing. 
them.  By  your  order  I  placed,  on  May  26,  eight  4  by  4  inch  white  pine  booys,) 
dressed  and  painted  their  x>roper  color.  One  red  and  one  black  were  placed  at  the] 
outer  end  of  the  cut,  also  one  red  and  one  black  at  the  elbow  4,800  feet  inside.! 
Between  these  two  points  there  were  placed  four  red  buoys  at  1,200,  2,000, 3,150,  and} 
4,100  feet,  respectively,  from  the  outer  end.  In  addition  to  these,  there  were  found.- 
two  buoys  already  properly  placed  but  wrongly  painted  inside  the  elbow.  These  ae{ 
well  as  about  12  "br  15  others  around  the  beiids  to  Squaw  Island  were  painted  the 
proper  color.  This  leaves  the  channel  very  well  marked. 
Very  respectfully, 

Wm.  T.  Blunt, 

Awisiant  Engineer, 

Lieut.  Col.  J  A  RED  A.  Smith, 

Corps  of  Engineers,   U.  8.  A. 
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COMMERCIAL  STATISTICS. 

The  following  statistics  for  the  year  1893  relative  to  the  commerce  of  Sandusky 
River,  Ohio,  were  compiled  from  information  furnished  by  the  collector  of  custonuf 
and  others : 

Receipts:  Lumber, laths,  shingles,  posts,  5,750  tons. 


Shipping. 


VcHSols  entering.. 
VesH«la  departing. 


Tonjiage.i 


I 


2,040; 
2,M0| 


Total  registered  tonnage  for  1893, 4.080. 


1 


N  N  6. 

IMPROVEMENT  OF  HURON  HARBOR,    OHIO. 

The  Huron  Elver  empties  into  Lake  Erie  at  a  point  about  10  milea 
east  of  Sandusky. 

In  1826,  when  tlie  mouth  of  tlie  river  was  closed  by  a  sand  bar,  a  plan 
of  improvement  was  adopted,  consisting  of  parallel  piers  140  fee£  apart 
to  confine  and  protect  the  channel.  The  plan  was  modi  fied  and  extended 
from  time  to  time  as  the  demands  of  (commerce  required. 

The  latest  plan,  approved  in  1890,  consists  in  extending  the  piers  to 
the  contour  of  16  feet  depth  in  tlie  lake. 

In  1890  Major  Overman  made  the  estimate  for  piers  as  follows: 

For  120  feet  extension  of  the  west  pier,  at  $70  per  linear  foot  $8, 400 

For  80  feet  extension  of  the  east  pier,  at  $70  per  linear  foot 5,  COO 

For  contingent  expenses,  say  10  per  cent 1, 400 

Total 15.40(1 
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In  1893  a  survey  showed  that  the  lengths  of  piers  estimated  were  far 
too  small  to  reach  the  lake  contour  of  IG  feet  depth  on  the  bar,  though 
the  depth  of  16  feet  in  the  channel,  which  has  been  obtained  by  dredg- 
ing, might  at  times  be  reached  with  the  lengths  given.  The  estimate 
was  therefore  revised  in  regard  to  pier  lengths,  and  the  prices  were 
placed  on  the  base  of  the  latest  contracts. 

It  was  also  found  necessary  to  construct  the  piers  much  stronger  than 
heretofore,  and  to  place  the  foundations  deeper,  owing  to  the  increas- 
ing depth  required  for  lake  harbors  and  channels,  and  to  the  very 
heavily  loaded  vessels  which  frequently  come  against  the  piers  with 
sufficient  force  to  break  away  the  superstructure  unless  it  is  heavy  and 
well  secured. 

In  1891  the  west  pier  was  extended  120  feet,  and  in  1893  it  was  fiir- 
ther  extended  40  feet,  and  the  east  pier  was  extended  80  feet. 

The  distances  then  remaining  to  reach  the  lake  contour  of  16  feet  on 
tbe  bar  in  1893  were  estimated  as  follows: 

East  pier,  640  feet,  west  pier,  600  feet,  1,240  feet,  at  $92 $114, 080 

Contingencies,  less  than  10  per  cent 10,  920 

Total 125,000 

The  amount  expended  upon  the  240  feet  of  pier  built  since  1890  was 
as  follows: 

Contract  price  of  120  feet  in  1891 $8,403.22 

Contract  price  of  120  feet  in  1893 9,968.14 

Contingencies,  nearly  10  per  cent 1, 628. 64 

Total 20,000.00 

The  latest  contract  price,  exclusive  of  superintendence  and  all  con- 
tingencies, made  the  pier  cost  about  $83.07  per  linear  foot  insteM  ot 
$92  as  estimated,  but  in  such  constructions  there  are  many  contingencies 
to  be  provided  for  besides  merely  engineering,  superintendence,  and 
office  expenses. 

In  case  of  a  severe  storm  after  a  crib  has  been  sunk  and  filled,  the 
loss  of  stone  or  other  injury,  which  is  sure  to  result,  must  be  replaced 
or  repaired  at  an  additional  expense  to  the  United  States,  so  that  it  is 
not  prudent  at  present  to  reduce  the  estimate  of  cost  per  foot  for  future 
work. 

Previous  to  1890  there  had  been  22  appropriations,  commencing  with 
1826  and  concluding  with  1888,  for  improving  Huron  Harbor,  the  aggre- 
gate of  p.ppropriation8  and  expenditures  being  $123,273.71. 

Since  the  adoption  of  the  present  project  for  extension  of  piers  to 
lake  contour  of  IG  feet  depth,  the  following  appropriations  have  been 
made : 

By  act  of  September  19,1890 $16,000.00 

By  act  of  July  iS,  1892 15.000.00 

•          Total 31,000.00 

Amount  of  above  appropriations  applied  to  extension  of  piers 20, 000. 00 

Amonnt  of  same  applied  to  maintenance  of  channel  by  repairs  to  piers 

and  dredging 9,839.88 

Balance  on  hand  for  repairs  and  dredging 1, 160. 12 

The  total  expenditures  to  June  30,  1893,  on  present  project,  inclnding 

liabilities,  were 16, 3.52. 97 

Amount  incurred  in  last  liscal  year 13, 486. 91 

At  the  end  of  the  last  fiscal  year  a  contract  was  outstanding  with 
Mr.  Q.  (rillmore,  of  Lorain,  Ohio,  for  extending  east  pier  80  feet  and 
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west  pier  40  feet.    Work  under  tlie  contract  was  commenced  June  6,  and 
completed  September  19, 1893,  in  a  tlioroughly  satisfactory  manner. 

A  contract  was  outstanding  with  Messrs.  Sadler  and  Allen,  of  Detroii , 
Micb.,  for  dredging  through  the  bar.  The  contract  was  made  in  con 
nection  with  similar  work  at  several  other  places  in  that  part  of  tlui 
lake;  the  amount  was  contingent  upon  the  formation  of  the  bar  in  tho 
freshets  of  the  spring  of  1893.  The  freshets  of  that  spring  were  of  au 
unusual  kind,  and  at  Huron  as  well  as  several  other  places  the  channel 
over  the  bar  was  made  deeper  instead  of  more  shallow.  As  a  result,  no 
dredging  has  been  imperatively  needed  at  this  point  under  the  contract. 
The  channel  has,  however,  become  somewhat  filled,  and  the  dredge  was 
therefore  t^ken  to  that  work,  on  the  completion  of  work  at  Port  Clinton, 
late  in  June.    Dredging  will  be  commenced  July  1, 1894. 

On  the  1st  of  April,  1894,  repairs  were  commenced  on  the  super- 
structure of  west  pier;  w^ork  was  continued  until  June  16, 1893. 

Commencing  at  a  point  205  feet  outside  the  pile  protection  at  shore 
line,  and  extending  180  feet  outward,  the  superstructure  has  been 
rebuilt  10  feet  wide  and  6  feet  high.  Again  commencing  at  a  point  606 
feet  from  the  pile  protection  at  shore  line,  and  extending  outward  109 
I'eet,  12  feet  wide  and  6  feet  high,  the  superstructure  has  been  taken 
away  and  rebuilt  entire. 

Tliis  work  involved  removing  and  replacing  all  the  old  stone, 
straightening  and  redriving  a  large  part  of  the  old  iron,  and  doing 
much  other  work  which  would  not  be  required  in  a  new  work. 

In  making  this  repair  the  materials  and  labor  were  as  follows: 

64,100feetB.M.  pine  timber $1,366.88 

Switching  cars 10. 00 

lOcords  stone 50.00 

8,490  pounds  bolts 193.57 

800  pounds  spikes 22.00 

Hire  of  scow 126.00 

Labor  and  superintendence 642.40 

Total,  excluding  engineering  and  office  expenses 2, 410. 85 

As  before  explained,  these  materials  did  not  cover  the  entire  work, 
because  all  the  stone  in  tho  superstructure  was  twice  handled  and  some 
of  the  old  iron  was  redriven.  The  new  material  put  in  the  repairs  at 
tlic  contract  price  paid  for  extending  the  piers  would  amount  to 
$2,459.15,  which  is  more  than  the  cost  of  the  repair,  including  removal 
and  handling  of  old  material.  The  contract  necessitates  an  inspector, 
which  adds  to  the  cost.  The  account  for  repair  included  all  superin- 
tendence. This  comparison  is  made  to  show  that  the  method  of  doing 
the  work  was  more  economical  and  advantageous  to  the  United  States 
than  the  method  by  contract.  Some  further  repairs  to  piers  are  still 
ne(!essary. 

I^o  work  has  thus  far  been  done  under  the  contract  for  dredging. 
The  amount  to  be  dredged  under  contract  which  was  outstanding  at 
beginning  of  fiscal  year  was  contingent  upon  the  formation  of  the  bar 
outside  the  piers.  The  channel  has  remained  in  an  unusually  good 
condition,  so  that  no  dredging  has  thus  far  been  undertaken. 

A  map  of  Huron  Harbor,  showing  present  conditions  and  the  pro- 
posed extension  of  piers,  is  forwarded  to  accompany  this  report. 

Huron  Harbor  is  in  the  collection  district  of  Sandusky ^  Ohio.  Fort  Wayne, 
Mich.,  about  70  miles  distant,  is  the  nearest  work  of  defense.  There  is  a  fixed  white 
light  of  the  foarth  order  on  the  outer  end  of  tho  west  pier. 
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Money  statement, 

July  1,1893,  balance  unexpended $14,772.03 

June  30, 1894,  amount  expended  during  fiscal  year 13,  fill,  91 

July  1, 1894,  balance  unexpended 1, 160. 12 

July  1, 1894,  outstanding  liabilities ' 16.67 

Jv.ly  1, 1894,  balance  available 1, 143.45 


'  Amount  (estimated)  required  for  completion  of  existing  project 125, 000. 00 

J  Amouutthatcanbeprofitably  expended  in  fiscaljjrear  ending  June  30, 1896    50, 000. 00 
I  Submitted  iu  compliance  with  requirements  oJt  sections  2  of  river  and 
harbor  acts  of  1866  and  1867  and  of  sundry  civil  act  of  March  3, 1893. 


COMMERCIAL  STATISTICS. 

The  following  statistics  for  the  year  1893,  relative  to  the  commerce  of  the  harbor 
at  Huron,  Ohio,  were  compiled  from  information  furnished  by  the  collector  of  cus- 
toms and  others : 


Articles. 


RECEIPTS. 


Iron  or©  

Lainb«r,  railroad  ties,  etc. 


Total 


Coal 


SmPlfENTS. 


Tona. 


138,  710 
2.134 


140,834 


284,198 


Total  freight  tonnage  for  1808 425.032 

Total  freight  tonnage  for  1802 76,030 

Increase 348.903 


Shipping. 


TeHsels  entering.. 
VcuKelH  departing. 


Ko.        Tonnage. 


137 
145 


112, 443 
116,  302 


Total  registered  tonnage  for  1893 228,947 

Total  registered  tonnage  for  1802 183,200 

Increase 45,738 

Draft  of  largest  vessel  using  harbor,  16^  feet. 

Largest  vessels  load  to  full  depth. 

No  new  vessel  lines  established  during  the  year. 


N    N   7. 


IMPROVEMENT  OF  VERMILLION  HARBOR,  OHIO. 

The  Vermillion  Eiver  rises  in  the  northern  part  of  Ohio,  and  empties 
into  Lake  Erie  aboat  20  miles  to  the  eastward  of  Sandusky. 

In  1836  there  was  less  than  2  feet  of  water  over  the  bar  at  the  month 
of  the  river,  and  a  i)roject  was  adopted  to  extend  parallel  piers  125  feet 
iipart  over  the  bar  into  the  lake.  This  was  amended  from  time  to  time 
until  the  piers  were  extended  to  a  depth  of  12  feet  in  the  lake  in  the 
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spring  of  1874.  The  east  pier  was  then  1,075  feet  and  the  west  pier 
1,125  feet  in  length.  In  the  same  year  a  project  was  adopted  to  remove 
rock  and  other  luaterial  between  the  piers  and  into  the  lake  to  afford  a 
depth  of  14  feet  over  a  width  of  100  feet.    This  was  completed  in  1879. 

Tlie  work  thus  far  was  carried  on  under  eleven  appropriations,  from 
1836  to  1878,  inclusive,  amounting  in  the  aggregate  to  $113,701.L'8. 

Since  that  time  the  channel  depth  has  varied  from  time  to  time,  but 
it  is  rarely  less  than  12  feet  at  mean  lake  level. 

Since  1879  all  expenditures  have  been  for  repairs. 

There  is  no  project  for  further  improvement,  because  the  present  com- 
merce of  the  place  is  very  small  and  is  not  growing.  It  is,  however, 
considered  advisable  to  keep  the  piers  in  repair. 

In  the  summer  of  1892  a  part  of  the  superstructure  of  the  piers  was 
rebuilt  under  the  appropriations  of  Sei)tember  19, 1890,  and  July  13, 1892. 

Since  the  completion  of  the  improvement  in  1879  the  following  appro- 
priations have  been  made  and  expended  for  repairs: 

June  14,  I-jSO $2,000 

March  3,1881 •  2,000 

August  2,1882 3,000 

August  5,  1886 3,000 

August  11,1888 1,000 

September  19,  1890 2,000 

July  13,  1892 2,000 

Total 15,000 

It  is  recommended  that  the  balance  estimated  to  complete  project  be 
appropriated  in  a  single  sum,  to  be  applied  to  necessary  repairs  to  the 
piers. 

VeimiUion  Harbor  is  in  the  collection  district  of  Sandusky,  Ohio.  There  is  a  fixed 
light  of  the  fifth  order  on  the  west  pier.  Fort  Wayne,  Mich.,  80  miles  distant,  ifi 
the  nearest  work  of  defense. 

Money  statement 

{Amount  (estimated)  required  for  completion  of  existing  project $6,000.00 
Amountthatcan  be  profitably  expended  in  fiscal  year  ending  June  30, 1896      6,000.00 
Submitted  in  compliance  with  requirements  of  sections  2  of  river  and 
harbor  acts  of  1866  and  1867  and  of  sundry  civU  act  of  March  3, 1893. 


COMMERCIAL   STATISTICS. 


The  following  statistics  for  the  year  1893,  relative  to  the  commerce  of  the  harbor 
at  Vermillion,  Ohio,  were  compiled  from  information  furnished  by  the  col!ect4ir  of 
customs  and  others: 


Articles. 


Tons. 


RECEIPTS. 

Fish 2  000 

Lumber,  et<- 660 


Total j  2  GtiG 

SniPMBNTS.  I 

Fish I  1,40» 

Timber '  :is 

Gravel ;  2J0 

Total 1,6J« 


Total  freight  tonnapie  for  1893 4.30A 

Total  frei<,'bt  tonnage  for  1892 5,350 

Decrease 1,040 
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Shipping.  Number.    TonDage. 


Ve«8els  entoring 46  7, 600 

V essel  8  departin g 50  7, 600 

VeaaeU  built "2  50 

*  Tugs. 
Total  registered  tonnage  for  1893  (Teasels  entering  and  departing) 15, 100 

Draft  of  largest  vessels  nsing  harbor,  11^  feet.    Largest  vessels  load  to  full  depth. 
No  new  vessel  lines  established  during  the  year. 


N  N  8. 
IMPROVEMENT  OF  BLACK  RIVER  HARBOR,  OHIO. 

This  harbor  is  in  the  township  and  city  of  Lorain,  where  the  Black 
Eiver  empties  into  Lake  Erie.  In  its  natural  condition  the  river  had 
a  depth  of  but  about  3  feet  on  the  bar  at  its  mouth. 

In  1828  an  improvement  was  undertaken  by  confining  the  cljanuel 
between  parallel  piers  extending  over  the  bar  into  the  lake.  The 
project  was  modified  and  extended  from  time  to  time  as  the  demands 
of  commerce  increased. 

In  1891  the  oflicer  in  charge  of  the  improvement  submitted  a  recom- 
meudation  to  extend  the  parallel  piers  to  a  depth  of  17  feet  in  the  lake. 

The  project  was  approved  in  1893,  the  estimated  cost  being  as  fol- 
lows : 

Extending  piers  to  a  depth  of  17  feet  in  the  lake. 

Two  piers,  280feeteach,  560  linear  feet,  at  $91.10 $5^016 

Contingencies  of  all  kinds,  less  than  10  per  cent 4, 984 

Total 56,000 

To  obtain  the  estimated  amouut  required  for  completion  of  project  to 
submit  with  Annual  Report  for  1893,  the  amount  of  $10,000,  which  was 
proposed  to  be  expended  on  the  project  from  appropriation  of  July  13, 
1892,  was  deducted  from  estimate  of  total  cost,  leaving  $46,000. 

The  amount  of  ])ier  constructed  was,  however,  less  than  was  antici- 
pated, owing  to  the  necessity  for  more  extended  repairs  to  old  pier. 

l^revious  to  the  adoption  of  the  latest  project  there  had  been  twenty- 
six  appropriations  for  improving  Black  River  Harbor,  Ohio,  the  aggre- 
gate amount  being  $232,204.77.  As  a  result  the  piers  had  been  ex- 
tended practically  to  a  depth  of  16  feet  in  the  lake,  and  a  channel  which 
ordinarily  exceeded  16  feet  had  been  obtained  between  the  piers.  Out- 
side the  piers  the  depth  is  generally  greater  than  16  feet,  but  in  spring 
storms  and  freshets  a  bar  is  usually  formed  just  at  the  entrance  to 
channel  between  piers.    At  such  times  dredging  is  required. 

The  extension  of  iners  will  to  some  extent  prevent  the  formation  of  a 
bar  at  the  entrance  and  may,  perhaps,  increase  the  depth  between 
piers.  The  crib  work  is  24  feet  wide,  and  rests  upon  a  foundation  of 
hard  material  dredged  to  a  depth  of  18  feet.  The  first  seventeen 
courses  of  the  crib  are  of  hemlock  timber  and  the  eighteenth  course, 
with  eight  courses  of  superstructure,  are  of  pine. 

The  appropriation  of  $20,000  by  act  of  July  13,  189*^,  wa«  in  excess 
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of  the  amouQt  estimated  to  complete  the  piers  to  a  depth  of  16  feet  in 
the  lake,  and  it  was  therefore  understood  to  be  an  approval  of  the  rec- 
ommendation previously  submitted  to  extend  piers  to  17  feet  depth. 
The  project  and  estimate  was  therefore  submitted  to  the  Chief  of  Engi- 
ueers,  and  was  approved. 

On  this  project  tbe  amount  expended  to  Jnno  30,  1893,  including  liabili- 

tu'8,  was $1,800.78 

Expended  in  last  fiscal  year 17, 972. 29 

Total  on  project  to  June  30,  1894 19,773.07 

At  the  beginning  of  the  fiscal  yeiar  two  contracts  were  outstanding; 
the  first  with  Mr.  John  Stang,  of  Lorain,  Ohio,  for  repairs  and  exten- 
sion of  piers  J  the  second  with  Messrs.  Sadler  &  Allen,  of  Detroit,  Mich., 
for  dredging  a  channel  through  the  bar  at  outer  end  of  piers.  The 
latter  contract  was  a  part  of  a  contract  covering  similar  work  in  sev- 
eral other  places,  and  the  amount  to  be  dredged  was  contingent  upon 
the  formation  of  the  bar. 

In  November,  1892,  the  bar  was  dredged  and  a  good  channel  was 
made.  The  freshets  in  the  spring  of  1893  were  unusual  in  character 
and  extent.  One  remarkable  feature  at  Black  River,  as  well  as  at  other 
similar  harbors  on  Lake  Erie,  was  that  the  streams  were  very  much 
swollen  by  heavy  rains  and  melting  snow,  while  the  ice  still  remained 
between  the  piers  and  in  the  lake  to  a  considerable  distance  outside  the 
piers. 

Sach  a  condition  necessarily  affects  the  velocity  curves  of  the  cur- 
rent in  the  channel,  and  the  result  was  a  greatly  increased  scour  and 
consequent  depth. 

Conditions  favorable  to  forming  a  bar  at  the  end  of  piers  have  not 
since  occurred  to  a  sufficient  extent  to  make  any  dredging  specially 
necessary. 

Work  under  the  contract  for  repairs  and  extension  of  piers  was  com- 
menced July  10,  and  completed  November  29, 1893. 

The  part  of  old  east  pier  near  the  shore  had  been  constructed  many 
years  ago  and  rested  upon  what  was  then  the  natural  bottom  of  the 
lake  adjacent  to  the  channel.  The  gradual  deepening  of  the  channel, 
and  especially  the  deepening  by  dredging  in  the  summer  of  1891,  caused 
the  material  to  slide  from  under  the  cribs  into  tlio  channel,  so  that 
a  section  120  feet  long  settled  and  tipped  toward  the  channel  to  such 
an  extent  that  the  only  practicable  method  of  repair  was  to  rebuild  it 
entirely. 

It  was  hoped  to  use  the  old  cribs,  and  by  building  them  higher  to 
replace  them  in  the  line  of  the  pier  on  a  foundation  dredged  to  a  depth 
of  1(5  feet  below  mean  lake  level.  When  the  cribs  were  examined, 
however,  tliey  were  found  to  be  in  such  bad  condition  that  they 
could  not  even  be  removed  entire.  The  lower  courses  were  of  round 
timber,  and  although  the  timber  of  the  cribs  was  sound,  it  was  badly 
worn ;  near  the  surface  of  the  water  it  had  been  badly  worn  by  ice, 
and  throughout  the  cribs  the  effect  of  the  water  being  forced  back . 
and  forth  through  the  joints  had  been  to  wear  away  the  timber  to  a 
remarkable  degree. 

It  is  probable  that  the  wearing  may  have  beenincreased  by  thei)res- 
euce  of  sand  and  other  material  in  suspension  in  the  water,  so  that  its 
effect  would  be  akin  to  that  of  an  ordinary  sand  blast  in  air.  At  the 
ends  of  the  cribs,  where  end  timbers  were  *'  halved  "  into  the  side  sticks, 
and  at  all  places  where  the  cross-ties  dovetailed  into  side  timbers,  the 
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joints  were  worn  away  so  as  to  make  the  clear  spaces  from  1  to  2  inches 
'wide,  and  sometimes  even  as  great  as  3  inches.  In  this  respect  it 
was  interesting  to  note  that  elm  timber,  of  which  much  had  been  used, 
was  worn  away  to  a  much  greater  extent  than  any  other  timber  used, 
including  i)rindipally  hemlock  and  pine,  with  a  small  amount  of  oak. 

No  effort  was  therefore  made  to  save  the  cribs,  and  they  were  i  emoved 
in  the  cheapest  manner  possible,  by  dredging. 

Four  cribs,  a  length  of  120  feet,  were  thus  taken  out  and  tire  bottom 
was  dredged  evenly  to  a  depth  of  16  feet.  The  material  was  hard  and 
somewhat  difficult  to  dredge,  and  it  involved  the  necessity  of  removing 
a  substantial  row  of  piles  with  waling  pieces  and  capping  which  had 
been  built  with  a  view  to  securing  the  pier,  besides  the  great  inconven- 
ience of  reaching  and  handling  the  dredged  material  in  such  a  place. 

After  the  opening  of  120  feet  had  been  partially  refilled  with  entirely 
new  orib  work,  ballasted  with  stone,  a  severe  northeast  storm  tore  away 
an  additional  crib  of  30  feet  of  the  old  pier  outside  of  the  part  removed 
and  adjacent  to  it;  the  i)art  carried  away  being  a  single  crib,  the  end 
of  oj)ening  below  water  was  left  square  to  build  against,  but  above 
water  the  superstructure  was  broken  and  slivered  so  that  much  extra 
work  was  required  to  put  it  in  good  condition.  The  repair  of  the  entire 
opening,  amounting  to  151 J  linear  feet  of  crib  work  14  feet  wide,  with 
superstructure  6  feet  high,  was  completed  in  October. 

It  had  been  expected  to  extend  the  west  pier  SO  feet  and  the  east 
pier,  40  feet,  but  the  unexpected  increase  in  repairs,  which  were  imper- 
ative, compelled  a  reduction  in  the  other  part  of  the  work,  so  that  the 
extension  was  limited  to  40  feet  on  each  pier. 

Much  trouble  has  been  heretofore  experienced  by  the  breaking  in  of* 
pierheads  through  accidental  collisions  of  vessels  entering  the  harbor. 
For  this  reason  a  special  design  has  been  made  for  pier  heads  by  which 
the  angles  are  specially  strong,  banded  with  iron,  and  the  head  has  at 
least  2  feet  of  solid  timber  covered  with  oak  plank  4  inches  thick.  The 
contract,  including  repairs,  extension,  and  pier  heads,  was  completed 
November  29, 1893. 

In  addition  to  the  repairsy)f  east  pier,  repairs  were  made  to  the  west 
pier  in  several  places,  besides  refilling  the  outer  end,  which  had  been 
emptied  of  stone  by  the  storms. 

The  statement  of  work  accomplished  under  the  appropriation  of 
$20,000,  by  act  of  July  13, 1892,  is  therefore  as  follows: 

Dredging  channel  in  November,  1892 $866. 25 

Extending  piers  80  feet 7,751.70 

Rebuilding  151^  feet  of  east  pier 8,  681. 42 

Repairing  Arest  jner 801. 50 

Superintendence^  office,  and  conjbingencies  of  all  kinds,  including  surveys.  1,  672.  20 

Balance  on  hand 226.93 

Total 20,000.00 

The  cost  of  80  feet  of  crib  extension,  including  contingencies,  was 
therefore  111^8,381.78,  or  $104.77  per  linear  foot.  This  cost,  however, 
includes  two  pier  heads  and  the  necessary  connections  with  old  piers, 
which  is  an  illustration  of  one  of  the  reasons  why  such  work  costs  more 
when  carried  on  under  small  appropriations.  The  estimated  cost  for 
the  whole  work  was  $100  per  linear  foot. 

As  only  a  little  more  than  $8,000  of  the  last  appropriation  was 
expended  upon  the  project  of  pier  extension,  instead  of  $10,000,  on 
which  the  estimate  for  completion  was  based,  as  before  explained,  it 
may  be  necessary  to  modify  that  estimate  in  future,  but  it  is  not  thought 
necessary  at  this  time. 
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A  map  of  the  luouth  of  Black  River,  »l)owiu^  the  project  and  con- 
dition at  time  of  latest  survey,  is  submitted  to  a<;c5ompany  and  explain 
this  rei)ort. 

On  the  28th  of  May  the  steamer  Mariposa^  in  entering  the  liarbor, 
collided  with  the  outer  end  of  the  east  pier  and  tore  away  the  northeast 
corner  of  the  pier,  extending  about  half  the  width  and  a  somewhat 
longer  distance  on  the  side.  The  owners  have  made  arrangements  to 
have  the  pier  properly  repaired  at  their  own  expense. 

The  Black  Kiver,  near  Lorain,  has  recently  been  selected  as  the  water 
communication  to  a  new  establishment  for  the  manufacture  of  steel. 
The  matter  seems  to  have  taken  a  definite  shape,  and  it  will  probably 
add  largely  to  the  future  commerce  of  the  harbor. 

It  should  be  noted  that  the  cost  of  project  for  improvement  docs  not 
include  expense  of  maintaining  channel  by  annual  dredging  through 
the  bar,  nor  does  it  include  maintenance  of  old  snperstracture  by 
repairs.  These  expenses  can  not  be  estimated  as  part  of  a  definite 
plan,  but  must  be  incurred  from  year  t^  year  as  may  be  necessary  from 
available  funds,  leaving  the  balance  to  be  applied  upon  the  project  for 
extension  of  piers. 

Black  River  is  in  tlie  coHectiou  district  of  Cuyahoga,  Ohio.  There  is  a  fixed 
white  light  of  the  fourth  order  at  the  outer  end  of  the  west  pier.  Tlie  uearest  work 
of  defense  is  Fort  Wayne,  Mich.,  80  miles  distant. 

Money  statement. 

July  1, 1893,  halance  unexpended $18, 215. 89 

June  30, 1894,  amount  expended  during  fiscal  year 17, 988. 96 

July  1, 1S94,  bahmce  unexpended 226."93 

{Amount  (estimated)  required  for  completion  of  existing  project 46, 000. 00 
A  mount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1896    46, 000. 00 
Submitted  in  compliance  with  requirements  of  sections  2  of  river  and 
harbor  acts  of  1866  and  1867  and  of  sundry  civil  act  of  March  3, 1893. 


COMMBRCIAL  STATISTICS. 


The  following  statistics  for  the  year  1893,  relative  to  the  commerce  of  the  harbor 
at  mouth  of  Black  River,  Ohio,  were  compiled  from  information  furnished  by  the 
collector  of  customs  and  others : 


Art.icle8. 


RECEIPTS. 

Iron  ore 

Lumber,  sbingles,  lathi),  etc 

Stone  

Coal 

MiBcollaneoQs 


Totel 


Tons. 


ArtioloH. 


>        Ml 


171,562 

7, 135 

2.134 

100 

45 


Coal 
Oil.. 


SHIPMENTS. 


180, 976 


SHiPHEKTS— continued . 

Flour 

Stone 

S  ngar 

Grain,  meats,  et<: 

Lumber 

Brick 

Machinery 

Miscellaneoua  merchandise . . . . 


550,194 
14, 373 


Total 


Ions. 


6,226 

3,653 

2,054 

638 

325 

180 

19 

07.875 

645.527 


Total  freight  tonnage  for  1893 826,503 

ToUl  freight  tonnage  for  1802 231.434 


IncreaHe 595,069 


I 


u/   f  r 


# 


f 


f 


# 


.^ 


::?i^ 


^ 


r 


PM«r*4.fT«..  ««.f».  «#•.    Bn|f.  68  8. 


J 


APPENDIX  K  N — REPORT  OP  LIEUT.  COL.  SMITH.    2409 


Shipping.  Number.   Tonnage 


VeBse)  a  entering 220         fi21,«77 

YeeeelB  departing 293  202,276 


Total  registered  tonnage  for  1893 823,953 

Total  registered  tonnage  for  1892 548,234 

t  Increase 275,719 

Draft  of  largest  vessels  using  harbor,  16  feet. 

Largest  vessels  load  to  full  depth. 

No  new  vessel  lines  established  during  the  year. 


N  Ng. 
IMPROVEMENT  OF  CLEVELAND  HARBOR.  OHIO. 

Ill  1825  the  mouth  of  the  Cuyahoga  River  was  obstructed  by  a  long 
sand  birr,  the  channel  was  crooked,  and  the  depth  of  water  over  the 
bar  was  but  about  3  feet. 

A  i)hiu  of  improvement  was  then  adopted  to  straighten  and  deepen 
the  river  at  its  mouth  by  means  of  piers  on  each  side  to  confine  and 
direct  the  channel  over  the  bar.  The  plan  was  modified  and  extended 
from  time  to  time  until  1869,  when  it  was  completed.  The  work  involved 
considerable  expense  for  maintenance  by  dredging  and  the  repairs  of 
piers. 

Four  appropriations,  1870  to  1874,  inclusive,  were  subsequently 
expended  in  rebuilding  parts  of  the  west  pier  with  stone  and  in  repairs 
and  dredging. 

The  total  amount  appropriated  and  expended  on  this  improvement  until 

1875  was $.346,881.61 

In  1875  Congress  made  an  appropriation  for  a  breakwater  in  «5  fathoms 
of  water  to  protect  the  commerce  of  Cleveland.  A  plan  was  therefore 
made  for  an  outer  harbor  as  a  refuge  and  anchorage. 

The  original  plan  has  been  amended,  and  now  consists  of  two  bre^ik- 
waters. 

Amonnt  expended  from  adoption  of  present  project  in  1875  to  .June  30, 

1893 $1,197,701.61 

Amount  incurred  in  last  fiscal  year 70, 790. 33 

The  following  appropriations  have  been  made  since  adoption  of  the 
project : 

March  3, 1875 $50,000      August  5,  1884 $100,000 

Augnst  14, 1876 50,000      August  5, 1886 93,750 

August  14, 1876  (repair  of  pier) .  8, 000      August  11,  1888 100, 000 

June  18,1878 100,000      Septemher  19, 1890 75,000 

March3,1879 100,000      July  13,  1892 100,000 

Jum-  14,  1880 125.000  j                                                          '• 

Mnrch  3.1881 200,  COO  1              Total 1,276,750 

Augu8t2,1882 175,  000  i 

XOTK. — About  $50,000  of  this  amount  has  been  expended  in  maintenance  of  the  old 
piers  and  channel. 

A  map  is  forwarded  to  accompany  and  explain  this  report.  Upon  the 
map  the  complete  project  is  shown,  and  the  years  in  which  the  various 
parts  have  been  constructed. 
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Tlie  length  of  shore  arm  given  in  last  Annual  Report  was  incorrect, 
through  a  typographical  error;  the  correct  length  is  3,130  feet.  The 
length  of  spur  on  west  breakwater  was  also  incorrectly  given;  the 
correct  length  is  100  feet. 

At  the  beginning  of  the  fiscal  year  a  contract  was  outstanding  with 
Messrs.  Sadler  and  Allen,  of  Detroit,  Mich.,  for  dredging  in  the  harbor, 
tlto  necessity  for  which  was  explained  in  the  last  Annual  Report. 

The  dredging,  which  had  been  commenced  May  7,  1803,  was  carried 
on  continuously  until  I^ovember  15,  1803,  and  was  then  suspended  for 
tlie  wintei.  Dredging  was  resumed  March  30,  and  continued  until 
April  13,  1804,  when  the  contract  was  completed.  The  amount  of 
material  dredged  and  removed  during  the  fiscal  year  was  121,706  cubic 
yards,  and  the  total  under  the  contract  was  142,008  cubic  yards, 
measured  in  scows.  The  area,  dredged  to  a  depth  of  about  10  feet,  and 
nowhere  less  than  18  feet,  is  shown  in  shaded  lines  upon  the  map. 

The  material  dredged  was  towed  to  a  point  in  the  lake  e«ast  of  the 
line  of  Case  avenue  prolonged,  a  distance  of  about  2  miles.  It  has 
been  considered  necessary  to  tow  the  material  to  a  place  at  least  as 
distant  as  the  one  mentioned  in  order  to  prevent  possibility  of  injury 
to  navigation  in  the  harbor  or  its  approaches. 

In  this  connection  attention  is  invited  to  the  fact  that  the  city  of 
Cleveland  has  for  several  years  had  dredging  done  in  the  river  channel 
by  contract,  and  is  still  doing  the  same,  the  contract  requiring  the 
material  dredged  to  be  towed  eastward  and  dumped  in  the  lake  not 
farther  west  than  the  prolongation  of  Erie  street. 

Individuals  having  dredging  done  have  followed  the  example  of  the 
city,  and  as  a  result  a  large  amount  of  material  has  been  dumped  and 
is  still  being  dumped  entirely  within  the  limits  of  the  atea  to  be 
included  in  the  harbor  which  the  United  States  is  building  at  great 
expense  for  the  benefit  ot  Cleveland  commerce. 

The  shoal  which  has  been  formed  by  the  city  dumping  is  distinctly 
shown  upon  the  map  accompanying  this  report.  In  many  cases,  indeed, 
the  material  is  not  towed  as  far  as  Erie  street,  but  has  been  dumped  at 
points  much  nearer  the  piers.  In  a  few  instances  information  has  been 
lodged  with  the  U.  S.  attorney  of  such  dumping,  under  the  provisions 
of  section  6  of  the  river  and  harbor  act  approved  September  10, 1890, 
but  it  has  been  found  exceedingly  difficult  to  secure  a  conviction, 
although  the  facts  are  well  known ;  and  in  cases  of  conviction  the  pen- 
alties have  been  made  less  than  it  w;ould  cost  the  United  States  to 
remove  the  material  dumped  in  the  single  cases  on  which  conviction 
was  obtained.  This  remark  is  intended  to  apply  to  cases  at  Toledo  and 
at  Cleveland  harbors. 

The  most  effective  remedy  would  perhaps  be  an  injunction  from  the 
U.  S.  court  forbidding  all  parties  owning  or  controlling  dredging  plant 
on  this  lake  from  dumping  material  elsewhere  than  in  places  authorized 
by  the  Secretary  of  War. 

At  the  beginning  of  the  fiscal  year  a  contract  was  outstanding  for 
constructing  450  feet  of  breakwater  in  extending  the  protection  east- 
ward. Work,  which  had  been  commenced  April  10,  was  continued  until 
November  0, 1803,  when  it  was  completed. 

The  breakwater  is  constructed  upon  a  foundation  of  riprap  stone 
which  is  designed  to  be  6  feet  deep  aft^r  it  has  settled  compactly 
together.  For  this  reason  it  is  made  about  1  foot  higher  when  dumped 
into  ])lace.  The  width  of  the  riprap  foundation  is  00  feet  on  top,  and 
the  slopes  are  as  nearly  as  practicable  1  on  2.  The  middle  line  of 
foundation  coincides  with  the  middle  of  breakwater. 
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The  cribs  of  the  breakwater  are  32  feet  wide,  and  an  arrangement  is 
given  to  the  bottom  pieces  by  which  the  base  has  a  width  of  34:  feet. 
A  drawing  is  submitted  with  this  report  showing  the  details  of  con- 
struction of  the  cribs  and  superstructure.  The  design  shown  has  only 
been  employed  for  the  work  under  the  last  contract.  The  water  at  the 
site  is  31  to  32  feet  deep,  and  the  bottom  material  is  so  soft  that  a  moor- 
ing i)ile  was  driven  down  12  feet  or  more  with  a  single  blow  of  the 
liammer  of  an  ordinary  pile-driver.  The  extremely  soft  condition  of  the 
bottom  \yas  not  known  until  work  was  commenced  under  the  contract, 
and  some  apprehension  was  felt  regarding  the  stability  of  the  structure. 

The  crib  work,  as  constructed,  bore  upon  three  timbers  under  each 
of  the  outside  longitudinal  walls  and  a  single  timber  under  the  middle 
longitudinal  wall,  besides  the  support  received  from  other  parts  of  the 
crib.  The  plan  has  shown  such  excellent  results  that  the  number  of 
timbers  for  bearings  have  been  increased  to  four  under  the  outer  and 
inner  walls,  and  three  under  the  middle  wall. 

The  inspector,  who  has  served  for  many  years  as  superintendent  of 
construction  of  harbor  work,  states  that  formerly,  when  the  cribs  liad 
been  brought  to  a  beiiring  on  the  foundations  and  the  process  of  filling 
with  stone  commenced,  the  cribs  commenced  settling  into  the  founda- 
tion of  loose  stone,  and  before  the  superstructure  was  put  on,  the  cribs 
had  generally  settled  about  2  feet,  and  often  very  unevenly.  In  these 
cribs  the  settling  into  foundations  did  not  exceed  one-half  that  which 
occurred  with  the  former  cribs  having  no  extra  bearing  timbers. 

The  superstructure  of  all  of  the  east  breakwater  has  been  constructed 
with  a  parapet  on  the  lake  side,  12  courses  of  timber  (approximately 
about  12  feet)  above  mean  lake  level;  the  half  on  the  harbor  side  has 
been  built  only  C  courses  high. 

On  the  29th  of  June,  1894,  Mr.  F.  S.  Burrowes,  assistant  engineer, 
made  an  examination  of  the  elevations  of  top  of  east  breakwater  with 
the  following  result,  viz: 

One  tlionsand  niue  hundred  and  ninety-one  and  five-tenths  feet  of  parapet  on  east 
breakwater  averages  10.05  feet  above  mean  lake  level,  varying  from  0  feet  to  11.3 
feet  above  me^  lake  level.  Four  hundred  and  seventy-eight  and  iive-tentlis  feet 
of  parapet  on  cast  breakwater,  built  in  1893,  averages  ll.S  feet  above  mean  lake 
level,  varying  from  11.1  feet  to  12.4  feet  above  mean  lake  level. 

The  highest  part  of  the  parapet,  built  in  1893,  is  where  it  was  racked 
back  over  the  old  work  at  the  junction  with  the  new,  and  was,  there 
fore,  where  the  foundations  had  fully  settled.    The  extreme  east  end  is 
12.3  feet  high  and  the  middle  sags  to  11.1  feet. 

Xo  definite  measures  have  heretofore  been  taken  to  show  the  settle- 
ment in  different  years,  but  it  is  apparently  very  small  after  the  first 
year.  The  above  observations  show  that  the  breakwater  built  last  year 
has,  since  completion,  settled  only  about  one- third  as  much  as  the  part 
previously  built.  This  is  believed  to  be  largely  due  to  the  greater  bear- 
ing of  the  cribs  upon  the  riprap  foundation,  and  for  this  reason  the  bear- 
ing upon  foundation  has  been  increased  in  plan  for  future  construction 
as  shown  in  drawings. 

The  bolting  in  the  cribs  is  in  general  of  round  rolled  American  iron, 
1^  inches  in  diameter.  As  a  timber  can  be  pulled  off  from  the  bolt 
much  easier  than  the  bolt  can  be  pulled  up  through  the  timber,  the 
bolts  have  been  upset  and  swaged  at  top  to  form  a  kind  of  button-head. 
The  point  of  bolt  is  simply  a  small  bevel  to  remove  the  sharp  edge  where 
the  iron  is  cut  so  that  it  will  not  tear  the  wood  fiber  when  b<ung  driven. 

Bolts  are  all  driven  perpendicular  to  the  surfaces  and  joints  instead 
of  on  an  angle  as  heretofore,  because  the  work  is  more  cheaply  done; 
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the  timbers  can  be  drawn  together  more  firmly,  and  ifj  is  evident  that 
the  force  which  would  be  required  to  produce  the  initial  movement 
which  would  result  in  a  separation  of  the  cribs,  is  decreased  with  the 
increase  of  the  angle  of  the  bolt  from  the  normal. 

Another  feature  in  which  this  part  of  the  breakwater  differs  from 
that  which  preceded  is  in  the  introduction  of  corner  posts.  These  not 
only  form  a  prime  factor  in  holding  the  timbers  together,  but  they 
greatly  stiffen  the  cribs  and  make  them  capable  of  carrying  a  super- 
structure of  concrete  or  other  masonry,  should  it  be  found  desirable 
when  the  timber  above  water  has  become  decayed. 

A  statement  of  the  expenditure  of  the  appropriation  of  $100,000  by 
act  of  July  13, 1892,  may  be  made,  as  follows : 

July  1, 1892,  balance  available $1,397.88 

Amount  appropriated  July  13, 1892 100, 000. 00 

Total 10i,397.88 

Dredging  iu  November,  1892 1,432.71 

451^  feet  extension  of  east  breakwater 70, 549. 94 

Dredging  under  contract 20,019.72 

Uepairing  breakwater 4, 209. 11 

Surveys  of  harbor,  1892  and  1893 425.49 

Contingencies  of  superintendence,  examinations,  office,  etc 4, 574. 01 

Balance  available 186.90 

Total 101,397.88 

The  anchorage  in  tlie  harbor  of  refuge  west  of  the  river  chaunel  is 
now  accessible  to  the  largest  vessels  which  come  to  the  port  of  Clove- 
laud,  and  the  room  is  ample  for  all  present  needs.  There  is,  therefore, 
no  pressing  necessity  for  the  immediate  comoletion  of  the  breakwater 
as  proposed. 

Part  of  the  shore  arm  of  the  west  breakwater  was  constructed  in 
1876,  other  parts  in  1878, 1879,  and  1881.  Eight  hundred  and  fifty  feet 
of  the  west  end  of  breakwater  proper  was  built  in  1881.  All  the  real 
strength  of  pine  timber  above  water  in  a  pier  is  gone  in  about  twelve 
years,  though  it  may  under  favorable  circumstances  hold  several  yeiirs 
longer  and  sometimes  remain  in  place  until  entirely  rott-ed  out,  which 
may  require  twenty  years  or  more. 

Should  the  superstructure  of  a  part  of  the  breakwater  be  carried 
away  in  a  storm,  the  crib  work  below  water  would  almost  surely  follow, 
because  when  the  cribs  are  exposed  in  heavy  storms  the  stone  is  taken 
out  by  the  action  of  the  seas,  and  the  woodwork  is  left  with  too  little 
ballast  to  hold  it  in  position. 

It  is,  therefore,  very  important  that  the  old  superstructure  should  be 
rebuilt  before  it  is  too  far  gone  to  decay  to  withstand  the  force  of 
storms.  It  will  be  seen  in  the  stiitement  of  exi>enditure8  that  more 
than  $4,000  of  the  last  appropriation  was  expended  in  repairs  to  the 
breakwater;  the  repairs  consisted  almost  entirely  in  replacing  plank- 
ing and  deck  stringers  which  had  been  broken  away  in  wint^^r.  A 
small  opening  once  nuule  sometimes  becomes  the  means  of  letting  in 
forces  which  bring  destruction  to  a  large  part. 

A  8ui)erstructure  of  concrete  masonry  is  recommended  as  the  cheap- 
est which  can  be  made  of  a  reasonably  pennanent  character,  though  it 
may  probably  involve  the  necessity  of  strengthening  the  outer  walls  of 
the  cribs  below  water  level. 

Clevolanfl  Harbor  is  in  the  collection  district  of  Cnyahoga,  Ohio.  There  is  a 
beacon  on  the  enter  end  of  each  pier,  and  a  beacon  with  flash  light  and  fog  whistle 
on  the  independent  crib  jiist  inside  the  east  end  of  the  lake  arm  of  the  breakwater. 
The  nearest  work  of  defense  is  Fort  Wayne,  Mich.,  110  miles  distant. 
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Money  statement. 

Jnly  1,  1893,  balance  unexpended $88, 141. 49 

Deposited  to  credit  of  appropriation *  162. 71 

$88,304.20 

June  30,  1894,  amount  expended  during  fiscal  year 88, 117. 30 

July  1,  1894,  balance  unexpended 186. 90 

{Amount  (estimated)  required  for  completion  of  existing  project 494, 000. 00 
Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1896  200, 000. 00 
Submitted  in  compliance  with  requirements  of  sections  2  of  river  aud 
harbor  acts  of  1866  and  1867  and  of  sundry  civil  act  of  Maich  3, 1893. 


COMMERCIAL   STATISTICS. 

The  following  statistics  for  the  year  1893,  relative  to  the  commerce  of  the  harbor 
at  Cleveland,  Ohio,  were  compiled  from  information  furnished  by  the  collector  of 

customs  and  others : 

1X3MESTIC. 


AriicIeH. 


RECEIPTS. 

Iron  ore 

Kallroad  ties,  posts,  etc. . . 

Liinibor 

Stone 

Iron 

Sliingles.  laths,  etc 

Planter,  lime,  and  cement 

Flour 

Orain  and  hay 

Fiali 

I^utatoes 

General  Tnerchandiso 

Miaccllaneous 


Tons. 


1, 265, 603 

849,281 

250,977 

74,123 

25,567 

19, 727 

9,338 

5,654 

2.412 

1,455 

498 

46,056 

429 


Articles. 


SHIPMENTS. 

Coal 

Iron  and  steel 

NailH  and  spikes 

Lumber 

Brick  and  sewer  T>ipe 

Wire 

Glass,  crockery,  and  stoneware. 

Merchandise 

MiHCoilaneous 


Total 2. 551, 120 


Total 


Tons. 


1,348,273 

53,900 

24j«74 

2.034 

4,550 

3,823 

531 

14,284 

905 


1,453,754 


FOREIGN. 


RECEIPTS. 


Lumber 

Roofing  gravel. 

Salt 

Fish 

LntliH 

MiHCcUaneoua  . 


2,133 

1,903 

1,413 

553 

110 

88 


SHIPMENTS. 

Coal 

Oil 

Fire  brick  and  Are  clay. 

Flour 

Iron 

Miscellaneous 


Total 


6,200 


Total 


174.384 

2,234 

1,576 

590 

33 

31 


I 


178,348 


Total  freight  tonnage  for  1893 4.180,922 

ToUl  freight  tonnage  for  1892 7,000.791 

DtrroaHo 2,870,869 


Shipping. 


Xn:nher.     Tonnazie. 


Vessels  entering . . 
Vessels  departing 
Vessels  built 


3,071 

3,173 

0 


1, 980, 516 

2,  «)2, 170 

6, 512. 15 


Total  registerwl  tonnage  for  1893  ( veHS(*lM  entering  and  departing) 4, 012. 686 

Total  regi«t<*rod  tonnage  for  1892  (vessels  entering  and  departing) 4,  J«4, 1 19 

Decrease 811,433 

Draft  <»f  largest  vessels  nsing  harbor,  16^  feet. 

Largest  vcssel.H  do  not  load  tu  full  depth. 

New  lines  of  transportation  were  established  as  follows,  viz:  The  Vessel  Owners' 
Towing  Company,  The  Cleveland  and  Buffalo  Transit  Company,  The  Ohio  Tran.s- 
portatiou  Company,  The  Cuyahoga  lYansit  Company,  The  Corrigau  Transit  Com- 
pany, The  Cleveland  Sand  and  Gravel  Company. 

*  During  fiscal  year  ending  June  30,  1894. 
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N  N   10. 
IMPROVEMENT  OF  FAIRPORT  HARBOR.  OHIO. 

The  harbor  of  Fairport  is  near  the  mouth  of  the  Grand  River,  Ohio, 
AFhich  is  navigable  for  some  distance  from  the  lake. 

In  1825  the  sand  bar  across  the  mouth  was  so  liard  and  dry  in  the 
g;ninmer  that  teams  could  be  driven  across.  In  that  year  a  plan  was 
adopted  for  improving  the  harbor  by  the  method  of  parallel  piers  to 
confine  and  protect  the  channel.  The  plans  have  been  modified  and 
extended  from  time  to  time  until  1890,  when  the  latest  prqje<!t  was 
adopted  providing  for  extending  the  parallel  piers  to  a  depth  of  18  feet 
in  the  lake.  The  widths  between  piers  were  planned  to  be  200  feet,  but 
owing  to  imperfections  in  construction  and  alignment,  and  the  move- 
ment caused  by  storms,  the  general  width  between  piers  is  but  185  feet^ 
though  in  a  few  2)laces  it  is  about  195  feet. 

At  the  time  the  latest  project  was  adopted  the  channel  depth  between 
piers  was  IC  feet  and  the  depth  over  the  bar  15J  feet.  The  necessity 
for  an  increase  of  depth  was  stated  as  follows: 

Fairport  Harbor,  Ohio,  in  now  the  third  harbor  on  the  list  of  Lako  Erie  harbors 
in  order  of  amount  of  ore  received  and  coal  shipped,  and  the  amonnt  of  this  coihi 
riierce  bids  fair  to  increase  still  more  as  other  railroad  companies  are  preparing  to 
build  to  said  harbor. 

The  project  and  estimated  cost  of  the  extension,  as  modified  and 
approved  in  October,  1892,  is  as  follows: 

For  two  parallel  piers,  each  1,060  feet  long,  2,120  linear  feet,  at  $100  per 
foot {i?212,000 

The  cost  of  dredging  the  channel  to  a  depth  of  18  feet,  if  needed  but 
once,  would  be  a  simple  matter  to  estimate,  but  when  needed  to  a 
greater  or  less  extent  every  year  as  a  result  of  irregularly  recurring 
conditions  in  the  river  and  in  the  lake,  it  becomes  rather  a  question  of 
maintenance  than  of  extending  and  completing  a  definite  plan  of 
improvement,  and  the  cost  of  dredging,  ns  well  as  of  repairing  the 
piers,  is  therefore  not  included  in  the  project  for  extending  the  piers. 

It  is  not  practicable  to  make  a  definite  estimate  for  dredging  and 
repairs  which  shall  fully  and  finally  complete  all  that  will  be  needed, 
niiey  are  more  or  less  necessities  of  each  year,  and  when  imperatively 
needed  must  be  completed  as  far  as  practicable  with  funds  which  may 
be  available,  leaving  the  balance  to  carry  on  the  project  for  extending 
the  improvement. 

This  explanation  seems  necessary  for  the  reason  that  previous  to  1892 
the  method  had  not  been  employed  in  this  district,  and  as  a  result  the 
estimates  for  completion  of  piers  were  reduced  by  the  full  amount  of 
fil)propriations,  some  part  of  which,  and  sometimes  even  all  of  which, 
lijsd  been  expended  for  repairs  and  dredging. 

The  entire  amount  expended  from  1825  to  adoption  of  present  project  in 

1892  was $319,508.08 

yVmonnt  expended  on  present  project  to  Jane  30, 1893,  including  liabilities.        3, 946. 54 
Amount  expended  in  last  fiscal  year 25, 607. 39 

At  the  beginning  of  the  fiscal  year  work  was  in  progress,  dredging 
nndor  contract  with  Messrs.  Sadler  &  Allen,  of  Detroit,  Mich.;  this 
was  completed  July  7, 1803.  The  amount  dredged  in  July  was  2,263 
cubic  yards,  and  the  amount  under  the  contract,  which  was  commenced 
.June  0,  was  10,211  cubic  yards.  The  channel  over  the  bar  was  dredged 
to  a  depth  of  18  feet. 

A  contract  was  also  outstanding  at  the  beginning  of  the  fiscal  year 
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With  Mr.  James  B.  Donnelly,  of  BuflFalo,  N.  Y.,  for  constructing  an 
extension  to  east  and  west  piers.  Work  under  the  contract  was  com- 
menced June  12  and  completed  November  30, 1893. 

The  east  pier  was  extended  120  leet  and  the  west  pier  100  feet.  The 
pier  is  of  the  same  type  as  that  constructed  at  Ashtabula  and  Gouneaut, 
shown  on  drawing  with  report  for  Gonneaut  Harbor.  The  piers  arc  24 
feet  wide,  superstructure  8  feet  above  mean  lake  level,  and  the  cribs 
are  20  feet  deep,  upon  a  foundation  of  stone  in  a  trench  dredged  to  a 
depth  of  22  feet  or  more.  The  foundation  is  of  large  stone,  projecting 
4  leet  outside  the  crib,  and  the  spaces  between  stone  are  filled  with 
small  stone. 

The  foundation  under  the  riprap  stone  is  of  sand,  and  much  the 
same  diflSculty  was  experienced  by  the  cribs  tipping  and  moving  in  the 
October  storm  as  is  described  in  the  report  for  Gonneaut  Harbor.  It 
is  proposed  in  future  to  adopt  the  new  type  of  crib,  designed  for  situ- 
ations on  sand  bottom  and  shown  in  drawing  with  report  for  Gonneaut 
Harbor. 

The  entire  appropriation  of  July  13, 1892,  may  be  accounted  for  as 
follows: 

July  1, 1892,  balance 1 $1,370.45 

AppropriatedJuly  13,1892 35,000.00 

Total  available * *...  36,370.45 

Expended  for  dredging  tho  bar  November,  1892 600. 00 

Expended  for  dredging  the  bar  Jnne  and  Jnly,  1893 2, 042. 20 

Expended  for  extending  piers  280  linear  feet 24, 055. 61 

For  fiuperintendence,  surveys,  and  contingencies  of  all  kinds 2, 856. 12 

Balance  on  hand  Juno  30, 1894 6,816.52 

Total 36,370.45 

The  available  balance  is  held  to  meet  any  emergencies  which  may 
arise  requiring  an  expenditure  for  repairs  or  for  deepening  the  channel. 

The  channel  during  the  past  year  has  been  unusually  deep,  and  in 
the  spring  of  181)4  there  were  no  conditions  which  caused  the  formation 
of  a  bar  to  a  sufficient  extent  to  cause  inconvenience  to  navigation. 

The  condition  of  the  piers  outside  of  the  shore  line  is  fairly  good, 
but  inside  the  shore  line,  esi)ecially  on  the  east  side,  the  piers  are  in 
very  bad  condition.  The  pier  for  a  length  of  several  hundred  feet  on 
the  east  side  is  in  such  bad  condition  that  it  should  be  rebuilt. 

In  order  to  fully  ascertain  the  condition  of  the  piers,  and  also  to 
obtain  the  information  necessary  for  a  report  upon  the  occupancy  of 
the  pier  by  a  transportation  company  which  had  obtained  a  lease  of 
the  pier  and  after  one  year  had  refused  to  make  further  payments,  I 
directed  Mr.  F.  S.  Burrowes,  U.  S.  assistant  engineer,  to  make  an 
examination  and  survey  of  the  harbor  and  piers  in  November,  1893. 

My  report  and  recommendation  to  the  Chief  of  Engineers  was  sub 
mitted  under  date  of  March  14, 1894,  and  action  was  taken  thereon  as 
follows : 

United  States  Exginekr  Offick, 

Cleveland,  Ohio,  March  14, 1S94. 

General:  As  the  present  condition  of  the  pier  at  Fnirport  Harbor,  Ohio,  inside 
the  shore  line,  is  such  that  tho  question  of  its  further  maintenance  by  the  Ignited 
States  must  be  decided  at  an  early  day,  I  have  the  honor  to  submit  tho  fo]lowin<^ 
statement  and  recommendation : 

Under  date  of  June  22, 1889,  certain  conditions  -were  accepted  by  H.  W.  Oliver, 
president  Consumers' Forwarding  and  Storage  Company,  Pittsburg,  Pa.,  for  use  of 
United  States  east  pier  at  Fairport  Harbor,  Ohio,  one  of  tho  conditions  being  an 
annual  rental  of  $2,000  to  be  paid  to  th^United  States  by  the  company.  I  am  unable 
to  find  a  copy  of  the  license  in  the  records  of  this  office. 
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Under  dato  of  July  15,  1890,  the  first  auniiul  payment  was  remitted  to  tliis  office 
by  the  company. 

Under  date  of  Juno  18,  1891,  a  reqnest  was  made  to  the  company  for  remittance  of 
the  second  annual  payment  of  $2,000,  which  was  declined,  under  the  plea  that  the 
license  was  only  for  one  year  and  that  no  payment  was  therefore  due.  The  same 
was  reasserted  in  subsequent  correspondence.  The  matter  was  therefore  laid  before 
the  Chief  of  i:ngiueer8  in  a  letter  from  this  office  dated  July  16,  1891  (3962  of  1891). 

Under  date  of  September  17,  1891,  the  Attorney-General  of  the  United  States 
informed  the  Secretary  of  War  tnat  the  matter  had  been  referred  to  the  U.  S.  attorney 
for  the  northern  district  of  Ohio  for  such  action  as  may  be  necessary.  There  is  no 
record  in  this  office  of  any  action  on  the  subject  by  the  U.  S.  attorney. 

In  the  summer  of  1891  a  beacon  for  rear  light  of  range  was  erected  on  the  United 
States  pier,  which  was  so  situated  as  to  interfere  with  the  use  of  the  company's  iron 
hoist.  The  company  then  practically  ofifered  to  pay  the  rental  provided  the  beacon 
was  removed,  but  no  further  action  was  taken. 

The  pier  has  been  constantly  used  by  the  company  which  obtained  the  license, 
though  perhaps  under  some  modification  of  name.  The  outer  tracks  of  the  iron 
hoists  are  on  the  pier,  and  railroad  tracks  and  piles  of  ore  are  close  to  the  inner  edge 
of  the  pier,  which  thus  becomes  a  mere  wharf  front  to  retain  the  material  behind  it. 
Directly  over  the  pier,  and  partly  resting  on  it  near  the  shore  line,  the  company  built 
some  coal  hoists,  which  are  still  in  position,  though  at  present  not  in  use.  The  use 
to  which  the  pier  has  been  subjected  has  done  it  very  great  injury,  vastly  mote  than 
can  be  repaired  by  the  amount  paid  to  the  United  States  for  one  year's  rental. 

In  November,  1893, 1  tad  a  survey  of  the  harbor,  made  with  special  reference  to  the 
condition  and  occupancy  of  the  east  pier.  I  inclose  a  copy  of  the  report  of  Mr.  F.  S. 
BuiTowes,  the  assistant  engineer,  who  made  the  survey,  and  a  blue  print  of  the  map 
of  the  harbor. 

An  examination  of  the  map  shows  at  a  glance  that  the  transportation  company 
has  taken  possession  of  the  entire  wharf  front  of  the  town,  streets  included.  In  lact, 
it  is  understood  that  the  small  city  government  is  practically  controlled  by  the  tranB- 
portatiou  company.  The  busiuess  of  Fairport  Harbor  is  thus  far  but  little  save  what 
IS  done  by  corporations  or  companies  under  a  single  management.  ■ 

I  am  therefore  constrained  to  make  this  statement  of  the  general  features  of  the 
situation,  and  to  recommend  that,  until  other  circtimstances  may  arise  to  change  the 
present  conditions  and  necessities,  no  expense  shall  be  incurred  by  the  United  States 
to  keep  the  east  pier  in  repair  inside  of  the  shore  line,  and  that  no  dredging  be  done 
in  the  channel  inside  of  that  line. 

Very  respeot fully,  your  obedient  servant, 

Jared  a.  Smith, 
Lieut.  Col,,  Corps  of  Engineers, 

Brig.  Gen.  Thomas  L.  Casey, 

Chief  of  Engineer B,  U.  S,  A, 


Cleveland,  Ohio,  February  St,  1894, 

Colonel:  I  have  the  honor  to  submit  the  following  report  upon  a  partial  survey 
of  Fairport  Harbor,  Ohio,  made  under  your  direction  in  Novemoer,  1893: 

The  primary  object  of  the  survey  as  conveyed  in  your  verl)al  instructions  was  to 
ascertain  the  general  dimensions  and  conditions  of  the  Government  piers,  more 
especially  the  one  on  the  east  side.  Incidentally  the  survey  was  to  include  the  docks, 
railroad  and  ore-hoist  tracks,  iron-ore  piles,  and  street  adjacent  to  the  water  front 
in  Fairport.  A  map  of  the  survey ,  plotted  to  a  scale  of  1 :  2000,  and  showing  the  above 
features,  is  submitted  herewith.  The  soundings  on  the  map  outside  the  line  A-B, 
are  taken  from  a  survey  made  in  June,  1893,  by  Mr.  William  T.  Blnut,  assistant 
engineer.  The  soundings  on  the  map  inside  of  the  line  A-B  were  taken  in  April  and 
May,  1891,  by  \V.  G.  Hawkins,  inspector. 

Fairport  Harbor  is  at  the  mouth  of  Grand  River,  and  its  improvement  has  been  of 
the  usual  type :  that  is,  nearly  parallel  piers  have  been  built,  one  on  either  side  of 
the  mouth  of  the  river  and  extending  out  into  the  lake.  The  channel  width  between 
the  piers  varies  from  184  feet  at  the  outer  end  to  198  feet  near  the  life-saving  sta- 
tion, the  general  width  being  about  187  feet.  The  piers  are  composed  of  timber  cribs 
filled  with  stone.  The  width  of  the  piers  varies  from  15  feet  to  24  feet  and  the 
height  from  5  feet  to  8  feet  above  mean  lake  level. 

East  pier. — The  east  pier  as  a  crib  construction  now  ends  at  what  is  known  as  the 
old  range  pier  and  has  a  total  length  of  1,760  feet.  Inside  of  the  old  range  pier  and 
extending  up  the  river  about  4,0()0  feet  there  is  a  dock  built  of  piles,  capped  and 
decked,  and  used  by  the  Dock  Company  as  a  wharf  for  handling  and  storing  iron  ore. 
Beginning  at  the  outer  end,  the  east  pier  may  be  described  as  follows:  For  a  dis- 
tance of  «524  feet  the  pier  is  24  feet  wide  and  is  *iu  good  condition ;  next  there  is  an 
old  light-house  crib  30  feet  square  which  appears  to  be  solid  and  has  retained  the 
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stone  filling.  Inside  the  old  light-house  pier  for  a  distance  of  about  600  feet  the  pier  is 
18  feet  wide.  Althouc^h  this  part  of  the  pier  has  settled  badly  out  of  shape,  it  seems 
fairly  sound  and  stable  and  has  retained  its  stone  ballast.  It  could  be  repaired  by 
replacing  the  deck  stringers  and  plank  and  possibly  some  of  the  side  timbers  on  the 
inner  end.  If  thought  advisable  to  entirely  replace  the  superstructure,  I  think  it 
could  be  done  with  H&tetjj  as  the  fact  that  the  stone  ballast  has  temained  in  place 
would  seem  to  show  that  the  submerged  crib  is  sound. 

For  the  balance  of  the  distance,  614  feet,  the  pier  is  only  15  feet  wide  and  is  in  a  very 
dilapidated  condition.  The  cribs  of  which  it  is  built  were  evidently  placed  directly 
upon,  or  very  Uttle  below,  the  natural  surface  of  the  bottom «f  the  river.  Dredging 
and  scouring  action  have  since  partially  undermined  them,  allowing  the  ballast  to 
run  out  and  causing  the  cribs  to  cant  toward  the  river.  In  one  place  for  a  distance 
of  about  150  feet  the  cribs  have  been  almost  entirely  overthrown.  The  repair  of 
this  part  of  the  pier  would  be  practically  impossible,  and  the  only  thing  that  could 
be  done  would  be  to  entirely  remove  it  and  repilace  it  with  dee^^er  and  heavier  con- 
struction. 

About  1,100  feet  firom  the  outer  end  of  the  pier  the  Dock  Company  has  constructed 
a  bulkhead  of  timbers  and  piles  running  normal  to  the  pier  for  about  200  feet,  then  turn- 
ing and  running  parallel  to  the  pier  until  it  intersects  the  shore  line.  The  area  included 
between  the  bulKhead  and  the  pier  hiis  been  filled  and  tracks  and  platform  laid,  so 
that  it  can  be  utilized  for  handling  and  storing  ore.  A  coal  chute  has  also  been 
built  near  the  outer  end  of  this  area  and  directly  upon  the  Government  pier.  The 
part  of  the  pier  inside  of  this  bulkhead  would  seem  to  be  no  longer  necessary  as  a 
contraction  work,  but  might  be  useful  as  an  ore  dock.  This  would  include  all  of  the 
15-foot  pier  and  about  50  feet  of  the  18-foot  pier. 

West  Pier. — Beginning  at  the  oirter  end,  the  west  pier  for  a  distance  of  483  feet  is 
24  feet  wide  and  is  in  good  condition,  the  only  repairs  necessary  being  some  new 
decking.  For  tlie  next  137  feet  the  pier  varies  in  width  from  20.5  to  22  feet.  This 
part  of  the  pier  has  canted  toward  the»channel,  so  as  to  make  the  inner  edge  about 
2  feet  lower  than  the  outer;  otherwise  it  seems  to  be  in  fairly  good  condition  and 
could  bo  repaired  without  great  expense.  From  here  in  to  the  life-saving  station, 
about  620  feet,  the  pier  is  18  feot  wide,  and,  although  the  superstructure  appears  to 
be  fairly  sound,  yet  it  is  old  and  will  soon  have  to  be  renewed.  The  sand  has  grad- 
ually accumulated  west  of  the  pier  until  it  is  now  level  with  the  top  of  the  super- 
structure to  within  825  feet  of  the  outer  end.  Inside  of  this  point  the  pier  is  no 
longer  needed  as  a  contraction  work  or  to  prevent  the  drifting  of  sand  across  the 
channel,  and  its  repair  would  not  appear  to  be  necessary. 

Fairport  Docks. — A  glance  at  the  map  will  show  that  practically  the  whole  of  the 
w^ater  front  of  Fairport  is  used  as  a  wnarf  for  handling  and  storing  iron  ore,  and  is 
almost  completely  covered  with  railroads,  ore  hoists,  tracks,  and  iron  ore  in  piles 
20  to  25  feet  high.  This  business  is  in  the  hands  of  a  corporation  variously  known 
as  the  Consumers'  Storage  and  Forwarding  Company,  Pennsylvania  and  Lake  Erie 
Dock  Company,  Fairport  Dock  Company,  and  Pittsburg,  Fairport  and  Northwestern 
Dock  Company.  It  is  locally  known  as  the  Dock  Company,  and  has  been  so  referred 
to  in  this  report.  These  docks  form  practically  the  terminal  facilities  for  the  Pitts- 
burg, Painesville  and  Fairport  Railroad,  now  leased  by  the  Pittsburg  and  West- 
em  Railroad,  which,  I  uuderstand,  is  a  part  of  the  Baltimore  and  Ohio  Railroad 
system. 

I  was  told  by  a  member  of  the  village  government  that  the  village  council  had 
abandoned  the  following  parts  of  streets :  All  cross  streets  west  of  Water  street;  also 
all  cross  streets  west  of  High  and  south  of  Third,  and.  Water  street  south  of  Third. 
This  gives  the  Dock  Company  complete  control  of  the  water  front,  leaving  no 
approach  to  it  free,  by  i*ight,  to  the  public.  At  the  time  of  the  survey  theire  was  no 
ore  stored  on  the  line  of  Third  street,  but  it  was  obstructed  west  of  Water  street 
by  railroad  tracks  and  tracks  for  ore  hoists,  so  that  this  area  could  also  be  used  for 
storage  of  ore  at  any  time  the  Dock  Company  might  think  it  advisable. 
Very  respectfully,  your  obedient  servant, 

F.   8.    BURROWES, 

Aanaiant  Engineer, 
Lieut.  Col.  Jared  A.  Smith, 

Corps  of  Engineers,  U,  S,  A. 


Officr  of  the  Chief  of  Engineers, 

United  States  Army, 
jrashingion,  D,  C,  March  20 j  1894, 

Sir  :  The  river  and  harbor  act  of  August  11, 1888,  in  the  item  making  an  appropria- 
tion for  continuing  the  improvement  of  Fairport  Harbor,  Ohio,  contains  the  follow- 
ing provision  (25  Stat.  L.,  405) : 
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'^  That  the  owners  of  dock  property  abutting  on  Grand  River,  at  the  month 
thereof,  shall  have  the  right  to  load  and  nnload  coal,  ore,  and  other  ireight  over  so 
much  of  the  east  Govi^rnmeut  pier  as  liea  north  of  the  present  low- water  mark,  under 
such  limitations  as  to  time  and  use  as  shall  be  approved  by  the  Secretary  of  War, 
on  the  payment  of  such  compensation  as  the  Secretary  of  Wnr  shall  determine." 

In  accordance  with  this  provision  of  the  law,  the  Secretary  of  War  gran  ted,  June  22, 
1889,  to  the  Consumers*  Forwarding  and  Storage  Company,  a  corporation  organized 
under  the  laws  of  the  State  of  Pennsylvania,  a  license  to  enter  upon  the  said  pier 
for  the  pnrxKMes  in  the  act  upon  certain  conditions  named  in  the  instrument  for  the 
term  of  one  year.  One  of  the  conditions  of  the  license  was  that  the  company  should 
pay  a  rental  at  the  rate  of  $2,000  per  annum,  payable  at  the  expiration  of  the  year. 
This  rental  was  p»id  by  the  company  for  the  year  ending  June  22,  1890,  but  through 
oversight  the  license  was  not  renewed,  and  when  demand  was  made  for  the  rental 
for  the  succeeding  year,  the  company  refused  to  pay  it,  and  denied  any  liability  for 
the  amount,  on  the  ground  that  the  license  had  expired.  It  was  not  believed  that 
this  contention  was  tenable,  or  that  failure  to  renew  the  license  absolved  the  com- 
pany from  the  obligation  to  pay  for  the  period  during  which  the  pier  was  used.  It 
wa»  thought  that  the  continued  use  of  the  pier  by  the  company  was  practically 
evidence  of  a  willingness  to  abide  by  the  terms  of  the  original  license,  and,  in  the 
absence  of  objection  by  the  United  States,  would  operate  as  an  extension  or  renew^ 
of  the  said  license. 

Accordingly  the  Secretary  of  War,  under  date  of  August  22,  1891,  referred  the 
papers  to  the  Department  of  Jtistice,  with  the  request  that  they  be  placed  in  the 
hands  of  the  proper  LI.  S.  district  attorney,  *'  with  directions  to  take  such  action 
as  the  nature  of  the  case  demands  or  advise  this  Department  what  to  do."  By  letter 
of  September  17,  1891,  the  Attorney-General  advised  the  Secretary  of  War  that 
tho  matter  had  been  referred  to  the  U.  S.  attorney  for  the  northern  district  of  Ohio 
*^  for  such  action  as  may  be  necessary." 

It  is  not  known  that  the  U.  S.  attorney  has  ever  taken  any  action  on  the  subject. 
The  pier,  has  been  constantly  used  by  the  company  which  obtained  the  licensei, 
thou;^h  perhaps  under  some  modification  of  name,  and  no  payment  has  been  made 
for  Huch  use  since  that  made  for  the  year  ending  June  22,  lo90. 

I  have  the  honor  to  recommend  that  the  subject  be  again  bronght  to  the  attention 
of  the  Attorney-General,  and  that  he  be  requested,  if  in  his  opinion  the  company  can 
be  held  liable  for  the  rental  under  the  Original  license,  to  direct  the  U.  S.  attorney 
to  take  the  necessary  steps  to  collect  the  said  rental,  and  if  in  his  opinion  the  com- 
pany is  not  so  liable,  that  he  direct  the  U.  S.  attorney  to  institute  proceedings  to 
restrain  the  company  from  using  or  occupying  the  pier  except  under  such  uewlimita- 
and  terms  as  the  Secretary  of  War  may  prescribe. 

A  copy  of  the  license  is  herewith. 

Very  respectfuUVy  your  obedient  servant-, 

Thos.  Lincoln  Casey, 

Hon.  Danikl  »S.  Lamont,  Brig,  Gen,,  Chief  of  Engineers. 

Secretary  of  War. 

[Indorsempnt.] 

•  War  Dbpartmbnt,  March  $S,  1894, 

Respectfully  transmitted  to  the  honorable  Attorney-General,  with  request  that 
action  may  be  taken  as  recommended  in  the  within  letter  of  the  Chief  of  Engineers. 

DA.N1BL  S.  Lamont, 

Secretary  of  War, 


Office  of  the  Chief  of  Engineers, 

United  States  Army, 
Washington,  D.  C,  April  $4,  1894, 

Colonel  :  Referring  to  your  letter  of  the  14th  ultimo,  regarding  the  oecnpancy  of 
the  Tnited  States  east  pier  at  Fairport  Harbor,  Ohio,  by  the  Consumers'  Forwarding 
and  Storage  Company,  1  have  to  invite  your  attention  to  the  action  of  the  Depart- 
ment, as  shown  by  the  accompanying  copy  of  letter  of  March  20,  1894,  from  this 
oifice  to  the  Secretary  of  War  and  by  the  Secretary's  indorsement  thereon  of  March  23. 
By  command  of  Brig.  Gen.  Casey: 

Very  respectfully,  your  obedient  servant, 

H.  M.  Adams, 
Lieut.  Col.  Jarkp  A.  Smith,  Major,  Corps  of  Engineers, 

Corps  of  Enginee 

Until  the  question  thus  placed  before  the  Department  of  Justice  can 
be  definitely  settled,  no  recommendations  will  be  submitted  for  expend- 
ing any  sum  of  money  for  repairs  of  the  part  involved.  If  the  company 
owning  the  adjacent  land  and  operating  the  works  which  require  use 
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of  the  Government  pier,  which  has  now  become  the  wharf  frontj  would 
take  the  pier  on  a  lease  which  simply  requires  it  to  be  kept  m  good 
condition  as  the  sole  consideration  for  its  use,  it  would  perhaps  be 
more  satisfactory  to  the  company  and  would  save  expense  to  the 
United  States. 

There  seems  to  be  no  good  reason  why  owners  of  lands  adjacent  to 
a  channel  should  be  shut  out  from  the  riparian,  privilege  of  using  the 
channel  to  load  and  unload  vessels  on  their  own  front,  but  if  such 
loading  and  unloa<ling  has  become  possible  only  through  expenditures 
made  by  tlie  United  States,  then  the  United  States  might  with  all 
modesty  claim  the  right  to  have  its  work  maintained  without  further 
cost  to  itself. 

A  reduced  copy  of  the  map  mentioned  in  Mr.  Burrowes'  report  is 
forwarded  to  accompany  and  explain  this  report. 

Fairport  Harbor  ih  in  the  conection  district  of  Cnyahoga,  Ohio.  There  is  a  fixed 
white  lij^fat  of  the  third  order  ou  the  shore  and  a  beacon  on  the  east  pier 

Money  statement. 

July  1, 1893.  bnlnnce  unexpended $34, 864. 76 

June  30,  ISQ4,  anion iit  expended  during  fiscal  year 28, 048. 24 

July  1,  1894,  bal.inoc  unexpended 6, 816. 52 

{Amount  (cHtiniated)  required  for  completion  of  existing  project 190, 000. 00 
Amonnttliiit  can  be  profitably  expenuedln  fiscal  year  ending  June  30, 1896  100, 000. 00 
Subnutted  in  compliance  with  requirements  of  sections  2  of  river  and 
harbor  acts  of  1866  and  1867  and  of  sundry  civU  act  of  March  3, 1893. 


COMMERCIAL  STATISTICS. 

The  following  statistics  for  the  year  1893,  relative  to  the  commerce  of  the  harbor 
at  Fairport,  Ohio,  were  compiled  from  information  furnished  by  the  collector  of 
customs  and  others: 


Articles. 


Tons. 


RBCB1PT8.  I 

Iron  or© 792. 517 

Grain 

Flour,  etc 

Stone  

Miscellaneous  merchandise 

Fish 


Articles. 


Tons. 


()oal 
22,982   >  Merchandise. 
60,  (£{9   , 

6.998  ,!  Total... 

55,  S'S 
12 


SHiPMKfrrs. 


Total 948,002 


237,889 
29,722 


267,611 


Total  freight  tonnage  for  1S93 1,215,613 

Total  freight  tonnage  for  1892 1,103,197 


Increase. 


112. 416 


Vessels  entering 
Yessels  departing 


Shipping. 

Number. 

Tonnage. 

• 

489 
444 

599,250 

IT 

528,360 

o 

Total  registerwl  ttmnage  for  1893 1,127,610 

Total  registered  tonnage  for  1892 1, 615, 5 11 

Decrease 387,901 

Draft  of  largest  vessels  using  harbor,  16  feet. 

Depth  of  water  prevents  largest  vessels  from  loading  to  fhll  depth. 

^0  new  vessel  lines  established  during  the  year. 
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N  N  XI. 
IMPROVEMENT  OF  ASHTABULA  HARBOR,  OHIO. 

Ill  1826  the  natural  conditions 'of  Ashtabula  River  afforded  but  2 
feet  depth  of  water  over  the  bar  at  the  mouth,  and  the  rock  bottom 
was  but  0  feet  below  the  surface  of  the  lake. 

A  plan  was  adopted  to  improve  the  channel  by  confining  it  between 
parallel  piers  of  timber  work  filled  with  stone.  The  plans  have  been 
modified  and  extended  from  time  to  time  as  the  necessities  of  commerce 
required,  and  have  included  the  removal  ot  material  overlying  the  rock 
and  also  of  the  shaly  rock  itself  to  a  depth  of  17  feet.  A  large  amount 
has  been  necessarily  expended  in  repairing  the  old  work,  because  even 
the  best  timber  above  water  becomes  almost  entirely  decayed  in  fifteen 
years. 

The  latest  project,  proposed  in  1890  and  amended  and  approved  in 
1891,  consists  in  widening  the  channel  by  placing  the  east  pier  45  feet 
farther  eastward,  aud  deepening  the  channel  by  extending  the  piers  to 
a  depth  of  22  feet  in  the  lake  and  removing  the  rock  to  a  depth  of  20 
feet. 

At  the  beginning  of  the  fiscal  year  work  was  in  progress  under  con- 
tract to  remove  and  rebuild  242  feet  of  tlie  old  east  pier,  and  to  extend 
both  the  east  and  west  piers.  Work  had  been  commenced  March  13, 
1893 ;  it  was  continued  until  December  23, 1893,  when  it  was  completed. 

During  the  season  a  part  of  the  old  east  pier  242  feet  long,  standing 
on  the  rock  bottom  in  a  depth  of  about  10  feet  and  having  a  super- 
structure 6  feet  high,  was  removed,  and  a  corresponding  amount  of 
entirely  i»ew  work  with  superstructure  8  feet  high,  was  built  to  replace 
it,  the  new  work  bein^  parallel  to  the  old  and  45  feet  further  eastward. 
This  makes  the  width  between  x)iers  213  feet. 

The  east  and  west  piers  were  then  each  extended  240  feet,  making  a 
total  of  722  feet  of  new  pier  constructed.  A  part  of  the  old  east  pier 
IIG  feet  long  was  removed  by  the  Lake  Shore  and  Michigan  Southern 
Railroad  Company  that  part  being  a  part  of  the  work  done  by  the  rail- 
road pursuant  to  the  authority  received  from  Congress. 

The  new  pier  constructed  is  of  a  very  substantial  kind.  The  essen- 
tial features  of  the  design  are  shown  in  plans  submitted  with  annual 
report  for  Conneaut  Harbor,  Ohio,  but  they  were  modified  as  follows: 

The  section  of  242  feet  to  replace  old  pier  re  Jioved  was  built  as  far  as 
practicable  on  same  design  as  the  old  work.  It  was  left  optional  with 
the  contractors  whether  to  use  the  old  cribs,  after  emptying  them  and 
putting  them  in  good  condition,  or  to  remove  them  entirely  and  to  build 
new  work  in  their  place.  The  latter  method  was  chosen,  and  the  old 
work  was  torn  out  and  removed  by  dredging. 

Designs  for  the  new  work  had  been  in  cribs  of  40  feet  length.  The 
section  of  240  feet  extension  on  east  side  was  made  in  the  following 
manner: 

The  crib  bottoms,  40  feet  each  in  length,  were  constructed  to  a  height 
of  4  feet,  or  four  courses  of  side  timbers,  which  included  all  vertical  screw 
bolts;  the  angle  timbers  were  secured  in  place  at  the  bottom  and 
held  by  braces;  the  bottoms  were  then  launched  and  placed  end  to  end 
in  two  sections  of  120  feet  each;  the  two  cribs  of  hemlock  timber  were 
then  built  up  in  solid  work,  each  reaching  over  three  of  the  bottoms  as 
launched.  The  top  course  of  each  crib  is  of  pine,  and  its  top  is  about 
1  foot  below  the  mean  lake  level.  The  sand  and  small  stones  were 
dredged  from  the  top  of  the  rock,  and  the  cribs  were  sunk  to  the  solid 
stone.    The  surface  of  the  ledge  of  rock  under  the  first  crib  sunk  is 
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somewhat  irregular,  but  not  sufficiently  so  as  to  cause  any  injury  to  the 
work  or  unusual  difficulty  in  construction. 

On  the  west  side  the  entire  extension  of  240  feet  was  made  in  a  sin- 
gle crib  with  the  bottoms  fpur  courses  high  in  lengths  of  40  feet  each,  as 
before.  This  method  has  some  disadvantages  in  construction,  mainly 
due  to  the  difficulty  of  sinking  and  filling  with  stone  in  a  sufficiently 
short  time,  but  these  disadvantages  were  in  this  case  easily  overcome, 
and  the  result  was  very  gratifying. 

Where  cribs  are  sunk  in  short  lengths,  it  is  exceedingly  difficult  to  get 
the  ends  close  together,  aud  to  preserve  an  exact  alignment  and  level 
oil  top.  The  leveling  and  adjusting  of  lower  courses  of  superstructure 
are,  therefore,  often  troublesome  and  expensive. 

With  very  long  cribs  the  number  of  joining  places  is  reduced,  and 
the  superstructure  is  put  on  at  a  minimum  of  expense.  In  this  instance 
the  method  of  long  cribs  was  doubtless  the  means  of  saving  the  entire 
work  from  destruction.  At  the  time  of  the  great  storm  of  October  14, 
1893,  the  crib  was  in  place  and  had  been  filled  with  stone;  a  part  of 
the  superstructure  on  the  shore  end  had  b^en  constructed,  but  no  por- 
tion of  it  had  been  covered  with  decking. 

When  cribs  are  thus  exposed  in  a  storm  the  sea  dashes  over  the  outer 
cribs  and  forces  the  stone  out  of  the  compartments  j  in  extreme  cases 
the  crib  is  so  nearly  emptied  of  ballast  that  it  can  not  withstand  the 
seas,  and  it  is  then  carried  away  bodily.  At  Ashtabula  the  outer 
compartments  of  the  long  crib  on  west  side  were  nearly  emptied  of 
stone,  and  had  the  structure  been  a  succession  of  short  cribs  there 
appears  to  be  little  doubt  that  each  would  have  been  emptied  in  turn 
and  carried  away.  Owing  to  the  solid  construction  in  a  section  240  feet 
long  the  outer  end  was  moved  but  a  few  inches  only,  and' brought  no 
inconvenience  save  the  loss  of  stone  which  was  taken  from  the  crib  by 
the  sea. 

The  cost  of  removing  and  rebuilding  242  feet  of  pier  was  $20,600,  or 
about  $85.16  per  foot.  The  cost*  of  extending  piers  480  feet  with  two 
pierheads  was  $39,732.22,  which  is  nearly  $82.78  per  foot. 

A  part  of  the  project  of  improvement  is  the  renewal  of  superstruc- 
ture of  west  pier. 

In  the  spring  of  1894  there  remained  a  balance  of  about  $13,000,  and 
it  was  considered  advisable  to  expend  the  sum  in  rebuilding  super- 
structure of  west  pier.  The  most  economical  and  advantageous  method 
of  doing  the  work  was  believed  to  be  by  hired  labor  and  purchases  in 
open  market. 

Authority  was  obtained  for  the  purpose,  and  work  was  begun  by  hired 
labor  April  23,  1894.  At  the  end  of  the  fiscal  year  a  section  of  super- 
structure 18  feet  wide  and  6  feet  high  had  been  removed  over  a  length 
of  293  feet,  and  a  part  of  same,  248  feet  long,  had  been  entirely  rebuilt, 
save  phuiking.  It  is  proposed  to  continue  this  work  as  far  as  available 
funds  will  permit. 

On  the  18th  of  May,  1894,  the  steamer  0.  jP.  Bielmarij  in  tow  of  tug 
William  D.,  of  Ashtabula,  was  entering  the  harbor,  when  the  steamer's 
bow  was  run  into  the  end  of  east  pier,  striking  it  almost  exactly  in  the 
middle  and  cutting  it  down  to  a  depth  of  16  feet.  The  end  of  the  pier 
wns  forc<^d  apart  as  if  by  a  wedge,  and  timbers  were  broken  to  such  an 
extent  that  the  cost  of  repairs  is  estimated  to  be  $2,000. 

The  question  of  responsibility  for  the  injury  is  disputed  between  the 
vessel  owners  and  tug  owners,  and  it  may  be  necessary  to  have  it  decided 
in  a  court  of  law.  Meantime  it  will  be  necessary  to  make  the  repairs 
to  prevent  further  injury,  leaving  the  question  of  payment  for  later 
consideration. 
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Previous  to  commencement  of  work  on  present  project  the  amount 
expended  for  improvements,  repairs,  and  maintenance,  from  1826  to 
1891,  inclusive,  was  $458,734.46. 

A  balance  of  $8,666.75  from  tbe  appropriation  of  September  10,1890, 
became  applicable  to  the  latest  i)roject;  also  amount  appropriated  by 
act  of  July  13,  1892,  $70,000. 

Ashtalnila  is  now  tbe  greatest  shipping  point  for  coal  and  ore  upon 
Lake  Erie. 

A  map  of  Aslitabula  Harbor  is  forwarded  to  accompany  and  explain 
this  rei)ort. 

Ashtabula  Harbor  ia  in  tbe  collection  district  of  Cnyahoga,  Ohio.  There  is  a  fixed 
white  light  of  the  fifth  order,  varied  by  flashes  on  the  west  pier.  Fort  Porter,  N.  Y., 
is  the  nearest  work  ot  defense. 

Money  statement 

July  1,  1893,  balance  iinex|>eudcd $70, 053. 02 

Jnne  30,  1894,  amount  expended  during  fiscal  year 63, 21(».07 

July  1,  1894,  balance  unexpended -       6, 836. 95 

July  1,  1894,  outstanding  liabilities 560.50 

July  1,  1894,  balance  available 6,276.45 

—  ■  —■     ■         ■       lit 

{Amount  (estimated)  required  for  completion  of  existing  project 255, 000. 00 
Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June,  30, 1896  255, 000. 00 
Submitted  in  compliance  with  requirements  of  Hections  2  of  river  and 
harbor  acts  of  1866  and  1867  and  of  sundry  civil  act  of  March  3, 1893. 


COMMERCIAL   STATISTICS. 

The  following  statistics  for  the  year  1893,  relative  to  the  commerce  of  the  harbor 
at  Ashtabula.  Ohio,  were  compiled  from  commercial  report  in  newspaper,  purporting 
to  emanate  from  tht^  office  of  collector  of  cnstoms  for  the  district. 

No  reply  was  received  to  re([uest  made  t6  collector  of  customs  for  commercial 
statistics. 


Articlcrt. 


Tons 


RECEIPTS.  I 

Iron  ore I  1,856,624 

Stone 9, 806  .    Coal  and  coko 

Lniiil»er 2, 281 

RAilroad  tien,  etc 2,660  Total 

FiHh 136 


Total 


1, 871, 507 


Articlea. 

Toua. 

BHIPIISMT9. 
ko 

788,453 

788.453 

Total  freight  tonnage  for  1892 4,231,000 

Total  tivight  tonnage  for  1893 2,859,»60 

Decrease 1,671,040 


Shipping. 


VesHelH  entering.. 
Vessels  departing . 


Number.    Tonnage. 


1,154 
1,130 


1,890,482 
1,306.731 


Total  registerfHl  tonnage  for  1893 8,606,203 


•a sttu 


;    H       ^       »«       1-9 

oca  mfamn  toam  dvr. 


Ki    S.     *•       M  1^ 


Tm  f^tmitmM.m  C»  .  ^-mr^^.lrM..  mt-f..  Mi 
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N  N  12. 
IMPROVEMENT  OF  CONNEAUT  HARBOR,  OHIO. 

Gonneaut  Harbor  is  formed  by  the  Conneaut  River  or  Creek  near  its 
month  at  junction  with  Lake  Erie.  Improvements  at  this  place  were 
commenced  nnder  an  appropriation  made  by  Congress  March  2,  1829, 
and  were  continued  at  irreguhir  intervals  until  1875. 

The  amount  appropriated  and  expended  during  the  period  from  1829 
to  1875  was  $106,629.39. 

As  a  result,  the  channel,  which  originally  had  a  dejtth  of  only  about 
2  feet,  was  increased  to  a  depth  of  8  or  9  feet  ordinarily  and  to  11  feet 
under  very  favorable  conditions. 

The  river  and  harbor  act  approved  July  13, 1892,  appropriated  S40,000 
"for  relocation  of  channel  and  consi ruction  of  new  piers,"  (Scheme  B, 
of  Engineer  lieport). 

The  location  was  modified  by  an*  act  approved  February  24,  1893. 
(See  Annual  Report  of  Chief  of  Engineers,  1893,  pp.  3089, 3090,  and  map 
opposite  last-named  page.) 

At  the  end  of  the  last  fiscal  year  surveys,  borings,  and  other  neces- 
sary examinations  had  been  made,  and  a  contract  had  been  made  with 
Messrs.  L.  P.  &  J.  A.  Smith,  of  Cleveland,  Ohio,  for  constructing  new 
pier  work  in  extension  of  the  old  west  pier. 

Advertising  for  the  contract  had  been  unavoidably  deferred  until 
after  the  act  of  February  24,  1893,  which  modified  location  of  channel, 
so  that  the  contract  was  not  finally  approved  until  June  12,  1893. 

At  such  a  season  of  the  year  it  is  quite  impracticable  to  cut  timber 
in  the  woods  specially  for  such  a  work,  and  suitable  timber  is  difficult 
to  procure.  The  work  of  framing  cribs  was  therefore  deferred  until 
July  31,  and  for  several  weeks  later  was  carried  on  very  slowly  owing 
to  lack  of  material.  The  work  was  continued  until  the  end  of  Novem- 
ber, when  it  was  completed,  with  the  exception  of  a  few  ]>]anks  of  the 
decking,  which  could  not  be  secured  owing  to  the  ice  which  had  covered 
the  pier  during  the  latter  part  of  November. 

Early  in  December  the  ice  thawed  away,  and  the  planking  was  com- 
pleted December  9.  The  months  of  October  and  Noventber  were  un- 
usually unfavorable  for  such  work  by  reason  of  heavy  winds  and  storms. 
On  the  14th  of  October  a  nortli westerly  storm  of  great  violence  trav- 
ersed the  entire  length  of  the  lake,  doing  great  injury  to  shipping  and 
to  pier  work  under  construction.  The  piers  on  west  side  at  Conneaut 
rest  upon  the  sand ;  in  order  to  make  them  as  stable  as  practicable,  and 
to  prevent  any  future  possibility  of  being  undermined  when  the  chan- 
nel may  be  deepened  by  scour  of  currents  in  freshets  or  by  dredging, 
the  stone  foundations  were  placed  in  a  trench  excavated  to  a  depth  of 
22  feet  below  the  i.iean  lake  level. 

In  the  trench  was  placed  a  mass  of  rough  stone  3  feet  deep  and  8  feet 
wider  than  the  cribs,  projecting  4  feet  on  each  side.  To  prevent  wash- 
ing away  of  t^e  stone  at  the  outer  edges  and  consequent  settlement, 
tipping,  and  change  in  alignment  of  piers,  the  stone  of  foundation  were 
required  to  be  large  with  small  stone  to  fill  the  interstices  and  make 
the  mass  compact. 

The  cribs  were  thus  at  first  placed  on  a  foundation  19  feet  below 
water  surface,  but  when  filled  it  was  expected  that  the  cribs  would  set- 
tle into  the  foundation  about  1  foot.  This  estimate  of  settling  is  found 
to  be  practically  correct  with  the  type  of  cribs  which  are  used.  The 
amount  of  settlement  varies,  however,  and  is  largely  dependent  upon 
the  kind  of  construction  used  for  the  bottom  of  the  cribs. 
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In  the  severe  storm  ineiitioned  the  outer  cribs  at  Conneaut,  which 
had  been  sunk  in  place  on  a  very  excellent  alignment,  were  apparently 
moved,  more  or  less,  to  westward,  and  were  left  sufficiently  out  of 
level  to  make  the  tops  very  irregular  and  to  make  the  securing  of 
superstructure  very  difficult.  The  outer  end  of  outer  crib  was  swung 
and  tipped  sufficiently  to  throw  it  about  2  feet  west  of  the  proper  line. 
One  hundred  cords  of  stone  were  washed  out  of  the  cribs,  and  as  the 
cribs  had  been  accepted  under  the  contract,  the  stone  was  replaced  at 
the  expense  of  the  United  States. 

No  other  damage  was  caused  to  the  work  by  the  storm,  but  it  was 
sufficient  to  call  attention  to  the  causes  of  the  displacement  and  to 
show  the  necessity  for  a  method  of  construction  which  will  prevent 
a  recurrence  of  the  difficulty. 

It  is  evident  that  in  rough  weather  the  force  of  the  water  in  seas 
approaching  the  crib  would  have  no  tendency  to  lower  the  surface  of 
the  sand  bottom  on  the  side  of  approach.  The  waves  would,  however, 
be  raised  very  high  at  times  by  the  resistance  of  the  pier,  and  in  its 
fall  the  reacting  force  would  cause  a  strong  current  and  tendency  to 
wash  away  the  sand  near  the  crib. 

A  similar  efi'ect  would  be  produced  by  seas  which  strike  the  pier 
obliquely  and  which  chase  along  the  side,  producing  very  strong  cur- 
rents at  the  bottom  close  to  the  pier.  The  etlect  of  this  action  of  the 
sea  is  to  scour  a  deep  channel  close  to  the  pier  and  along  the  weather 
side.  The  stone  at  edge  of  foundation  slides  into  this  channel  and  by 
degrees  the  support  of  the  crib  on  that  side  is  lowered  so  that  the  crib 
tii)s  and  the  top  is  thrown  out  of  alignment.  The  vibration  of  the  crib 
under  the  AMolent  action  of  the  waves  seems  to  be  an  element  in  cans 
ing  movement  of  the  crib,  for  it  is  apparent  that  at  times  the  crib 
moves  bodily  toward  the  direction  from  which  the  storm  arrives. 

The  crib  construction  employed  thus  far  at  Conneaut  was  of  a  very 
substantial  type,  devised  by  me  specially  for  use  atConneaut  and  Ash- 
tabula, Ohio;  drawings  of  the  crib  are  shown  on  a  sheet  accompanying 
this  report.  On  a  second  sheet  are  drawings  of  a  crib  designed  to 
clieck  the  scour  at  the  base  sufficiently  to  prevent  the  unequal  settle- 
ment and  change  of  alignment. 

It  is  proposed  to  try  this  method  of  construction  in  the  next  pier 
work  at  Conneaut,  or  other  place  having  a  sand  bottom.  The  expense 
does  not  differ  materially  from  the  other  type  of  foundation,  and  it  can 
hardly  fail  to  serve  a  good  purpose  even  if  it  does  not  accomx^lish  all 
that  is  hoped  for  it. 

The  iron  shown  in  the  bolting  of  cribs  is  round-rolled  iron,  Ij^  inches 
in  diameter;  the  bolts  are  slightly  upset  and  swaged  to  form  a  head, 
and  the  point  is  merely  a  small  bevel  at  the  outer  edge  so  that  in  driv- 
ing it  will  not  tear  away  the  liber  of  the  wood.  A  drawing  of  the  bolt 
is  shown  on  sheets  with  crib  designs. 

The  cribs  of  west  pier  extension  are  24  feet  wide  and  the  superstruc- 
ture is  raised  eight  courses  of  timber,  a  trifle  more  than  8  feet  above 
the  water  level.  The  entire  length  of  new  work  completed  is  400  feet. 
For  this  the  amount  paid  the  contractor  was  $38,083.93,  which  includes 
100  cords  of  stone  in  addition  to  amount  required  to  fill  the  cribs,  that 
amount  having  been  carried  out  in  the  storm. 

Tlio  estimated  cost  of  the  entire  work  is $500, 000. 00 

Amonut  appropriated  July  30,1892 40,000.00 

Amount  expended  to  J nne  30, 1893 e92.91 

Amount  expended  during  last  fiscal  year 39, 286. 15 

Total  expended  to  June  30, 1894 379,979.06 
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The  old  west  pier  is  not  on  the  same  line  as  the  new  work,  so  that 
its  outer  end  is  exposed  on  the  west  side.  The  heavy  seas  and  storms 
of  October  and  November  tore  away  the  superstructure  on  outer  end  of 
old  pier,  and  it  was  temporarily  repaired. 

The  railroad  company  also  went  to  considerable  expense  to  secure 
the. old  pier,  because  if  it  were  to  break  through  the  channel  would  be 
ruined. 

The  Pittsburg,  Shenango  and  Lake  Erie  Eailroad  Company  has 
dredged  the  channel  to  a  depth  of  17  feet  or  more,  and,  although  ship- 
ments were  only  commenced  late  in  the  season  of  1893,  a  large  amount 
of  Coal  and  ore  were  shipped,  as  will  be  seen  by  reference  to  commercial 
statistics  appended  hereto. 

The  company  has  nOw  iu  operation:  6  Brown  hoists,  2  King  Bridge  hoists,  4 
Excelsior  hoists,  and  2  McMyler  hoists. 

Two  thousand  feet  of  wharf  front  has  been  practically  completed 
and  covered  for  coal  and  ore,  a  width  of  330  feet. 

As  soon  as  further  funds  are  available  it  is  proposed  to  strengthen 
the  outer  end  of  old  west  pier,  and  then  to  commence  the  construction 
of  east  pier  from  the  shore  line  into  the  lake  as  far  as  funds  will  permit. 

Conneaut  Harbor  is  at  the  mouth  of  Conneant  River,  13  miles  east  of  Ashtabula, 
and  is  near  the  boundary  between  the  States  of  Ohio  and  Pennsylvania.  It  is  in 
the  collection  district  of  Cuyahoga,  Ohio.  There  is  a  fixed  white  light  of  the  sixth 
order  upon  the  bank  near  the  mouth  of  the  river,  and  a  small  beacon  on  the  outer 
end  of  west  pier. 

Money  statement, 

.Tuly  1,  1893,  balance  unexpended $39,307.09 

June  30,  1894,  amount  expended  during  fiscal  year 39. 286. 15 

July  1,  1894,  balance  unexpended 20. 94 

{Amount  (estimated)  required  for  completion  of  existing  project 460, 000. 00 
Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1896  200,  000. 00 
Submitted  in  compliance  with  requirements  of  sections  2  of  river  and 
harbor  acts  of  lo66  and  1867  and  of  sundry  civil  act  of  March  3,  1893. 


COMMKRCIAL    STATISTICS. 


The  following  statistics  for  the  year  1893,  relative  to  the  commerce  of  the  harbor 
at  Conneaut,  Ohio,  were  compiled  from  information  furnished  by  the  collector  of 
customs  and  others : 


Articlofl. 


Iron  ore. 
Lumber. 
Stono . . . 
Stages.. 
Flour... 


RBCBIPTS. 


Total 


Tons. 


Articles. 


Tons. 


201,  &87 

25,637 

13, 107 

200 

10 


240,550 


Coal.... 
Flour.. - 
Lumber. 


SHIPMENTS. 


2.1, 815 

74 

115 


Total 


24,004 


Total  freight  tonnage  for  1893 264,554 

Total  freight  tonnage  for  1892 1.625 


Inorease 262,929 


2426   REPORT  OF  THE  CHIEF  OF  ENOINEEBS,  V.  8.  ABMT. 


supping.  Number. 


YemtHm  tnUrinz 150  150. 47t 

TeMeU  drpATtiBjE 151  150. 47t 


Total  TAfpAtered  UmaMgt  tor  18B3 300, 

Draft  of  lari;est  ve68«1s  n.siajr  harbor.  17  feet. 

Largest  vesseLa  load  to  fnll  depth. 

No  Dew  vessel  lines  establisbe^l  daring  the  year. 

The  following  statement  has  been  received  from  the  agent  of  the  Pittsbnrgh,  She- 
nango  and  Lake  Erie  Railroad  Company^  at  Conneant,  giving  the  arrivals  and  depar* 
tares  of  vessels,  and  their  freights,  from  opening  of  navigation  to  Jane  30,  I8M  f 


Month.  VemelB.       CoaL        Teaaels.  Ore. 


Toms.  '  <7rM9i 

Apnl 4  §75    

May 2              135  14              28.750 

Jnaa 7           1.300  28              40.400 

Total 13  2,410  42  78.310 

ThoaboTe,  in  tooji  of  2,000  poojidii.  woald  br :  Coal.  2.410  tonn :  ore  87.505  tonii :  total,  90.006  tana. 


N  N  13. 

REMOVIXC;  SUNKEN  VES.SEL.S  OR  CRAFT   OBSTRUCTING  OR   END.VNGER. 

ING  NAVIGATION. 

On  the  0th  of  May,  1893,  the  three-masted  Hchooner  Pe/ieflM  foandered 
in  JjSkke  Erie  opposite  the  entrance  to  Ashtabnla  Harbor  and  at  a 
distance  of  about  1  mile  from  the  lighthouse  on  end  of  the  piers.  The 
masts  projected  to  a  considerable  height  above  water  and  the  hull, 
loa<led  with  iron  ore,  was  directly  in  tlie  way  of  passing  vessels. 

An  allotment  of  $.*>(>  was  made  for  an  examination  of  the  sunken 
vessel,  and  subsequently  the  sum  of  ^2,500  was  allotted  for  its  removaL 

Advertisements  inviting  projwsals  for  removal  of  the  wreck  to  a 
depth  of  33  feet  below  mean  lake  level  were  issued  August  28, 1893. 
Projiosals  were  opened  September  !.">,  1893,  and  the  contract  was 
awarded  to  Mr.  John  Stang,  who  was  the  lowest  bidder,  the  price  being 
$1,200. 

The  wref:k  was  to  have  been  completely  removed  on  or  before  Novem- 
ber 30,  1893.  The  work  was,  however,  delayed  by  various  causes,  and 
on  an  application  of  the  contractor  the  time  for  completion  was  extended 
to  Ai>ril  15,  1894.  The  removal  of  the  wreck  was  completed  January 
9, 1894. 

The  total  amount  expended  during  the  year  upon  the  removal  of 
wrecks  was  $1,490.68. 

Abstract  of  proposals  for  remoring  tereck  of  schooner  Pelican,  near  Ashtabnla  Harbor, 
Ohio,  receiredand  opened  by  Lieut.  Col.  Jared  A.  Smith,  Corps  of  Engineers,  at  Cleve- 
land, Ohio,  on  Friday,  Stptember  lo,  ISfi-l,  at  2  o'clock  p.  m,,  standard  time,  in  accord- 
ance with  adrertisement  dated  August  38,  189 J. 


[Net  amount  arailable,  $2,500.80.] 


t 


Ho.  <  Nign«  and  addreM  of  bidder.  '  Aiaooat. 

1  ■  John  Stang,  Lorain,  Ohio $1,200 

2  :  Walter  V.  Metcalf.  Cleveland,  Ohio tS40 

3  Thoa.  E.  Wilaon,  Cleveland,  Ohio 4^000 

Recommended  that  the  contract  be  awarded  to  Mr.  John  Stang,  hio  bid  being  the 
loweot,  and  he  responsible. 
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IMPROVEMENT  OF  ERIE  HARBOR,  PENNSYLVANIA,  AND  OF  RIVERS  AND 

HARBORS  IN  WESTERN  NEW  YORK. 


REPORT  OF  MA  J.  E.  H.  RUFFNER,  CORPS  OF  ENGINEERS,  OFFICER 
IK  CHARGE,  FOR  THE  FISCAL  YEAR  ENDING  JUNE  SO,  1894,  WITH 
OTHER  DOCUMENTS  RELATING  TO  THE  WORKS. 

IMPaoVKMBNTS. 

1.  Erie  Harbor,  PennBylvania.  6.  Niagara    River    from   Toiiawanda  to 

2.  Presque  Isle  Peninsula,  Erie  Harbor,  |  Port  Day,  New  York. 

Pennsylvania.  '  7.  Wilson  Harbor,  New  York. 

3.  Dnnkirk  Harbor,  New  York.  ,  8.  Olcott  Harbor,  New  York. 

4.  Buffalo  Harbor,  New  York.  '  9.  Oak  Orchard  Harbor,  New  York. 

5.  Tonawanda    Harbor    and    Niagara 

River,  New  York. 

HARBOK   LINKS. 

10.  Squaw  Island,  Niagstn^  Hirer.  New  York. 


United  States  ENaiNEER  Office, 

BuffalOy  N.  y.,  July  6,  1894. 

General:  There  are  forwarded  herewith  the  annual  reports  for 
the  year  ending  June  30,  1894,  for  the  works  under  my  charge:  The 
harbors  of  lilrie,  Pa.,  Dunkirk,  Buffalo,  Wilson,  Olcott,  and  Oak 
Orchard,  N.  Y.,  and  for  Tonawanda  Harbor  and  ^Tiagara  liiver.  New 
York,  and  for  Niagara  Kiver  from  Tonawanda  to  Port  Day,  New  York. 
Very  respectfully,  your  obedient  servant, 

E.   H.  itUPFNER, 

Major  of  Engineers^ 
Brig.  Gen.  Thomas  L.  Casey, 

Chief  of  Ungineersj  U.  S.  A. 


O  O  X. 

IMPROVEMENT  OP  ERIE  HARBOR,  PENNSYLVANIA. 

Object — The  object  of  this  improvement  is  twofold: 
1.  To  protect  the  harbor  from  severe  winds  from  the  east  and  north- 
east. 
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2.  To  obtain  and  inaiutain  a  channel,  between  deep  water  in  the 
harbor  and  the  open  lake,  IC  feet  at  low  water  and  of  navigable  width. 

Project — The  project,  as  originally  prepared  in  1823  and  aiJi)roved  in 
1824  (at  which  time  the  entrance  to  the  bay  was  narrow  and  tortaous 
and  only  0  feet  in  depth)  provided  for  closing  all  of  the  eastern  end  of 
the  harbor  by  means  of  a  breakwater,  in  which  should  be  left  an  open- 
ing 200  feet  wide,  and  for  extending  to  deep  water  in  the  lake  two  par- 
allel piers,  one  on  each  side  of  the  opening.  This  project  is  substan- 
tially in  force  at  the  present  time,  excepting  that  the  piers  are  350  feet 
apart. 

Prettent  works. — The  present  works  consist  of  (1)  a  breakwater  lying 
north  and  south  from  the  main  shore  to  the  south  side  of  the  entrance 
to  the  harbor;  (2)  a  pier  on  the  south  side  of  the  entrance  channel, 
nearly  east  and  west  in  position;  (3)  a  pier  on  the  north  side  of  the 
channel  parallel  with  and  350  feet  distant  from  the  pier  before  men- 
tioned, and  (4)  a  catch-sand  jetty,  built  in  1883,  about  3,000  feet  north 
of  the  north  pier,  for  the  purpose  of  arresting  the  movement  of  sand 
into  the  channel. 

The  construction  of  this  jetty  is  such  that  it  does  not  serve  the  pur- 
pose for  which  it  was  built,  and  it  has  received  no  rei>airs  since  its  con- 
struction. These  works  are  known  as  (1)  the  south  breakwater,  (2)  the 
south  pier,  (3)  the  north  pier,  and  (4)  the  catch-sand  jetty. 

The  piers  and  breakwater  consist  of  timber  crib  work,  filled  with 
stone  and  covered  with  plne-plank  deck. 

The  catch-sand  jetty  consists  of  a  single  row  of  piles  driven  close 
together  and  bound  together  with  oak  walings. 

OPERATIONS  DURING  THE   FISCAL   YEAR. 

Repairs  to  piers  and  breakwater. — On  the  north  pier  30  linear  feet  of 
decjayed  fender  were  removed,  at  the  buoy  house,  and  loose  spikes 
driven  down  throughout  the  length  of  the  pier;  on  the  south  pier  100 
linear  feet  of  deck  at  west  end  were  patched;  on  the  south  breakwater 
deck- stringers  and  plank  were  renewed  where  gone  throughout  the 
length  of  the  breakwater,  and  the  north  end,  at  junction  with  the  south 
pier,  was  refilled  with  stone  picked  up  in  shallow  water  alongside. 
These  repairs  were  begun  on  September  25  and  completed  on  Septem- 
ber 30, 1893. 

The  cost  of  repairs  was  as  follows : 

Timber  and  Bpikes $54. 30 

Labor 64.06 

Total 118.36 

On  October  12, 1893,  the  Joseph  Paige^  entering  harbor,  in  tow  of  the 
steamer  Wocokon,  struck  the  outer  end  of  the  north  pier  and  tore  off 
two  fenders.  The  damage  was  repaired  on  October  24,  at  a  cost  of 
$5.90  for  material  and  labor. 

A  severe  storm  on  October  14  and  15, 1893,  caused  slight  damage  to 
the  deck  of  the  south  breakwater.  The  damage  was  repaired  on  Octo- 
ber 24  at  the  following  cost: 

Timber  and  spikes $4. 06 

Labor 8.87 

Total 7.43 

Extension  of  the  north  pier. — At  the  beginning  of  the  year  an  exten-^ 
sion  of  300  feet,  eastward  into  Lake  Erie,  was  well  under  way.    The 
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♦ 

contractor,  J.  B.  Donnelly,  Buffalo,  N.  Y.,  completed  the  extension  on 
August  11,  1893,  at  a  total  cost  of  $25,404.78.  The  total  length  of  the 
extension  was  301.4  linear  feet,  making  the  cost  per  linear  foot  of  com- 
pleted pier  $84.28. 

Surveys. — A  survey  of  the  eastern  end  of  the  peninsular  and  harbor 
entrance,  to  determine  changes  in  the  shore  lines  and  contours  oft'shore, 
to  a  depth  of  20  feet,  was  made  on  October  10  to  12, 1893. 

A  map  of  the  survey  was  completed  and  submitted  on  December  20, 
1893. 

Examinations  of  the  channels  were  made  frequently  and  the  water 
gauge  tested  and  maintained  in  good  order. 

Surveillance  of  the  peninsula, — The  watchman  was  on  duty  during 
the  entire  year.  He  enforced  the  rules  in  regard  to  the  building  of 
fires  and  cutting  of  trees,  or  any  growth  on  the  peninsula,  so  far  as 
possible  over  so  large  an  area  (about  4  square  miles;.  No  depredations 
were  committed.  Small  fires,  made  by  hunters,  were  numerous  during 
■November,  but  all  were  promptly  extinguished  by  the  watchman,  aided 
by  members  of  the  life-saving  crew,  before  any  damage  was  done. 
During  November  one  or  more  fires  (bonfires)  were  put  out  almost 
daily.  In  addition  to  his  duties  on  the  peninsula,  the  watchman  main- 
tained a  careful  watch  over  the  dumping  of  dredgings,  and  required  all 
dumping  to  be  done  in  the  lake,  1  mile  out;  cared  for  the  public  property 
in  storage;  made  all  repairs  and  cared  for  the  launch;  and  acted  as 
engineer  of  the  launch  during  the  season  of  navigation. 

Moving  and  repairing  hoatiwuse. — 0^ving  to  improvements  and  exten- 
sions made  by  the  Anchor  Line  Company,  the  removal  of  the  boat- 
house,  located  on  the  company's  property,  became  necessary  in  March, 
1894.  Permission  was  therefore  obtained  from  the  city  of  Erie,  through 
the  city  councils,  to  occupy  the  north  end  of  the  Peach  street  slip  with 
the  boathouse.  The  moving  of  the  boathouse  was  begun  on  March  26 
and  completed,  together  witl^  the  thorough  repair  and  painting,  on 
April  17,  1894.    The  cost  was  as  follows: 

Timber,  spikes,  and  paint $27. 23 

Labor 106.60 

Total 133.83 

Dredging  in  channels. — At  the  opening  of  navigation  in  April,  1894, 
during  a  very  low  stage  of  water  and  prevalent  northeast  winds, 
shoaling  occurred  along  the  north  half  of  the  outer  channel,  outward 
from  the  north  pier.  The  depth  in  this  portion  of  the  channel  was 
reduced  by  shoaling  to  16  feet  at  low  water  over  an  area  about  200  feet 
square. 

A  vessel  entering  the  harbor  before  the  channel  stakes  were  set  ran 
aground  on  the  shoal,  and  in  working  off  raised  a  hummock  about  150 
feet  east  of  the  pier  and  nearly  in  midchannel.  The  depth  of  water 
on  this  hummock,  about  40  feet  in  diameter,  was  only  15  feet  at  low 
water  and  16J  feet  at  mean  lake  level.  Its  removal  being  important 
and  necessary,  arrangements  were  made  with  the  only  dredge  available 
at  the  port  to  do  the  necessary  dredging  at  the  rate  of  $9  per  hour. 
The  dredge,  however,  could  not  do  the  work  until  released  from  a  con- 
tract on  which  it  was  employed. 

The  shoal  was  therefore  marked  by  buoys  early  in  May  and  the 
buoys  maintained  until  June  1,  when,  the  lake  level  having  reached 
mean  stage,  buoys  were  no  longer  necessary.  At  the  close  of  the  year 
the  dredge  was  not  yet  available  for  the  dredging. 


2430   REPORT  OF  THE  CHIEF  OF  ENGINEERS, 'U.  8.  ARMT. 

CONDITION  OF  THE  WORKS. 

South  hreakwater. — ^This  structure  is  old  and  much  decayed.  Its 
total  length  is  2,024  feet;  height  above  mean  lake  level,  1^  feet;  width, 
6  to  12  feet.  At  the  close  of  the  year  the  structure  was  intact  but 
requires  minor  repairs  after  every  severe  storm. 

South  pier. — Length  of  this  pier  is  1,220  feet.  The  pier  is  in  a  fair 
condition,  but  the  timbers  of  the  superstructure  are  becoming  soft  and 
show  decay.  Along  the  portion  of  the  pier  not  decked  over,  650  feet 
in  length,  some  of  the  stone  filling  has  been  washed  out.  This  portion 
of  the  pier  will  soon  recjuire  new  8ui)er8tructure  for  a  length  of  650  feet 
and  a  height  of  3  feet,  refilling  with  stone,  and  the  addition  of  a  deck  to 
protect  the  stone  filling. 

North  pier. — This  pier  is  2,737  feet  long.  The  westerly  993  feet  is  old 
but  intact,  the  timber  work  being  too  old  and  too  soft  to  admit  of  more 
than  patchwork  to  the  deck.  With  the  exception  of  30  feet  at  the  west 
end  of  the  pier,  over  which  new  superstructure  was  placed  by  the  Light- 
House  Department  in  December,  1893,  to  secure  Brie  Eange  Beacon  No, 
1,  new  superstructure  will  be  needed  over  this  older  portion  of  the  pier, 
963  feet  long,  m  the  near  future.  The  remainder  of  the  pier  is  in  good 
condition  and  needs  no  repairs  at  present. 

Catch-sand  jetty . — About  450  feet  of  the  jetty  remain.  It  has  been 
abandoned  and  is  not  considered  worth  repairing. 

The  channel. — Shoaling  is  gradually  talking  place  about  the  harbor 
entrance.  The  total  length  of  the  channel  from  the  18-foot  contour  in 
the  lake  at  low  water  to  the  same  contour  in  the  harbor  is  now  about 
7,160  feet,  made  up  as  follows: 

From  18-foot  contour  in  the  lake  to  the  east  or  onter  end  of  the  north  pier,  F«et. 

outer  channel 1, 000 

Between  piers 2, 750 

From  west  or  inner  end  of  piers  to  18-foot  contour  in  harhor,  inner  channel..  3,400 

The  width  of  the  channel  when  completely  clear  is  300  feet.  A  length 
of  channel  of  2,000  feet,  lying  between  the  piers,  is  kept  thoroughly 
scoured  out  by  the  strong  currents  which  run  in  and  out  and  thus  main- 
tain it  in  good  condition  at  all  times.  The  outer  and  inner  channels 
require  repeated  dredging  in  or<ler  to  maintain  them  at  the  required 
depth.  At  the  close  of  the  year  the  entire  channel  was  in  good  con- 
dition, the  depth  of  water  being  18  to  20  feet  at  mean  lake  level,  or  not 
less  than  16^  feet  at  low  water,  for  a  channel  width  of  not  less  than 
275  feet. 

PROPOSED   OPERATIONS. 

Repairn  to  pi&rs  and  breakwater. — Minor  repairs  on  all  structures  will 
be  made  as  damage  occurs  from  time  to  time. 

No  repairs  are  advisable  on  the  north  and  south  piers  at  present. 
The  old  portions  of  both  structures  have  been  patched,  and  further 
patching  is  not  now  advisable.  The  entire  renewal  of  the  superstruc- 
ture of  the  westerly  9(53  feet  of  the  north  pier  and  of  650  feet  of  the 
south  pier  will  be  necessary  in  the  near  future.  The  cost  of  rebuilding 
the  superstructures  is  estimated  as  follows : 

For  tho  north  pier.  963  feet $20,000 

For  the  south  pier,  650  feet 13, 000 

Dredging. — Sand  bars  are  liable  to  form  suddenly  across  the  harbor 
entrance  during  northeast  storms.  When  necessary,  dredging  to  clear 
the  channel  will  be  promptly  done. 


APPENDIX   O  O REPORT   OF   MAJOR   RUPPNER.  2431 

REMARKS. 

The  bar  formation  above  the  north  pier  continues  to  grow  and 
encroach  upon  the  pier  and  channel.  While  this  encroachment  has  not 
been  so  rapid  during  the  past  year  as  in  previous  years,  it  nevertheless 
continues  to  such  an  extent  that  further  extensions  of  the  north  pier, 
from  time  to  time,  seem  inevitable.  At  the  beginning  of  the  year,  the 
shore  line  of  the  bar  joined  the  pier  at  station  13  +  ^0, 1,183  feet  from 
the  end  of  the  pier.  At  the  close  of  the  year,  the  shore  line  of  the  bar 
joined  the  pier  at  station  13  +  50,  1,163  feet  from  the  end  of  the  pier. 
The  advance  of  the  shore  line  was  therefore  20  feet  during  the  year. 
During  the  year  previous  the  advance  was  120  feet. 

A  comparison  of  the  surveys  of  1891  and  1893  shows  but  little  change 
in  the  bar  shore  lines,  excepting  the  advance  lakeward  immediately 
above  the  pier,  as  stated  above,  and  the  recession  due  to  erosion  at  the 
point,  at  the  old  catch-sand  jetty.  This  recession  is  shown  by  the  sur- 
veys to  have  beeai  about  160  feet  in  two  years.  No  change  of  note  in 
the  off-shore  depths  has  taken  place. 

As  yet  the  only  evidence  of  another  bar  formation,  off  shore  from  the 
present  shore  line,  is  the  slight  advance  lakeward  of  the  contour  of  the 
5-i'oot  depth  and  the  formation  of  shoals  between  this  contour  and  the 
shore  line.  This  formation  will,  no  doubt,  continue  more  or  less  rapidly 
from  year  to  year.  The  source  of  supply  of  material  added  to  the  bar 
continues  to  be  the  extreme  easterly  pmnt  of  the  peninsula.  As  the 
shore  line  of  the  bar  advances  lakeward,  however,  and  the  recession  of 
the  point  in  an  opposite  direction  tends  to  form  a  straight  shore  line 
from  point  to  pier,  the  erosion  at  the  point  gradually  decreases  and 
probably,  in  time,  will  cease. 

The  situation  at  present,  however,  reaffirms  the  oi)inion  advanced  in 
the  last  annual  report  that  provision  should  be  made  for  a  furtlier 
extension  of  the  north  pier.  An  extension  of  300  feet  would  furnish 
protection  to  the  channel  entrance  for  several  years.  Since  the  bar 
formation  began  to  threaten  the  channel,  in  1875,  the  pier  has  been 
extended  three  times,  viz,  in  1880,  242  linear  feet;  in  1891,  452.15  linear 
feet,  and  in  1893,  301.4  linear  feet.  The  pier  work  in  all  of  the  exten- 
sions is  24  feet  wide  and  24  feet  high,  the  superstructure  being  8  feet 
high  above  water. 

The  outer  end  of  the  pier  has  now  reached  a  point  where  exposure  to 
greater  wave  force  deihands  greater  stability  than  that  afforded  by  the 
section  heretofore  used.  The  width  of  the  pier  structure  should  be 
increased  to  30  feet^  The  cost  of  an  extension  of  300  feet,  30  feet  wide, 
at  $100  per  linear  feet,  would  be  $30,000. 

The  existing  project  provides  for  the  further  extension  of  the  south 
pier.  To  complete  the  project  would  require  an  extension  of  1,000  feet, 
at  a  cost  of  $65,000.  This  extension  is  not  considered  advisable  or 
necessary  under  existing  conditions.  Proposed  operations  may  be 
confined,  therefore,  to  repairs  to  piers  and  breakwater,  dredging  in 
channels,  and  the  construction  of  further  pier  extension. 

The  amounts  needed  for  repairs  and  dredging  can  not  be  definitely 
stated,  as  damages  by  storms  are  liable  to  occur  at  any  time.  Provision 
should,  however,  be  made  for  emergencies.  I  would  therefore  estimate 
the  needed  expenditures  as  follows: 

Pier  extension $30,000 

Rebuilding  superstrnctures 33, 000 

Repairs  to  piers  and  breakwater 5,000 

Dredging  in  channels 5,000 

Total 73,000 
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Statement  of  appropriatioiiH  and  allotments  made  for  improHng  harbor  at  EriCf  Pa., 

from  182S  to  the  present  time. 


Mav  26,1824 $20,0O0.OU 

March  25, 1826 7,000.00 

March  2, 1827 2,000.00 

May  19, 1828 6, 223. 18 

March  3, 1829 7,390.25 

March  2, 1831 1,700.00 

July  3. 1832 4,500.00 

March  2, 1833 6,000.00 

Juiie28, 1834 *23,  045.00 

March  3, 1835 5,000.00 

July  2, 1836 *  15, 122.  80 

March  3, 1837 15,000.00 

July  7, 1838 30,000.00 

Junoll,1844 40,000.00 

August  30, 1852 30,000.00 

Juiio23,l866 36,961.00 

March  2, 1867 25,000.00 

June  11, 1870 20,000.00 

March  3, 1871 29,000.00 

June  10, 1872 15,000.00 


June  23, 1874 $20,000.00 

March  3, 1875 80,000.00 

August  14,1826 40,000.00 

June  18, 1878 25, 000. 00 

March  3, 1879 25,000.00 

Juuol4,1880 25,000.00 

March  3, 1881 20,000.00 

August  2, 1882 20,  000. 00 

July  5,1884 50,000.00 

August  5, 1886 37, 500. 00 

August  11,1888 23,000.00 

Septeiuher  19, 1890 40, 000. 00 

July  13, 1892 40,000.00 

1823  allotment 150.00 

1864allotmeut 15,000.00 

1868  allotment 40,000.00 

1869  allotment 22,  275. 00 

1871  allotment 10,000.00 


Total 871,867.23 


Money  atatement. 

July  1, 1893,  halance  unexpended  (including  $20, 000  reserved  for  Presque 

Isle) $73,082.32 

Juno  30,  1894,  amount  expended  during  fiscal  year 27, 717. 47 

July  1,  1894,  balance  unexpended 45, 364. 85 

July  1,  1894,  outstanding  liabilities 230.00 

July  1,  1894,  balance  available 45,134.85 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1896    25, 000. 00 
Submitted  in  compliance  with  requirements  of  sections  2  of  river  and 
harbor  acts  of  1866  and  1867  and  of  sundry  civil  act  of  March  3, 1893. 


COMMERCIAL   STATISTICS. 

Arrivals  and  departures  of  vessels  for  the  year  ending  December  Sly  1893. 


Vo«wl8. 


Homo  ports.*    ]  Foreign  porta.     Home  ]>ort«. 


Steam 

Sail 

Total 


/Vrrivale  from— 


Depart  urcH  to — 


732, 668 
9i),  756 


No. 
96 
24 


'    Xo. 


823,  424 


120 


Tons.     I 

23,223  ;    594 

3,845  I     152 


Ton*. 
745,692 
97. 896 


27,068  i     746  i     843.088 


Foreign  ports. 


Xo.  , 

75  ! 
17 


92 


Tons. 
6,628 
l,33i 


7,962 


*  Through  veAsels  touching  at  the  port  not  iiiclnded. 

Greatest  draft  of  vessels,  16^  feet. 

Decrease  of  tonnage,  1893  undor  1892,  708,403  tons. 

Amount  of  revenue  collected,  fiscal  year  ending  June  30,  1893,  $3,510.65. 

Value  of  foreign  exports,  $8,073. 

Value  of  foreign  imports,  $i^2,864. 

Enrolled  tonnage,  port  of  Erie,  1893,  37,620  t^ns. 

Enrolled  tonnage,  port  of  Erie,  1894,  36,055  tons. 

Decrease  in  tonnage,  1894,  1,565  tons. 


Two  appropriations. 
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IMPORTS  BY  LAKB. 
[Tons  of  2,000  pounds.] 


ArticleB. 


Merchandise 
Limestone... 

Stone 

Plaster 

Laths 

Shingles 

Produce 

Stave  bolts . . 
Ice 


Copper  and  lead. 

Phosphate 

Barley 

Corn 

Oats 

Wheat 

Rye 

Flaxseed 

Flour 

Lumber 

Pig  iron 

Iron  ore 


Total. 


1887. 


13,488 


338 


1,070 
10,000 


45.062 


3,104 

01, 935 

6,000 

8,521 

235,658 


416,076 


1888. 


15.782 


460 
100 


2,383 

46,083 

1.090 

9.5:^ 


2,836 

06,935 

16,809 

12.477 

269,250 


473, 735 


Year  ending  December  31— 


1889. 


36,657 
6,000 

17,640 

2.433 

640 


2,138 

98,230 

8,823 

33, 815 

2,815 

250 

152, 225 

22,500 

2,464 

417, 270 


1890. 


42, 857 
24, 414 


9,295 


no 

5 

2,488 

4,700 

3,523 

500 

2,644 

200, 721 

80 

45,354 

6,888 

1,500 

143, 428 

20,379 

11, 607 

554, 403 


1891. 


21, 611 

14,343 

4,668 

15,169 

352 


3 
1,500 


1,923 
58,720 

2,905 
206, 152 
17,440 
14,690 
97,198 
14,249 

5,175 
441,660 


1892. 


37,491 
5,626 


1,784 

843 

20 

12 

863 


704 


1,900 
147,266 


237,  630 

10,915 

7,866 

200,190 

21,567 

4,432 

720,504 


18fta. 


68,374 
12, 991 


21,294 
135 


7,954 


804, 800  I     1, 033, 796       917, 767  i     1, 390, 103 


1,825 
210,770 

5,748 
101, 051 

6.232 

6,877 

170,438 

12,843 

549,' 205 


1, 180, 783 


KXPORTS  BY  LAKE. 
[Tons  of  2,000  pounds.} 


Coal: 

Anthracite 

Bituminous 

Pi^and  manufactur- 
ing iron  

.  Merchandise 

Tar  and  oil 

Stone 

Timber 


157,083 
73, 762 

397 
93,228 


279,400 
125,848 

1,262 
119,206 


258,534 
151,869 


88,000 


Total '    324,470 


525,716  I     499,003 


332,666 
234,266 

4,017 

127,  074 

1 

l,a36 

400 

700,260 


470,  716 
176,  704 


109, 030 
2 


756. 452 


428, 735 
133,  675 

400 
110,  592 


550 


673, 952 


338.973 
78,387 


45,918 


513, 278 


Erie  Harbor,  Pa.,  imports^  1893. 
[One  inch  equals  200,000  tons.] 


Iron  ore. 


Grain. 


Flour. 


Mdse.  Mlso. 


Exports,  1893. 


Anthracite  coal. 


Bit.  coal.  Mdse. 


O  O  2. 


PRESERVATION  AND  PROTECTION  OF  PRE8QUE  ISLE  PENINSULA,  ERIE 

HARBOR,  PENNSYLVANIA. 

This  peninsula  forms  the  harbor  of  Erie,  which  is  a  landlocked  bay 
about  5  miles  long,  having  a  maximum  width  of  IJ  miles.  The  penin- 
sula is  a  low,  sand  formation  about  6  miles  long^  varying  in  width  from 
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300  feet  at  the  "  neck,"  which  is  nearly  2  miles  long  and  joins  the  body 
of  the  peninsula  to  the  mainland  at  its  western  end,  to  1 J  miles  at  its 
widest  part.  The  preservation  of  the  peninsula  is  of  vital  importance 
to  Erie  Harbor,  and  it  is  for  the  purpose  of  preserving  the  harbor  that 
the  protection  of  the  weak  parts  of  the  peninsula  formation  has  been 
deemed  necessary.  The  weak  portion  is  the  long,  narrow  neck  at  the 
western  end.  The  objet^t  for  which  all  the  works  of  protection  have 
been  constructed  is  the  prevention  of  a  breach  through  this  narrow 
neck.    The  danger  exists  during  severe  storms  from  the  westward. 

At  the  present  time  no  works  exist  excepting  a  few  dilapidated  pile 
jetties  no  longer  of  service,  and  the  main  line  of  piles,  mattresses,  and 
stone  ballast  on  mattresses,  of  the  shore  protetition  partially  constructed 
in  1889. 

A  severe  westerly  storm  on  August  28, 1893,  caused  seas  to  wash  over 
the  neck  from  the  lake  into  the  bay.  Gullies  from  2  to  10  feet  wide  and 
1  to  2  feet  deep  were  cut  through  the  sand  on  the  crest  of  the  neck 
formation  and  a  few  small  trees  and  bushes  uprooted.  The  gullies 
were,  however,  soon  filled  up  by  drifting  sand  and  the  neck  practically 
restcn-ed  to  its  normal  condition. 

The  accumulation  of  sand  at  the  south,  or  inshore,  end  of  the  protec- 
tioji  work  continues  to  increase,  but  no  accretion  is  noticeable  along 
other  parts  of  the  work. 

Along  the  lake  front,  extending  a  mile  or  more  west  from  the  flash- 
liglit  house,  the  gradual  wearing  away  of  the  bank  continued,  but  as 
the  peninsular  is  here  one-half  mile  or  more  wide,  the  safety  of  the 
harbor  is  not  threatened  at  this  point.  There  was  no  work  done  on 
any  of  the  protection  works  during  the  year.  A  report  of  the  Board  of 
Engineers  on  the  construction  of  shore  protection  for  the  peninsula  at 
Erie  Harbor,  Pennsylvania,  was  published  in  the  Annual  Report  of  tha 
Chief  of  Engineers  for  1890,  p.  2800,  In  accordance  with  the  recom- 
mendation of  the  Board  and  the  approval  of  the  Chief  of  Engineers,  no 
expenditures  will  be  made  at  present  to  protect  the  ^'neck"  of  the 
peninsula  on  its  lake  side,  and  $20,000  of  the  funds  available  for  the 
improvement  of  Erie  Harbor  are  reserved  to  close  any  breach  which 
may  occur  in  the  neck  of  the  peninsula* 

Commercial  Statistics — The  commercial  statistics  are  the  same  as 
those  submitted  for  Erie  Harbor. 


OO3. 

IMPROVEMENT   OF  DUNKIRK  HARBOR,  NEW  YORK. 

Object, — The  object  of  this  im]>rovement  is  to  form  i>n  artificial  har- 
bor in  the  indentation  of  the  shore  line  of  Lake  Erie,  in  front  of  the 
city  of  Dunkirk,  N.  Y. 

Project — The  original  project  was  adopted  in  1827,  and  with  its  sub- 
sequent modifications  provided  for  the  construction  of  a  pier  running 
out  from  the  west  shore  of  the  indentation,  and  a  detached  breakwater 
parallel  with  the  pier  and  about  2,000  feet  distant  from  the  city  front. 
An  opening  between  the  two  structures  provided  a  harbor  entrance 
through  which  a  channel  leading  to  the  docks  was  to  be  deepened  to 
13  feet.  By  1832,  the  sum  of  $28,439.84  had  been  expended  on  the 
original  plan,  and  a  breakwater  was  then  2,564  feet  long  and  the  pier 
1,400  feet  long.  Subsequently  various  improvements  and  repairs  were 
made.    In  1848  the  breakwater  was  demolished. 
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111  1870  the  question  of  the  improvement  of  this  baorbor  was  referred 
to  a  board  of  engineers.  The  board  recommended  a  plan  which  pro- 
vided for  a  detached  breakwater  2,860  feet  long,  one  part  of  which, 
2,300  feet  long,  was  to  be  nearly  parallel  with  the  shore,  the  other  part 
to  be  nearly  parallel  with  the  axis  of  the  channel  entrance,  560  feet 
long  and  terminating  at  the  position  of'the  dumb  beacon. 

This  breakwater  and  the  pier  already  built  were  to  form  the  harbor, 
and  the  old  channel  was  to  be  enlarged  to  170  feet  wide  and  13  feet 
deep.    This  project  is  in  force  at  the  present  time. 

Present  worlcs. — The  present  works  consist  of  an  uutiuished  detached 
breakwater  1,591  feet  in  length,  a  part  of  the2,300-loot  section  provided 
by  the  project;  a  pier  1,410  feet  long,  exclusive  of  light-house  crib,  and 
a  channel  100  feet  wide  and  13  feet  deep.  The  breakwater  and  pier 
consist  of  timber  work,  the  cribs  being  filled  with  stone  and  decked 
over, 

OPERATIONS  DURING  THE  FISCAL  YEAR. 

At  the  beginning  of  the  year  a  contract  was  in  force  with  Henry  K. 
Guatin,  Ann  Arbor,  Mich.,  for  the  construction  of  an  extension  of  250 
feet  eastward  to  the  breakwater.  Work  under  this  contract  should 
have  been  begun  in  May,  1893,  but  at  the  dose  ot  the  liscal  year  1893, 
the  contractor  had  not  begun  work.  He  was  notified  that  work  under  his 
contract  must  be  begun  by  August  1^  1893,  but  displayed  no  intention  of 
carrying  out  his  contract.  Therefore,  under  authority  granted,  his 
contract  was  annulled  and  a  contract  was  entered  into  with  J.  B. 
Donnelly,  Buffalo,  N.  Y.,  for  the  construction  of  the  proposed  extension 
of  250  feet.  Work  under  this  contract  was  begun  on  August  5,  1893, 
and  the  extension  fully  completed  on  November  2,  1893. 

The  total  length  of  the  extension  is  250.2  feet.  The  total  cost  was 
$14,749.65;  cost  per  linear  foot  of  completed  breakwater  $58.95. 

With  the  exception  of  overhauling  and  tightening  bolt«  in  the  harbor 
wall  over  a  length  of  200  feet  in  October,  1893,  no  repairs  were  made 
on  the  breakwater  during  the  year. 

No  repairs  were  made  on  the  west  pier  during  the  yesir.  At  the 
close  of  the  year  the  structure  was  intact,  and  only  minor  repairs,  to 
replace  124  linear  feet  of  waling  forced  off  by  ice,  considered  advisable 
this  season. 

After  tlie  completion  of  the  breakwater  extension  it  was  deemed 
advisable  to  dredge  the  entrance  channel  to  the  extent  permissible 
with  the  funds  available.  Advertisement  was  made  and  proposals 
opened  for  the  proposed  dredging  on  March  7,  1894,  and  only  one  bid 
was  received;  but,  being  reasonable,  a  contract  was  entered  into  with 
the  bidders,  Hingston  &  Woods,  Buffalo,  N.  Y.,  on  March  16,  1894. 

Dredging  under  this  contract  was  begun  on  May  2,  189 1,  and  con- 
tinued until  «]une  30, 1894. 

The  work  accomplished  was  the  dredging  of  a  channel  240  feet  wide 
and  13  feet  deep  at  mean  lake  level  across  the  outer  bar;  the  dredg- 
ing of  tlie  inner  channel  from  deep  water  at  the  breakwater  to  the  city 
docks,  120  feet  wide  and  13  feet  deep,  and  the  dredging  of  a  basin 
along  the  dock  front  800  feet  long,  100  feet  wide,  and  13  feet  deep. 

The  following  table  shows  the  results  accomplished  and  the  cost: 

Material  dredged : 

Outer  bar,  Hand cubic  yaitU..  1,8^ 

Inner  channel,  mud do 12,  998 

Basin,  dock  front,  mud do 7, 860 

•  

Total do 22,747 
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Total  hours  dredginc ^ 461.21 

Total  hours  towing  dredging  plant 70 

Average  number  of  cubic  yards  dredged  per  hour,  actual  dredging 49. 3 

Total  cost  of  dredging,  including  towing $4, 780. 89 

Average  cost  per  cubic  yard  dredged cents. .  21. 02 

There  were  removed  from  the  inner  channel  and  basin,  along  with 
the  mud,  4  large  pieces  of  rock,  6  propeller  blades,  1  large  anchor,  aud 
about  20  pieces  of  wreckage  and  logs. 

Breaktcater, — The  breakwater  is  in  fair  condition.  The  structure  is 
intact  throughout,  and  the  timber  work  sound  enough  to  endure  for 
some  years,  with  the  exception  of  the  slope,  which  is  much  decayed  iu 
many  places  and  will  require  repairs  annually. 

West  pier, — The  westerly  420  feet  are  buried  in  the  sand  and  need 
no  longer  be  kept  in  repair.  The  next  following  434  linear  feet  of  pier 
are  much  decayed,  but  will  probably  endure  for  a  time,  being  iu  shoal 
water.  The  next  following  110  feet  are  new.  The  next  following  180 
feet  are  intact,  but  much  decayed  and  will  require  renewal  in  the  near 
future.  The  remainder  of  the  pier,  266  feet,  is  nearly  new  aud  in  good 
condition. 

The  channel. — The  channel  to  be  maintained  is  about  2,800  feet  long, 
170  feet  wide,  and  13  feet  deep,  extending  from  the  14-foot  curve  in 
the  lake  to  the  city  docks. 

At  the  close  of  the  year  the  entire  channel  way  had  just  been  dredged 
to  the  required  depth  of  13  feet  at  mean  lake  level  for  a  width  of 
channel  of  120  feet,  and  a  basin  100  feet  wide  dredged  along  the  entire 
city  dock  front  800  feet  in  length. 

The  channel  was  entirely  clear  for  the  width  noted,  120  feet,  except- 
ing that  at  buoy  No.  4,  in  the  inner  channel,  about  20  feet  inside  of  the 
westerly  channel  line,  there  is  an  outcrop  of  solid  rock  about  12  feet 
in  length,  over  which  the  depth  of  water  is  12 J  feet  at  mean  lake  level. 
The  bottom  of  the  harbor  is  mud  overlying  bed  rock.  The  mud  flows 
readily  and  soon  fills  the  channel  way,  reducing  the  depth  of  water  to 
10  to  11  feet. 

PROPOSED   OPERATIONS. 

Breakwater, — If  not  damaged  by  storms  only  minor  annual  repairs 
will  be  needed  on  the  breakwater  for  the  next  two  years. 

Pier, — The  section  of  old  superstructure  on  the  pier,  lying  between 
the  new  work  constructed  in  1889, 1891,  and  1803, 180  linear  feet,  should 
be  rebuilt.  With  this  section  rebuilt  the  more  in)i)ortant  half  of  the  pier 
would  be  virtually  new  work.  The  reconstruction  of  the  less  important 
or  inshore  half  can  be  postponed  for  a  time,  but  repairs  will  be  needed 
annual!  v. 

The  channel , — The  channel  dredging  just  completed  affords  ii  clear 
channel  way  13  feet  deep  and  120  feet  wide  from  the  lake  to  the  city 
docks,  and  a  basin  100  feet  wide  and  13  feet  deep  along  the  entire  dock 
front  of  800  feet.  Although  the  channel  is  not  stable,  it  should  remain 
adequate  for  the  commerce  of  the  port  without  redredging  for  at  least 
two  years.  An  increase  in  the  width  of  the  channel  from  120  feet  to 
170  feet  (50  feet)  is  still  required  to  complete  it,  as  proAided  by  the 
existing  project. 

The  cost  of  the  needed  repairs  in  existing  structures  is  estimated 
as  follows : 

Repairs  to  breakwater  and  pier $2, 500 

Rebuilding  180  linear  feet  of  pier  superstructure 7, 200 

Total 9,700 
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The  work  to  be  done  to  complete  tlie  existing  project  is  estimated  as 
follows: 

Completing  channel : 

Bredging  7;000  cubic  yards  sand^  at  40  cents $2,800 

Blasting  and  dredging  4,000  cubic  yards  rock,  at  $2 8, 000 

Construction  of  breakwater  arm,  560  linear  feet,  at  $70 39, 200 

Day  beacon 5,000 

Construction  of  709  linear  feet  of  breakwater,  at  $70 49, 630 

Total 104,630 

Statem^t  of  appropriaiionB  and  allotments  made  for  improHng  harhor  at  Dunkirk, 

JV.  r.,  from  March  2y  1827,  to  thepreeetit  time: 


March  27, 1827 $3,000.00 

May  19,1828 6,000.00 

March  3, 1829 9,812.75 

April  23, 1830 1,342.75 

March  2, 1831 •7,102.50 

July  3,1832 10,200.00 

June  28, 1834 4,000.00 

March  3, 1835 110,988.43 

July  2,1836 ♦...  11,000.00 

March  3, 1837 15,000.00 

July  7,1838 10.000.00 

June  11,1844 5,000.00 

August  30, 1852 30,000.00 

March  2, 1867 > 100,000.00 

July  11,1870 25,000.00 


March  3, 1871 $25,000.00 

Junel0,1872 25,000.00 

March  3, 1873 48,132.95 

June  23, 1874 35,000.00 

March  3, 1875 35,000.00 

August  14, 1876 18,000.00 

June  14, 1880 10,000.00 

July5,1884 10,000.00 

August  5, 1886 20,000.00 

August  11,1888 15,000.00 

September  19, 1890 20,000.00 

July  13,1892 20,000  00 

1869 12,000.00 

1879 f2,000.00 

Total 534,079.38 


Money  statement 

July  1,  1893,  balance  unexpended , $23,717.40 

June  30,  li$94,  amount  expended  during  fiscal  year 19, 095. 99 

July  1,  1894,  balance  unexpended 4, 621. 41 

July  1,  1894,  outstanding  liabilities 3,198.92 

July  1,  1894,  balance  available 1,422.49 


{Amount  (estimated)  required  for  completion  of  existing  project 104, 630. 00 
Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1896  104, 630. 00 
Submitted  in  comj)tiance  with  requirements  of  sections  2  of  river  and 
harbor  acts  of  1866  and  1867  and  of  sundry  civil  act  of  March  8, 1893. 


ABSTRACT   OF    CONTRACTS. 

Name. — James  B.  Donnelly;  date,  August  3,  1893. 

Furpose  and  consideration. — To  build  complete  250  linear  feet,  more  or  less,  of  the 
extension  to  the  breakwater  at  Dunkirk  Harbor,  New  York,  as  required  by  the  speci- 
fications. That  the  said  James  B.  Donnelly  will  furnish  and  deliver  the  following 
materials,  and  do  the  work  of  building  the  proposed  extension,  viz : 

Hemlock  timber,  129,636  feet,  B.  M.,  more  or  less;  white  pine  timber,  175,992  feet, 
B.  M.,  more  or  less;  foundation  stone,  140  cubic  yards,  more  or  less;  filling  stone, 
2,530  cubic  yards,  more  or  less ;  screw  bolts,  3,651  pounds,  more  or  less ;  driftbolts, 
34,251  pounds,  more  or  less;  spikes,  1,350  pounds,  more  or  less;  dredging,  200  cubic 
yards,  in  scows,  more  or  less. 

That  the  saidMaj.  E.  H.  Ruflner  shall  pay  for  the  said  materials  and  work,  after 
aoceptanoe,  as  follows:  For  hemlock  timber,  $21  per  1,000  feet,  B.  M.;  for  white 
pine  timber,  $32  per  1,000  feet,  B.  M. ;  for  foundation  stone,  $1.75  per  cubic  yard ;  for 
filling  stone,  $1.75  per  cubic  yard;  for  driftbolts,  3i  cents  per  pound;  for  screw 


Two  appropriations. 


t  Allotment. 
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Purpose  and  consideration. — That  the  said  Hinfftton  &  Wooda  shall  fhmish  all  the 
plant  and  do  all  the  work  of  removing  material  in  Dunkirk  Harbor,  New  York,  as 
required  by  the  Hpeoifications. 

And  the  said  Maj.  E.  H.  RufTner  shall  pay  for  said  plant  $9  per  hour  of  actual  work 
of  dredging,  allowing  seventy  hours  for  dredging  fleet  to  come  and  go,  the  contractor 
not  to  bo  paid  for  time  lost  fur  repairs  or  by  storms. 


COMMRBCIAL  STATISTICS. 


JrriraU  and  departures   of   vesseUj  189S  (compiled  hy  the  collector  of  cust-omSf  IMh- 

kirk,N.  Y.). 


Vesseln. 


Arrivals  from — 


Home  purtn. 


Steam 

Sail 

Total 


Xo.  !     TonM. 


39 
13 


6,085 
4,45« 


62 


I 


9.541 


Foreifoi  porta. 


Departnrea  to — 


Home  ports.      Poreign  porta. 


Xo. 
2 
0 


Tout. 
35 
00 


35 


Xo. 

Tons.     ' 

38 

5,091 

13 

4,456 

X^  \ 


Tons. 


35 
00 


51 


9.647 


85 


Increase  in  tonnage,  over  1892,  4,412  tons. 

Amount  of  revenue  collected  dnring  the  year  ending  December  31,1893,  $326.60. 

Greatest  draft  of  vessels,  13  feet. 

Value  of  imports,  same  year,  $3,587.69, 

Value  of  exports,  same  year,  none. 

No  new  lines  of  transportation  eHtablinlied. 


O  O  4. 

IMPROVEMENT  OF  BUFFALO  HARBOR,  NEW  YORK. 
ORIGINAL    CONDITION  OF  THE    HARBOR. 

In  1818  the  mouth  of  Buffalo  Creek  waa  cloHe<l  by  a  gravel  bar  for 
most  of  the  year.  Freshets  would  at  times  open  a  channel,  which 
would  bo  closed  later  by  the  lake  storms. 

PROJECTS   FOB   IMPROVEMENT. 

Private  enterprise,  assisted  later  by  the  State  of  New  York,  opened 
the  mouth  of  the  creek  and  protected  that  oi>ening  by  parallel  piers. 
These  were  built  in  I820-'21 ;  the  south  pier  to  a  length  of  about  1,300 
feet,  the  north  pier  1,000  feet. 

In  1825  the  Erie  Canal  was  completed  to  Buffalo,  and  a  first  appro- 
priation of  $15,000  was  made  by  Congress  in  1820  for  *' building  a  pier 
and  repairing  an  old  one  at  the  mouth  of  Buffalo  Creek."  During  the 
ensuing  eight  years  $90,388  were  appropriated  in  five  items  for  ^^com- 
pleting the  piers  (or  'pier')  at  Buffalo.'*  By  1833  one  pier  was  1,790 
feet  long,  the  other  1,250;  and  in  1835  there  was  a  depth  of  10  feet  in 
the  channel.  Various  projects  were  submitted  by  those  in  charge  or 
connected  with  the  work  between  1830  and  1845.  In  1837  a  seawall 
was  proposed,  to  extend  about  a  mile  south  of  the  light-house,  at  an 
estimated  cost  of  $40,000.  Congress  adopted  the  project ;  gave  $48,000 
for  it  in  1^38  and  $20,500  for  "continuing  the  work  at  BuflMo." 

Work  on  the  sea  wall  continued  until  1840,  at  which  time  it  was  3,770 
feet  long. 

Appropriations  in  1840,1852,  ia>3,  and  1855,  amounting  to  $54,801.37 
maintained  existing  works,  but  nothing  new  was  begun.  Total  appro- 
priated to  this  date,  $262,805.37. 

Ill  1854  a  Boanl  of  Engineer  Officers  prepared  projects  for  detached 
breakwaters  to  form  an  outer  harbor,  but  nothing  came  from  its  rejiort. 
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Meanwhile  the  city  dredged  Buffajo  Creek  for  an  interior  harbor,  and 
extended  its  area  in  1848  by  digging  the  "Blackwell  Ship  Canal"  200 
feet  wide  and  16  feet  deep. 

During  the  war  lake  commerce  increased  vastly,  and  in  1803  the 
total  arrivals  and  departures  of  vessels  at  Buffalo  reached  the  largest 
figures  attained,  16,390. 

In  1864  an  appropriation  of  $37,500  was  made  for  "repairs  and  com- 
pletion of  the  sea  wall.''  In  1866  and  1867  the  sea  wall  was  carried  to 
its  ultimate  length  of  5,400  feet.  Ko  further  work  has  been  done  on  it 
except  slight  repairs.  The  piers  were  repaired  with  an  allotment  of 
$15,000,  made  in  1865.  An  appropriation  for  the  harbor  of  $131,000, 
made  in  1866,  and  a  second  in  1867  of  $100,000,  caused  an  examination 
of  the  question  by  a  Board  of  Engineer  Oflftcers,  which  reported  in  1868 : 

(1)  To  extend  slightly  and  thoroughly  repair  the  north  pier. 

(2)  To  repair  the  8oath  pier. 

(3)  To  extend  the  south  pier  318  feet. 

(4)  To  dredge  the  channel  at  its  entrance;  about  12,000  cubic  yards. 

(5)  To  build  a  detached  breakwater,  beginning  at  a  point  in  the  prolongation 

of  the  son  til  pier  and  2,500  feet  from  the  light-house,  4,000  feet  south  wiurdly, 
parallel  to  the  shore. 

There  were  two  other  items  proposed  which  were,  however,  not 
approved  by  the  Chief  of  Engineers.  The  project  outlined  above  has 
been  carried  out. 

Difficulties  in  construction  of  the  breakwater  occurred  in  1872  and 
1873,  and  the  subject  was  referred  to  a  Board  of  Engineer  Officers,  which 
met  in  1873  and  1874  and  recommended  a  catch-sand  pier  of  piling  to  the 
12-foot  curve  in  the  lake,  and  of  crib  work  thence  to  a  total  length  of 
1,270  feet.  The  detached  breakwater  was  to  be  built  to  a  total  length 
of  7,600  feet.  A  shore  arm,  making  an  angle  of  45°  with  the  shore,  was 
proposed,  running  from  the  end  of  the  cat<;h-sand  pier,  and  overlapping 
tbe  south  end  of  the  breakwater,  leaving  a  fair-weatber  opening  of  150 
feet  between  the  two  structures.  This  i)roject  was  approved  and  is  in 
course  of  construction. 

EXISTING   AND   AUTHORIZED   WORKS. 

North  pier. — The  Delaware,  Lackawanna  and  AVestern  Kailroad  has 
unauthorized  possession  of  this  pier.  A  license  for  their  occupation  of 
it  was  revoked  by  the  Secretary  of  War  on  February  20,  1891.  The 
matter  was  placed  in  the  hands  of  the  Department  of  Justice  in  order 
to  have  the  interests  of  the  United  States  prote<'ted.  I  am  not  aware 
that  anything  has  been  dane  as  yet,  certiiinly  nothing  since  I  have  been 
here  on  duty. 

Boathouae. — Is  in  fair  condition. 

Sovthpier. — It  was  meutioneil  in  the  last  report  that  settlement  had 
occurred  in  places  on  the  channel  side  of  this  pier.  One  of  these  places 
required  repair,  and  for  a  length  of  72  feet  the  waling  pieces  and  feti- 
.der  piles  were  removed;  the  sunken  rock  dredged, and  new  piling 
driven  to  the  rock  bottom,  and  new  waling  piei*es  were  bolted  to  the 
new  and  old  work.  This  repair  was  done  by  day  labor  at  a  total  cost 
of  (892.52,  the  material  being  on  hand.  There  are  three  other  places 
that  shall  need  similar  repairs  before  long.  Otherwise  the  piei  is  in 
good  condition. 

Breakwater. — At  the  close  of  the  last  fiscal  year  Mr.  J.  J.  Church- 
yard, of  Buffalo,  had  sunk  five  cribs  under  his  contract  for  the  800  feet 
extension  needed  to  complete  this  structure.  He  pushed  his  work  with 
energy  and  judgment,  finishing  on  the  13th  October.  The  extension 
IS  in  good  condition  to-day,  and  the  settling  has  been  trifling.    This 
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structure  has  now  the  full  length  contemplated,  of  7,600  feet,  under  the 
project  of  1874,  the  modification  of  the  one  of  1868.  The  first  crib  was 
sunk  in  1869,  the  last  in  1893,  nearly  a  quarter  of  a  century. 

Slight  repairs  to  old  work  were  made  in  1893.  Two  pockets  of  the 
portion  built  in  1873  were  empty,  their  filling  having  been  washed  out 
on  the  lake  side.  An  outward  wall  of  12  by  12  inch  timbers,  set  ver- 
tically, and  well  crowded  down  to  the  rock  at  the  bottom,  was  built, 
and  bolted  to  the  lake  wall  of  the  superstructure.  Then  the  pockets 
were  filled  with  large  rock  and  the  deck  replaced.  Similar  repairs  are 
now  in  j>rogress  at  pockets  emptied  during  the  winter.  A  number  of 
deck  plank  were  replaced,  and  some  200  4-inch  oak  plank  were  spiked 
as  sheathing  on  the  harbor  side  to  cover  screw-bolt  heads.  The  material 
was  on  hand,  the  labor  was  hired,  and  the  total  cost  was  $935.78. 

The  concrete  portion  of  the  breakwater  shows  no  signs  of  w^ear  or  of 
settlement.  Vessels  knock  off  edges  in  places,  and  there  are  a  few 
small  holes  to  be  filled  ere  long. 

The  timber  part  is  in  good  condition;  minor  repairs  will  maintain  it 
for  years. 

^hore  arm, — At  the  end  of  the  last  fiscal  year  Donnelly  Bros.,  of 
Buffalo,  had  sunk  four  cribs  under  their  contract  for  the  outward  800 
feet  of  this  work.  They  pushed  their  work  with  great  energy,  and  had 
finished  all,  save  a  few  pieces  of  the  framing,  and  all  material  was  on 
hand  at  the  breakwater,  so  that  but  little  remained  to  complete  their 
stretch.  On  October  14  and  15  there  occurred  a  severe  storm  from  the 
southwest,  which  for  more  than  twenty-four  hours  displayed  a  wind 
velocity  of  over  40  miles  per  hour,  and  reached  a  maximum  of  60. 
During  the  storm  the  entire  structure  of  the  shore  arm  was  wrecked. 
The  800  feet  of  the  Donnelly  contract,  and  350  feet  of  cribs  under  the 
Farnsworth  contract,  making  1,160  feet  in  all  of  crib  work,  broke 
through  the  thin  ^^hard  pan''  of  the  lake  bed,  and  sank  varying 
amounts,  from  4  feet  to  22  feet,  down  through  the  softer  material  below. 
The  cribs  canted  in  all  directions,  inwardly  or  outwardly,  and,  in  two 
cases,  in  the  direction  of  the  structure  itself.  As  the  cribs  of  the  outer 
end  sank,  the  rock  filling  of  the  superstructure  was  emptied,  and  350 
feet  broke  off  in  four  pieces  and  floated  ashore.  The  remaining  450 
feet  of  the  superstructure  of  the  Donnelly  contract  yet  remain.  The 
Farnsworth  contract  for  800  feet,  next  to  Donnelly  Bros'.,  inshore,  had 
not  been  pushed,  and  when  the  storm  occurred  only  seven  cribs  had 
been  sunk  and  a  part  of  the  superstructure  built,  but  none  finish^. 
A  piece  of  this,  about  50  feet  long,  was  carried  ashore;  the  rest  remains, 
and  the  cribs  are  where  they  sunk.  But  little  change  has  occurred  in 
the  wreck  during  the  winter,  though  a  critical  examination  has  not  as 
yet  been  made.  The  greatest  sinking  and  distortion  occurred  on  the 
outer  400  feet  of  the  Donnelly  contract,  a  portion  that  had  given  no 
sign  at  any  time  of  weakness  in  the  foundation.  This  part  was  only 
162  feet  distant  from  the  Churchyard  extension,  which  did  not  suffer 
and  has  not  sunk  since  that  time. 

'1  he  borings  taken  by  the  Board  of  1874  do  not  seem  to  have  devel- 
oped the  weakness  of  this  line.  In  point  of  fact  there  appears  to  be  a 
sharp  dividing  line  between  the  good  and  bad  foundation,  and  the  shore 
arm  appears  to  have  been  located  on  the  very  northern  edge  of  the  bed 
of  the  preglacial  river  formerly  running  through  Buffalo  Creek  and 
the  "Tifft  Farm."  Developments  made  since  1874,  and  especially  those 
arising  in  connection  with  the  making  of  the  Lehigh  Valley  Railroad 
harbor  in  South  Buffalo,  make  it  probable  that  there  is  a  width  of  about 
3  miles  to  the  south  from  the  end  of  the  present  breiikwater,  having 
the  same  character:  A  crust  of  2,  3,  or  4  feet  overlying  soft  material. 
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at  least  20  feet  thick;  then  there  is  a  thin  layer  of  hard  material  (clay 
probably),  good  as  far  as  it  goes,  and  beneath  this  it  is  again  soft  mud 
or  clay  and  sand  mixed.  The  rock  is  not  less  than  60  feet  deep  and 
not  more  than  70.  Nothing  but  careful  borings  can,  however,  deter- 
mine the  exact  character  of  this  foundation.  These  borings  should  be 
made  about  500  feet  apart  on  a  line  from  the  south  end  of  the  break- 
water to  Stony  Point.  They  can  best  be  made  next  winter  through 
the  ice.  Whatever  the  result,  it  is  clear  in  my  mind  that  there  is  a 
large  area  here  unfitted  to  sustain  on  the  narrow  foundation  given  it 
the  heavy  weight  of  cribs  and  superstructure.  This  weight  is  applied 
in  the  most  disadvantageous  manner  possible  for  such  a  foundation, 
since  there  is  no  bond  between  the  cribs.  Possibly  a  continuous  struc- 
ture could  ««ustain  itself,  but  this  is  not  a  desirable  or  a  necessary  solu- 
tion of  the  problem. 

Should  it  prove  desirable  to  extend  the  breakwater  farther  in  this 
direction,  it  is  possible  that  a  foundation  could  be  made  75  feet,  or 
more,  in  width,  by  the  use  of  mattresses  of  the  ordinary  forest  tree,  in 
sizes  from  1  foot  in  diameter  at  the  butt  to  6  incites  at  the  point,  laid 
in  alternate  layers  for  bonding,  and  well  weighted  with  riprap  or  smaller 
rock.  Mats  thus  used  can  furnish  a  comparatively  flexible,  yet  really 
amply  stiff,  foundation  for  not  too  great  a  weight.  If  laid  in  depths 
not  less  than  12  feet,  storms  will  not  affect  them.  For  the  mass  of  the 
breakwater  concrete  bags  of  large  size,  deposited  plastic,  placed  end  on 
to  the  seas,  can  be  used.  After  allowing  ample  time  for  settlement  the 
structure  could  be  built  up  in  layers.  .  Finally  the  whole  can  be  raised 
to  a  level  and  to  the  desired  height.  When  finished  there  would  be  a 
structure  that  would  be  comparatively  permanent,  and  repairs  for  dis- 
placed bags  or  for  settlement  would  be  easy  to  make.  My  own  figures 
give  a  stable  and  permanent  work  at  a  less  cost  thaTi  that  for  crib  work. 

No  further  construction  should  be  carried  on  until  the  question  of  the 
fbundation  and  the  method  to  be  followed  be  fully  understood. 

The  cost  of  strengthening,  repairing,  and  refilling  three  pockets  of 
the  superstructure  of  the  breakwater,  of  the  portion  built  in  1873-75, 
has  been  $442.18.  This  work  was  done  in  May  and  June  by  hired 
labor.  Nearly  all  of  the  material  used,  save  spikes  and  some  deck 
plank,  was  on  hand. 

jStatwient  of  appropriations  and  allotments  made  for  improving  harbor  at  Buffalo,  X,  Y., 

from  May  2Gy  18SG,  to  the  present  time, 

May26,1826 $15, 000. 00  i  June  10. 1872   t$98,485.04 

Mayl9,1828 34,206.00  |  March  3, 1873 75,000.00 

April23,1830 15,488.00  i  February  23, 1874 20,000.00 

March2,1831 12,900.00  I  June  23, 1874 75,000.00 

July3, 1832 10,300.00     March  3, 1875 100,000.00 

March2,1833 31,700.00  I  AngU8t4,1877 85,000.00 

June28,1834 20,000.00  i  June  18, 1878 80,000.00 

July7,1838 ^68,500.00  .  March  3, 1879 100,000.00 

Junell,1844 40,000.00  '  June  14, 1880 90,000.00 


August  30, 1852 14,000.00 

March  3, 1853 349.05 

March  2, 1855 452.32 

June28, 1864 115,000.00 


March  3, 1881 90,000.00 

Augu8t2, 1882 125,000.00 

July  5, 1884 100,000.00 

August  5, 1886 112,500.00 


July2,1864 37,500.00  '  August  11, 1888 225,000.00 

June23,1866 131,000.00  I  September  19, 1890 300,000.00 


March  2, 1867 100,000.00 

April  10, 1869 f  89, 100.00 

July  10, 1870 80,000.00 

March  3, 1871 100,  000.  CO 


July  13,1892 300,000.00 

Total 2,791,480.41 


*  Two  appropriations. 

t  Allotment  from  general  bill. 

X  Includes  $23,485.04  which  had  reverted  to  the  Treasury  and  was  reappropriated. 
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Money  statement, 

July  1.  1893,  balance  unexpended $321, 871. 37 

June  30,  1894,  amount  expended  during  fiscal  year 247, 604. 64 

July  1, 1894,  balance  unexpended 74, 266. 73 

July  1,1894,  outstanding  liabilitiea..^ 1,060.00 

July  1, 1894,  balance  available 73,216.73 

Amount  (estimated)  required  for  completion  of  existing  project 146, 223. 17 

A  mount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1896  146,223. 17 
Submitted  in  compliance  with  requirements  of  sections  2  of  river  and 
harbor  acts  of  1866  and  1867  and  of  sundry  civil  act  of  March  3, 1893. 


Breakwater  eonstruction. — Began  in  1869;    continued  as  shown  in 
table. 


Year. 


1869. 
1870. 
1871. 
1872. 
1873. 
1874. 
187B. 
1876. 
1877. 
1878. 
1879. 
1880. 

1881. 

1882. 

1883. 

1884. 

1885. 

1891. 
1893. 


Length 
of  crib 
sunk. 


Feet. 
150 
800 
750 
425 
263 
100 


360 
150 
too 


Fomicl*- 

tion  Ha- 

Uhed. 


Feet. 
150 
950 
1.711 
2,136 
2,399 
2,499 
2,515 
2,766 
2,915 
3,074 


350 
500 
200 

300 

450 
800 
450 
200 
450 
800 


3, 436 
3.926 
4,126 

4,437 

4,891 
6.896.9 
6. 146. 9 
6, 349. 8 
6,802.4 
7,608.7 


Snper- 

Btructare 

Ifttd. 


Feet. 


400 
783 
870 
231 
415 


200 
200 


150 
360 


504 

504 

454 

806.9 

200 

452.9 

452.6 

806.3 


Tot«l  com- 
pleted 
length. 


Feet. 


400 
1.183 
1.853 
2,048 
2,499 
2.515 
2.715 
2,924 


3,076 
3.426 


4,437 

4.801 

5,696.0 

5,896.9 

6. 349. 8 

6.802.4 

7.608.7 


In  compliance  with  special  instructions  from  the  Chief  of  Engiueers 
a  compilation  is  making  of  data  for  a  new  edition  of  the  Lake  Survey 
charts  covering  Buffalo  and  the  head  of  the  Niagara  River.  To  com- 
plete thi3  work  surveys  of  certain  areas  have  been  made  from  the  head 
of  the  river  as  far  south  as  the  southern  end  of  the  breakwater. 

Great  care  has  been  taken  to  locate  the  soundings  precisely  and  to 
collect  data  for  a  map  that  may  be  of  reference  for  the  future  to  detect 
changes  in  the  depths  of  the  harbor  and  its  vicinity. 

Beginning  the  second  week  in  April,  about  three-fourths  of  the  field 
work  was  done  by  July  1.    It  may  be  summed  thus : 

Angles  read  by  tranKit 2, 407 

Verniers  rea<l 5, 646 

Buoys  placed  to  mark  sounding  lines 654 

Soundings  taken 20,482 
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CO^TMERCIAL  STATISTICS  OF  BUFFAIX)  HARBOR,  NEW  TORE. 

Arrivals  and  departures  of  vessels  far  the  year  ending  December  SI,  189S, 


VeMels. 

Arrivals  from— 

Departures  to — 

Home  ports. 

Foreign  ports. 

Home  porta. 

Foreign  ports. 

StAA,iner8 

No. 
3,104 

Tons. 

a.  013.  R4fl 

No. 
890 

643 

Tons. 
136, 310 

109.466 

No. 
3,289 

1,114 

Tom. 
3, 060, 875 

620,525 

No. 

317 

619 

Tvns. 

50,744 

SailiDg  vessels  and 
banres  ........... 

1,179          609.448 

^.4AA 

.- 

ToUl 

4,283  '    4,613,296       1,033  i        245,766 

1                                      i 

4.403 

4,590,400 

936  '          145, 187 

1 

Receipts  for  the  years  1890,  1891,  18918,  and  189S. 


Articles. 


Barley 
Corn . . , 


Flour. 
OaU  . 


Rye 

wheat... 
Flaxseed 
Feed 


Malt  ... 
Oat  II  («al 
Oil  cake 
Peas(>. .. 
Se^'ds . . . 
LunilM>r. 
TImUf  r  . 
Laths... 


Shingles 

Posts 

Ti«« 

Staves 

Stave  bolts  . . . 

C'opper 

Oopper  matte. 

Iron  ore 

Iron  pig 

-Ltuiil,  pigs...  . 
Spelter,  plates 

(rliu'ose 

Lard 

Pork 

Wool 


1890. 


Tons. 

127, 977 

1, 279. 963 

612,067 

221,  772 

35,886 

746.059 

75,093  I 

76,853  I 

11.585  , 

1,527  ' 

38,333 

1,969 

3,266 

502,835 

471, 450 

8,562 

8,820 

1.200 

14,783 

388 

10,406 

39,636 

40,000 

551,940 

35. 910 

23.350 

6,266 

1,179 

65,010 

5,500 

3,505 


1891. 


Tons. 

■104,955 

858,876 

695,147 

199,266 

156.895 

2. 308,  370 

J  77, 030 

89,119 

11.910 

890 

30,653 

6,  575 

3,875 

t59,  776 

857. 170 

1,878 

5.380 

2,249 

17,893 

170 

14,6U8 

50, 9» 

26,420 

.421,890 

30,730 

27,938 

6,894 

12,600 

18, 123 

4,821 

13,841 


Tonu. 

110, 423 

938,  956 

955,120 

264,004 

36,863 

2, 347, 307 

163, 337 

110.671 

8,502 

3.869 

41,952 

2.015 

5.509 

523,  215 

6:10,  000 

3,  .363 

5,060 

700 

23,438 


11,840 

34,860 

16,950 

224, 720 

46,160 

25,309 

6.202 

38,310 

20,784 

3,440 

6,054 


1898. 


ToiiS. 

138.995 
1, 175,  659 
1,035,085 

331,203 

18,049 

2, 047, 313 

136, 542 

122,  300 
9,391 


20.961 

2.o;m) 

6.397 

501, 814 

836.000 

3,813 

8,097 

168 

18, 975 


10.128 

64,930 

13, 770 

243,442 

83. 9.50 

34.488 

9,902 

43,262 

15.559 

1,354 

2,390 


Receipts  by  lak$  in  tans  and  percentages  during  the  year  ending  December  M,  189S. 


Articles. 


Tuns. 


^rloy  and  malt 148,  .186 

Corn .•....!    1,175,659 

349, 251 

2, 047, 313 

1,035,086 

144,969 

143. 261 

876.995 

400,482 

62,566 


l>ats  and  rye. 

Whoat...., 

Flour 

^l  xseed,  seed,  and  pease 

F<  ed  and  oil  cake 

Lumber 

Copp<*r,  iron,  lead,  and  zinc — 
wucose,  lard,  pork,  and  wool. 


Percent- 
ages. 


2.3 

18.5 

5.6 

32.1 

16.1 

2.3 

2.3 

13.8 

6.1 

1.0 
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Shipments  by  lake  from  Buffalo  Harbor  for  the  years  1890-189S. 


Articles. 


Coal 

Cemfint 

Salt 

Railroad  iron 
Sugar 


1890. 


2. 157, 810 
91, 146 
25.260 
34,287 


1691. 


Ton*. 

2, 365, 895 

81, 678 

24,680 

9,055 


1802. 


Tons, 

2,852,330 

88.936 

21,688 

13,235 


1888. 


Tofw. 

2,703,673 

65,156 

37.361 

7,317 

119.426 


Shipments  by  lake  from  Buffalo  Harbor j  in  tons  and  percentages,  during  the  year  ending 

December  SI,  189S, 


Articles. 


Coal 

Cement 

Salt 

Railroad  iron 
Sugar 


Tons. 

Percent- 

ages. 

2,703.673 

92.18 

05,156 

2.22 

37,361 

1.27 

7,317 

0.25 

110, 426 

4.08 

Decrease  of  vessels  from  last  year 824 

Decrease  of  tonnage  from  last  year 56, 276 

Vessels  enrolled  at  the  port  of  Buflalo  in  1893 346 

Tonnage  enrolled  at  the  port  of  Buffalo  in  1893 178, 605.10 

Amount  of  revenue  collected  at  the  port  of  Buffalo  in  1893 $753. 809. 94 

Amount  ot  revenue  collected  at  the  port  of  Buffalo  in  1892 $877, 673. 94 

Value  of  exports  in  1893 $4, 505, 375 

Value  of  imports  in  1893 $3,270,350 


OOs. 


IMPROVEMENT   OF   TONA WANDA    HARBOR  AND   NIAGARA   RIVER,  NEW 

YORK. 

Object. — To  provide  a  navigable  channel  from  the  entrance  to  the 
Niagara  River  at  Lake  Erie  to  tlie  north  end  of  Tonawanda  Harbor, 
and  to  dredge  that  harbor  to  a  depth  permitting  its  use  by  vessels 
with  IG-foot  draft. 

Project, — To  remove  obstructions  so  as  to  make  a  channel  400  feet 
wide  and  18  feet  deep,  which  includes  work  at  the  following  places : 

1.  On  the  reef  known  as  "Horseshoe  Reef"  at  the  entrance  of 
Niagara  River. 

2.  On  the  shoal  place  at  the  head  of  Strawberry  Island. 

3.  A  few  shoal  places  abreast  of  the  lower  end  of  Rattlesnake  Island. 

4.  The  fall  width  of  the  river  between  Tonawanda  Island  and  the 
mainland  along  the  entire  front  of  Tonawanda. 

This  project  was  approved  in  1888. 

Operations  during  the  fiscal  year, — Under  contract  with  Hingston  & 
Woods  dredging  was  had  at  both  Strawberry  Island  and  the  Horseshoe 
Keef.  At  the  former  place  a  very  careful  survey  was  made  in  April 
and  May,  1893,  in  which  the  soundings  were  taken  at  points  25  feet 
apart,  marked  by  tags  on  lines  stretched  from  two  scows  securely 
anchored  on  either  side  of  the  channel.  The  positions  of  the  scows 
were  frequently  obtained  by  transit  readings  from  tlie  shore.  The 
entire  length  of  the  intended  channel  was  thus  gone  over,  and  then  the 
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dredge  dag  the  material  from  the  limited  areas  fotmd  not  to  have  the 
full  depth  of  16  feet  desired  for  the  first  dredging.  In  this  way  3,150 
cubic  yards  of  sand,  clay,  and  gravel,  measured  in  place,  and  125  cubic 
yanis  of  rock  were  excavated.  In  additioil  to  this  a  dredge  and  tug 
were  employed  six  hours  removing  a  spot  in  the  channel  excavated  in 
prior  years. 

Total  cost  of  this: 

3^150  cubic  yards  sand,  clay,  and  gravel,  at  70  cents $2, 205. 00 

125  cubic  yards  rock,  at  $3.70 462.50 

6  hours*  dredging,  at  $7 42. 00 

6  hours' tug  hire,  at  $3 18.00 

Total 2,727.50 

The  channel  at  Strawberry  Island  is  now  400  feet  wide,  and  has  the 
full  depth  of  16  feet.  The  next  step  will  be  to  deepen  it  to  18  feet. 
Three  buoys  were  placed  by  the  lighthouse  department  on  the  east 
side  of  this  channel  in  the  fall  of  1893,  and  no  re])orts  reach  me  of  any 
trouble  in  this  vicinity  when  vessels  keep  the  channel. 

Horseshoe  Reef. — The  drill  boat  and  one  dredge  were  at  work  on  the 
two  principal  shoals  here  at  the  beginning  of  the  fisc^al  year.  A  second 
dredge  was  set  at  work  August  10,  1893,  and  these  three  machines 
worked  during  the  season  when  the  weather  permitted.  The  drill 
stopped  work  October  19.  The  dredges  continued  till  November  29. 
As  only  a  portion  of  this  is  reported  in  my  last  year's  report,  I  will  give 
here  the  entire  results  of  the  season : 

Hours'  work  of  dri U-boat  in  1893 2, 165i 

Holes  drilled  and  blasted 2,620 

Hours  of  dredges 1, 683^ 

Cubic  yards  dredged  and  dumped,  scow  measure 12, 500 

Total  earnings  of  contractors  during  the  season $37, 307. 25 

In  1894  the  area  to  be  dredged,  and  that  had  been  dredged,  was 
very  carefully  surveyed  in  April,  2,400  soundings  having  been  taken 
12  J  feef  in  one  direction  and  16  feet  apart  in  the  other.  The  first  week 
in  May  a  dredge  was  set  on'  the  central  shoal,  and  continued  on  it 
during  the  remainder  of  the  year,  dredging  3,320  cubic  yards  rock 
measured  in  tlie  scow.  This  shoal  is  almost  entirely  removed,  only 
the  final  cleaning  up  remaining.  In  the  second  week  in  May  a  drill 
boat  was  placed  on  the  western  shoal  spot  and  has  continued  on  it  till 
the  close  of  the  year.    For  1894  the  work  may  be  summarized  thus: 

Hours'  work  of  drill  boat,  May  and  Juub .714J 

Holes  drilled  and  blasted 96S 

Hours  of  dredges 439 

Cubic  yards  dredged  and  dumped,  scow  measure 3, 320 

Total  earnings  of  contractors  in  1894 $11, 274 

An  obstacle  with  only  12  feet  of  water  on  it  that  had  been  struck  by 
the  steamer  Xewaygo  has  been  located  in  the  main  channel  about  1,000 
feet  above  the  inlet  pier.  It  was  buoyed,  and  an  attempt  will  be  made 
to  remove  it.  A  sounding  scow  was  made  under  contract,  costing  $633, 
for  use  on  the  river,  and  proves  to  be  a  great  convenience. 

Statement  of  appropr\ation%  made  for  improHng  Tonawanda  Harbor  and  Niagara  Hirer, 

from  August  II,  1888,  to  the  present  time, 

August  11, 1888 $100,000 

September  19, 1890 75,000 

July  13, 1892 75,000 
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Money  statement 

July  1, 1893,  balance  anexpended $73, 263.  i9 

Jnne.30, 181J4,  amonnt  expended  during  tiscal  year 45, 853. 32 

July  1, 1894,  balance  unexpended 27,410.17 

July  1, 1894,  outstanding  liabilities $6, 953. 00 

July  1, 1894,  amount  covered  by  uncompleted  contracts 18, 492. 00 

25,445.00 


July  1, 1894,  balance  available. 


1,  965. 17 


'  Amount  (estimated)  required  for  completion  of  existing  project 1, 008, 090. 16 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending'  June 

30,  1896 200,000.00 

Submitted  in  compliance  with  requirements  of  sections  2  of  river  and 

harl>or  acts  of  1866  and  1867  and  of  sundry  civil  act  of  March  3, 1893. 


Abstract  of  proposaU  for  sounding  aooip,  opened  by  Maj.  E.  JJ.  Rnffner,  Corps  of  Engi- 

neerSf  at  Buffalo f  X.  F.,  at  2  p.  m.,  January  SOy  1894, 


ITo. 


Xame  and  addreHS  of  bidder. 


Amount  of 
bid. 


Roxnarkft. 


$^3. 00     Guarantee  incomplete. 


1  '  UnionDry  Dock  Co.,  by  Edward  Gaskin.  superintendent,  ' 

Buffalo,  NY. 

2  ,  Wilson  K.  Skinner,  Buffalo.  N.  Y I      1. 100. 00  ■ 

3  Kilovand  Uowen,  Buffalo,  N.  Y '      1,725.5.5  ' 

4  The  Afllls  Dry  Dock  Co.,  by  HanultunJ.  Mills,  treasurer,        1, 200.  UO     Onlv  2  propoeals. 
I      Buffalo,  N.  Y.  I  ' 

6     George  B.  Drake,  Buffalo,  N.  Y 1,125.00 


Bid  N"«».  1  irt  reconi'»' ended  for  acs  eptanee. 
Bolnnc4>  availabUs  $34,491. 

Abstract  of  proposals  for  the  hire  of  dredges  and  a  drill  boat,  for  use  on  the  Niagara 
liiver,  opened  by  Maj.  E.  U.  Ruffner,  Corps  of  EnffiueerSj  at  Buffalo ^  X.  Y.,  'February 
8,  1894y  in  response  to  advertisement  of  January  8,^1894, 


No.; 


Name  nnd  addresH  of  bidder. 


1  ;  llin^ston  &,  Woods,  Buffalo.  N.  Y. 


Prices  bid. 


Dredge,   $5«;  drill  boat,  $50,  and  tn«  $24 
8-hour  day. 


No  other  bids  r«><!cived. 


Amount  available $34,000 

Allotment 30. 000 


COMMEKCIAL   STATISTICS   OK   TONAWAXDA   HARBOR  AXD   NIAGARA  RIVER,  NEW  YORK. 

Vessch  entered  and  cleared  during  the  year  ending  December  Sly  1893. 


Entered  from  home  ports... 
Entered  from  forei^u  ports , 
Cleared  from  home  ports... 
Cleared  from  foreign  ])ort.8 

Entered , 

Cleared 

Entered  and  cleared 


848 

61 

839 

55 

909 

894 

1,803 

Duties  collected  on  foreign  lumber $8,048.59 
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^Tm Slier  of  res«el$  and  rafin  patting  the  imiermatiomal  bridge  in  the  yeart  1890-189S, 

1890 12,351 

1891 13,202 

1892 14,  OU 

1893 11,641 

The  decreaAO  of  the  passinj]^  veflsela  in  1893  is  attributed  to  the  labor  tronbles  at 
Tonawanda,  and  to  the  diversion  of  pleasure  traffic  from  Grand  Island  to  Lake  Erie 
reeorts. 

Principal  receipt*  during  the  gear  ending  December  SI,  ISffS. 


Aiticle«. 


1893. 


1«»2- 


1K91. 


lAiiBber 

Shtnsles 

Lath 

RaUnMd  ties 

Iron  ore 

Piff  iron 

Polp  wood 
Limestone. 


Tons. 

Tons. 

Tons. 

752.996 

871.508 

8t(4.646 

3.091 

5.137 

6.307 

3,308 

1.561 

2,052 

5, 152  ' 

21.333 

8.002 

fl6,C17 

S5.772 

70.840 

L4fi0 

1.440 

2.850 

15.770 

900    . 

15.824 

10.374    . 

stone 15.824         10.374    

Total  receipts  in  tome  and  percentages  during  the  gear  ending  December  Sty  1S9S, 


Tons.      IVr  cent. 


Lnmber,  shingle.  Isth.  And  ties 764.427 

Iron  ore  and  pig  iron &<,  077 

Pnl|i  wood 15.770 

Uni<«tone - 15.  >C4 


88.5 
7.8 
1.8 
1.9 


O  O  6. 

IMPROVEMENT  OF  NIAGARA  RIVER    FROM   TONAWAXDA  TO   PORT  DAY, 

NEW  YORK. 

An  appropriation  of  $:!0,000  was  made  for  this  improvement  in  the 
river  and  harbor  act  of  1«*<1#2.  The  project  is  based  upon  a  preliminary 
report  made  by  Major  Stickney  on  Febrnary  2S,  18!>2,  fonnd  in  llonse 
Doc.  67,  Fifty- se4*oi  d  Confrress,  first  session.  The  limitation  to  6  feet 
depth  of  proi>oseil  cbanneK  as  jriven  in  tlie  act,  really  altered  the  intent 
and  project  of  the  siirve3"  and  made  an  incidental  estimate  the  main 
feature,  which  has  proved  not  to  be  a  practicable  s<*lieme,  since  the 
navigation  of  boats  drawing  more  than  6  feet  has  been  established 
since  the  date  of  the  snr^'ey  between  Bnfialo  and  S<*lilos.s4'r  ]>oi*k, 
within  a  mile  of  Port  Day,  of  the  bill,  and  at  the  or>}ier  end  of  prop- 
erty owne*l  by  one  <*orporation  as  far  down  as  Port  Day. 

Jt  has  been  shown  by  a  special  reiK>rt  that  a  channel  of  12  feet  depth 
can  be  establishe<l  to  this  dock  by  imssing  to  the  west  of  (irand  Island 
and  excavating  only  through  the  shoal  at  the  hea^l  of  ('onners  Island, 
for  the  sum  of  ^.^0,000:  and  it  is  further  shown  that  an  additional 
expenditure  of  #14!M49  would  make  an  inside  route  Irom  Tonawanda 
to  this  point  which  would  ae(*ommodate  vessels  drawing  not  more  than 
12  feet  of  water.  It  seemed  unadvisable  to  expend  the  f  2(1,000  on  the 
le^^ser-depth  channel,  and  hence,  under  the  authority  of  the  Secretary 
of  War,  the  matter  was  held  for  the  further  action  of  Congress. 


2448   REPORT  OF  THE  CHIEF  OF  ENGINEERS,  U.  8.  ARMY. 
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Money  statement. 

Jaly  1,  1893,  balance  unexpended $20, 000. 00 

July  1^  181M,  balance  nnexpended 20, 000. 00 


'  Amonnt  ( estimated )  required  for  completion  of  existing  project 470, 000. 00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  JuneSO,  1896    80, 000. 00 
Submitted  in  compliance  with  requirements  of  sections  2  of  river  and 
harbor  acts  of  1866  and  1867  and  of  sundry  civil  act  of  March  3, 1893. 


COM>lERCIAL   STATISTICS. 

Arrivals  and  departures  of  vessels  at  Port  Day  for  the  year  ending  December  SI f  1S9S. 


\  Arrivals  from —  Departiiros  tx>— 


Home  ports.    ,  Foreign  ports.       Home  jmrts.    '  Foreign  portj«. 


No.   '     Ton*.        No.        Tons.       No.   '     Tons.       No.    .     Tons. 
Steamers I    233!      47,610  2'  440       233'      47,910  2  440 


Greatest  draft  of  vessels feet . .  7 


O  O  7. 

IMPROVEMENT  OF  WILSON  HARBOR,  NEW  YORK. 

Object — ^To  obtain  a  12-foot  channel  from  Twelve-mile  Creek  to  Lake 
Ontario. 

Project, — The  present  project  was  submitted  in  1873,  and  proposes  to 
extend  piers  to  the  12-foot  curve  in  the  Lake  Ontario,  and  to  dredge  a 
channel  12  feet  deep  between  the  piers,  and  for  a  width  of  100  feet 
from  the  shore  end  of  the  piers  to  the  deep  water  in  the  creek. 

Present  icorJcs. — The  piers  are  prolongations  of  piers  built  by  private 
parties  in  1846.  At  present  the  west  pier  is  832  feet  long  and  the 
east  pier  is  850  feet  long.  There  is  also  a  shore  protection  for  the  east 
j)ier.  This  is  300  feet  long,  The  channel  has  an  available  depth  of 
9.5  feet  for  a  width  of  100  feet  from  the  west  pier. 

CONDITION   OF   THE   WORKS. 

For  several  years  a  detailed  estimate  has  been  submitted  of  the 
repairs  needed  to  put  the  piers  in  good  condition.  This  estimate  aggre- 
gated $13,364.20.  Should  an  appropriation  be  made  for  this  harbor  it 
would  not  be  wise  to  expend  it  in  continuation  of  the  original  project 
before  making  these  repairs.  Probably  the  estimate  made  in  1890 
would  not  cover  the  needed  repairs  to-day,  and  not  less  than  $15,000 
would  be  needed  for  this  purpose. 

The  channel. — This  remains  in  fairly  good  condition  for  the  craft 
which  can  pass  it,  but  as  this  is  only  8.5  feet  no  mercantile  vessel  can 
use  the  harbor.  The  dredging  operations  developed  a  quantity  of  rock 
greater  than  was  looked  for  when  the  project  was  made,  and  an  esti 
mate  of  4,200  cubic  yards  of  rock,  in  place,  was  made  of  the  amount 
to  be  removed  before  the  12  feet  desired  could  be  secured.  In  addition 
to  this  is  an  increasing  amount  of  sand  accumulating  constantly  in  the 
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chaTinel.    No  dredging  Las  been  done  since  1889,  irhen  nearly  25,000 
yards  were  removed. 

Estimated  cost  of  tcorl\ — In  order  to  complete  the  i)resent  project 
there  remain — 

4,200  cubic  yards  rock  excavatioD,  at  $3  per  cnbic  yard $12, 600 

700  cubic  yards  dredging,  at  30  ceuts  per  cubic  yard 210 

12, 810 
Contingencies  (10  per  cent) 1, 281 

14,091 

Bnt,  as  the  needed  repairs  to  the  piers  exceed  this  amount,  an  appro- 
priation, intended  to  complete  the  project  and  repair  the  piers,  should 
include  the  $15,000  additional  required  for  the  second,  or  main,  item. 
The  i¥hole  work  could  be  done  in  one  season,  and  the  amount  neces- 
sary to  put  the  port  in  the  condition  intended  when  its  improvement 
began  is  $29,091. 

There  being  no  funds  on  hand,  nothing  is  intended  at  x^resont. 

Statement  of  appropriations, 

March  3,  1875 $10,000 

August  14,  1876 10,000 

June  14, 1880 10,000 

March  3, 1881 10,000 

August  2,  1882 10,000 

Augusts,  1886 10,000 

August  11,  1888 5,000 

Total 65,000 

Money  statement. 

July  1, 1893,  balance  unexpended $21. 49 

July  1, 1894,  balance  unexpended 21. 49 

f  Amount  (ebtimated)  required  for  completion  of  existing  project 13, 978. 49 

i  Amountthat  can  be  profitably  expended  in  tiscal  year  ending  June  30, 1896    29, 091.00 
]  Submitted  in  compliance  with  requirements  of  sections  2  of  river  and 
I     harbor  act«  of  1866  and  1867  and  of  sundry  civil  act  of  March  3,1893. 


COMMKIiriAL   STATISTICS, 

Arrival  and  dtparture  ofresaeh  for  the  year  ending  December  Slj  1S9S, 


Vessels. 


Arrivals  from  ,  DcparturcB  to 
foreign  ports.  J  foreign  ports. 


Steamors 

SailiDg  vessels. 

Total.... 


Xo.        Tom.     I  Xo. 
47  ,       17.74G  j      47 


5  368 


Tont. 
17,746 


I 


52         18.114  I      47  I        17,746 


Amonnt  of  revenue  oollected  during  the  year  ending  December.  1893 $410. 55 

Value  of  exports  same  year ". $33.00 

Value  of  ini]torts  same  year $2, 848. 00 

Increase  of  tonnage  same  year 7, 020 

Greatest  draft  of  vessels feet. .  9 

Vessels  enrolled  at  this  port,  none. 

New  lines  of  transportation  established,  none. 

Principal  imports,  lumber;  principal  exports,  fruit. 

ENG  94 154 
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OO  8. 

IMPROVEMENT  OF  OLCOTT  HARBOR,  NEW  YORK. 

Object. — To  obtain  a  protected  cliaunel  13.5  feet  deep  at  mean  lake 
level  from  Lake  Ontario  to  the  bridge  crossing  Eighteen  Mile  Creek  at 
Main  street. 

Project, — The  first  project  for  this  work  was  submitted  in  184<i,  but 
it  was  not  executed.  The  present  project  was  adopted  in  June,  1891,  and 
is  substan  tiall y  the  project  of  1866,  with  some  enlargements.  It  provides 
for  two  piers  extending  into  the  lake  with  a  channel  between  tliein. 
The  piers  are  nearly  parallel  to  each  other,  abont  200  feet  apart.  The 
east  pier  is  850  feet  long  and  the  west  pier  873  feet.  Bet  ween  the  piers 
the  channel  is  about  1<S0  feet  wide,  the  limiting  lines  being  10  feet  from 
the  ]ners,  and  from  the  shore  end  of  the  piers  it  decreases  to  98  leet  in 
width  at  the  Main  street  bridge.  The  channel  depth  is  13.5  feet, 
measured  from  mean  lake  level. 

Present  tcorkg. — East  and  west  piers  and  the  channel  between  theni. 

Condition  of  tcorks, — Both  piers  are  in  good  condition,  and  the  chan- 
nel has  the  full  depth  between  the  limits  as  given. 

Proposed  operations. — The  project  for  this  harbor  is  completed,  and 
the  remaining  iiinds  will  be  used  for  maintenance. 

Siaiemeut  of  approprialions  made  for  improrimg  harbor  at  OleotU  ^-^  Y.,from  March  2y 

1S07,  to  the  presemt  time. 

March2,1867 160.000     March  3, 1875 $10,000 

July  11,  1870 10,000     March  3. 1881 3.000 

March  3,1871 5,000     Augrnst  5,1886 10,000 

June  10,1872 10,000     August  11,1888 5,000 

March3,18r3 10,000.  September  19, 1890 30,000 

June  23,  1874 10,000 

Total 163.000 

Money  statement, 

July  1,  1893,  balance  unexpended ^»^^*^ 

June  30,  1894,  amount  expended  during  fiscal  3'ear 60.00 

Julv  1,  1894,  balance  unexpended ^*^^'^ 

July  1,  1894,  outaUnding  liabilities 16- w 

Julv  1,  1894,  balance  available 5,360.23 


COMMERCIAI.   STATISTICS. 

Arriral  and  departure  of  reJtatlM  for  the  year  endim$  December  31  y  1893. 


Arrivals 
Vessels.  from  foreign 

porta. 


St«>«iu«ra 

Sailins  Tf^sMrU 


Tots] 


Departures 

toforei^ 

ports. 


Amount  of  rerenne  coll«Hrtod  during  the  rear  ending  December,  1W3 IJs  (W 

Value  of  imporlA  same  rear ^^'  ^ 

Grvatest  draft  of  vessels fcet.- 

Principal  imports,  potatoes;  principal  exports,  fruit. 
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OO  9. 

IMPROVEMENT  OF  OAK  OR('HARD  HARBOR,  NEW  YORK. 

Object. — ^To  famish  a  protected  channel  200  feet  wide  and  12  feet 
deep  from  deep  water  in  the  Lake  Ontario  to  deep  water  in  Oak 
Orchard  Creek. 

Project, — ^The  original  plan  for  this  improvement,  adopted  in  1336, 
consisted  in  contracting  the  mouth  of  the  creek  to  200  feet  by  two 
breakwaters  ranning  from  the  shore,  one  on  each  side,  and  a  channel 
between  two  parallel  piers  from  the  12-foot  carve  in  the  creek  to  the 
same  curve  in  the  lake.  This  project,  except  as  to  the  breakwaters,  is 
still  in  force. 

Present  icorlc. — The  present  works  are  the  east  and  west  piers  and  a 
shore  pn>tection.  The  piers  extend  to  the  12- foot  cur\'e  in  the  lake. 
The  shore  protection,  l>eginning  at  the  shore  end  of  the  east  pier,  was 
built  in  18.N9,  and  is  91  feet  long.  The  channel  has  a  depth  of  13.5 
feet  at  mean  lake  level  for  the  whole  width  between  the  piers,  except- 
ing 10  feet  along  each  pier. 

Condition  of  the  trorto. — ^The  east  pier  and  the  shore  protection  are 
in  good  condition  and  need  but  slight  repairs.  The  west  pier  has  set- 
tled for  a  length  of  130  feet  about  2^  feet  on  the  harbor  side,  where  the 
pier  intersects  the  shore  line:  ali^>,  on  the<outer  end  toward  the  lake. 
Both  settlements  were  caused  bj  very  rough  weather  in  the  fall  of 
1891,  during  the  low  stage  of  water,  2.2  feet  below  mean  lake  level, 
undermining  tliose  places.    The  channel  Ls  in  good  condition. 

Proposted  operations. — ^The  projeci  of  this  harbor  has  been  completed, 
but  a  certain  amount  of  money  should  be  appropriated  to  keep  it  in 
repair. 

StAtememt  0/  mfpropriations  mmdt  far  improrimg  harbor  at  Oak  f Orchard,  \.  y.,/ram 

Jmly  4,  l^i€,  to  tkt  prenrmt  timt. 

Jolj 4.1^06 $5.nfi0    AagiL«t  14,  1876 S2,000 

MarchS.l'^ 5.O0O    Jane  18,  187>< 2,000 

Jnly7,18» 5.000    Mareh3,lS79 1,000 

June  11.  1^4 5.000    Jane  14,  1880 500 

AognstSO.  1>©2 10.500    Aagnst2.  18«2 3,000 

Ilarrh2.l8^ CT.OCO    Jnlv  5,  1®4 5.000 

Jnlyll,l>*TO aOOO    Angnst  5,  1886 12,500 

MarchS.  I>f71 10.  OT-^    An^nst  11, 1888 6,000 

June  11*.  l'*T2 2,500    September  15*.  1890 5,(W 

March  3.  1*73 10.000                                                                   

Jane  23.1874 10.^10                Total 206,000 

March  3,  I'^To lO.OOu 

Money  statement. 

Joly  1.  \^X\,  balance  unexpended $^192.34 

J  line  30.  K'^.  amount  expended  daring  fiscal  year 3f>.  00 

JnlT  1.  1-JM.  balanr^  unexpended 462.31 

Jnly  1,  1*«*4.  oatstaniling  liabiiititt» 8.00 

Jnly  1.  ItW,  bal^mce  available 454.34 
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COMMKRCIAL   STATISTICS   FOR   OAK    OKCnARD.    N.    Y. 

Arrivals  and  departures  of  vessels  for  the  year  ending  December  31,  1S93. 


YCHSClS. 

Arrivals 

from  foreign 

porta. 

Departares 

to  home 

port4s. 

SSojlilify   VAAApIh                 .        .....       ...     ...............••.......•••..•.•• 

No. 
4 

Tout. 
230 

No. 

4 

Tons. 
239 

A  mount  of  revenue  collected  daring  the  ye»x  ending  December  31,  1803 $231. 20 

Value  of  iroporto  aame  year $2, 373. 00 

Greatest  draft  of  vesBels feet. .  12 

Principal  imports;  lumber,  laths,  sliiogles,  aild  posts. 


O  O  10. 

REPORT  OF  BOARD  OF  ENGINEERS  ON  HARBOR  LINES  AT  SQUAW 

ISLAND,  NIAGARA  RIVER,  NEW  YORK. 

Army  Buii4DiNa, 
New  Yorlc^  July  16, 1894. 

General  :  The  Board  of  Engineer  Officers  appoi  nted  by  Special  Order 
No.  27,  Headquarters,  Corps  of  Engineers,  dated  May  29, 1894,  to  con- 
sider and  report  upon  the  proposed  docks  at  Squaw  Island,  Niagara 
Kiver,  has  performed  the  duties  assigned  it  and  has  now  the  honor  to 
submit  the  following  report: 

The  Board  assembled  at  Buffalo  on  June  18, 1894,  present  all  the  mem- 
bers, and  held  a  duly  advertised  public  meeting  at  the  engineer  office 
in  that  city.    The  record  of  proceedings  is  appended,  marked  (AA*). 

During  the  recess  the  Board,  accompanied  by  Maj.  B.  H.  Kuffner, 
Corps  of  Engineers,  the  officer  in  charge  of.  the  district,  inspected  the 
site  of  the  proposed  docks  and  noted  the  velocities  and  flow  of  the  cur- 
rents in  the  vicinity.  The  draw  of  the  International  bridge  is  situated 
adjacent  to  the  island.  The  draw  span  next  the  shore  is  shoal  and 
large  vessels  are  compelled  to  make  use  of  the  other  span  Jit  present. 
This  difficulty,  it  is  claimed,  will  be  removed  by  the  dredging  necessary 
to  open  a  passage  way  to  the  proposed  docks. 

The  only  reason  for  apprehending  obstruction  to  navigation  from  the 
proposed  docks  arises  from  this  unfortunate  position  of  the  draw.  Ves 
sels  lying  at  the  pier  heads  might  occupy  sx)ace  needed  for  safe  passage. 
Moreover,  the  current  of  the  river  sweeping  past  the  docks  will  render 
dropping  down  and  swinging  into  the  slips  a  slow  process,  and  while  so 
doing  the  vessels  might  interfere  with  tows  approaching  the  draw  from 
above.  Careful  inquiries  were  made  as  to  this  matter  of  river  men 
present  at  the  meeting  and  others  familiar  with  St.  Lawrence  naviga- 
tion, and  the  opposing  interests  represented  appeared  to  be  satisfied 
that,  with  the  shortening  of  the  piers  near  the  bridge  indicated  on  the 
accompanying  drawing,  no  serious  interference  with  the  shipping  inter- 
ests below  the  island  need  be  feared. 

So  far  as  navigation  is  concerned  the  whole  matter  resolves  itself  into 
establishing  harbor  lines  along  the  river  side  of  Squaw  Island.  In  order 
to  define  such  lines  a  survey  of  the  site  was  necessary.  Such  a  survey 
has  been  made  by  Major*Ruffner  on  application  of  this  Board.     The 

*  Omitted. 
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accompanymg  drawing  is  based  on  this  survey,  which  indicates  also 
the  piers  and  slips  desired  by  the  company  and  the  modifications  con- 
sidered by  the  board  to  be  needful  to  carry  into  effect  the  views  above 
stated.  The  definite  arrangements  of  piers  and  slips  proposed  by  the 
company  have  not  been  considered,  it  being  deemed  that  all  reasonable 
demands  of  navigation  will  be  mot  by  restricting  the  length  and  mode 
of  construction  by  the  condition  that  no  extension  of  solid  filling 
beyond  the  designated  bulkhead  line,  and  no'* extension  of  open  pier 
work  beyond  the  designated  pier-head  line,  shall  be  permitted.  The 
following  is  the  proposed  definition  of  these  two  lines,  which  are  also 
clearly  shown  on  the  accompanying  drawing:* 

DEFINITION   OF  PIER-HEAD   AND   BULKHEAD  LINES. 

The  bulkhead  line  defines  the  limit  beyond  which  solid  filling  may 
not  be  <3xtended.  The  pier-head  line  defines  the  limit  to  which  open- 
piled  structures  may  be  built. 

Bulkhead  line.-  -Starting  from  the  axis  of  the  International  bridge 
prolonged  (said  to  make  an  angle  with  the  true  meridian  of  north  76^ 
S'  30"  east),  and  at  a  distance  of  230.6  feet  from  the  west  face  of  the 
abutment  pier  on  the  American  side  and  measuring  distances  in  a 
southerly  direction  on  a  straight  line  there  drawn  perpendicular  to 
said  bridge  axis  prolonged,  the  bulkhead  line  recommended  for  approval 
follows  a  straight  course  from  the  eastern  face  of  the  abutment  pier  to 
a  point  769.9  feet  distant  from  said  axis,  285.5  feet  distant  from  said 
straight  line;  thence  it  extends  in  a  straight  course  to  a  point  1,770 
feet  distant  from  said  axis  and  219.6  feet  from  said  straight  line;  thence 
it  extends  in  a  straight  course  to  a  point  2,494.8  feet  distant  from  said 
axis  and  112  feet  from  said  straight  line;  thence  following  a  sifraight 
course  in  prolongation  of  the  last-named  extension  it  extends  to  the 
southern  boundary  prolonged  of  the  property  on  Squaw  Island  owned 
by  the  Niagara  River  Hydraulic  Company. 

Again  starting  from  the  pdint  above  defined  on  the  axis  of  the  Inter- 
national bridge  prolonged,  and  measuring  distances  as  before,  but  in  a 
northerly  direction,  the  bulkhead  line  recommended  for  approval  fol- 
lows a  straight  course  from  the  eastern  face  of  the  abutment  pier  to  a 
point  747.5  feet  distant  from  said  axis  and  165  feet  distant  from  said 
straight  line;  thence  it  extends  to  a  point  distant  1,319.9  feet  from  said 
axis  and  247.3  feet  from  said  straight  line;  thence  it  extends  to  a  point 
distant  1,796.7  feet  from  said  axis  and  283  feet  from  said  straight  line; 
thence  it  extends  to  a  point  distant  2,096.7  feet  from  said  axis  and  223 
feet  from  said  straight  line;  thence  it  follows  a  straight  course  in  pro- 
longation of  the  last-named  extension  to  the  northern  boundary  pro- 
longed of  the  property  on  Squaw  Island  owned  by  the  Niagara  River 
Hydraulic  Company. 

Pier-head  line. — Except  as  hereinafter  specified,  the  pier-head  line 
recommended  for  approval  lies  on  a  straight  line  perpendicular  to  the 
axis  of  the  International  bridge  at  its  intersection  with  the  axis  of  the 
eastern  rest  pier  along  the  entire  front  of  the  property  on  Squaw  Island 
owned  by  the  Niagara  Hydraulic  Company. 

For  a  distance  of  676  feet  on  each  side  of  the  Jixis  of  the  Interna- 
tional bridge  said  pier-head  line  lies  on  a  straight  line  perpendicular  to 
said  axis  at  a  point  measured  on  said  axis  50  feet  to  the  eastward  of 
the  axis  of  the  rest  pier  of  the  draw.    From  the  two  terminal  points 

thus  determined  the  pier-head  line  recommended  for  approval  lies  on 

~  — ■ —  ~— —  ■ 

*  Omitt«»t. 
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straight  lines  exteiided  to  two  points  respectively  lying  on  the  general 
pier-head  line  above  defined  at  distances  of  1,250  feet  from  the  axis  of 
the  International  bridge.  * 

With  this  report  is  a  tracing*  of  the  survey  made  by  Major  Ruflfner, 
showing  the  bulkhead  and  pier-head  lines  recommended  for  approval; 
also  the  record  of  proceedings*  of  the  Board,  marked  AA,  with  9 
accompanying  documents,*  marked  respectively  from  A  to  I  inclusive; 
also  a  blue  print*  shoeing  the  international  bridge,  furnished  to  the 
Board  by  Major  Ruflher,  marked  BB. 
Respectfully  submitted. 

Henry  L.  Abbot, 
Colonel  of  Engineers^ 

Bvt.  Brig.  Gen,j  IF.  8.  A. 

C.  B.  COMSTOCK, 

Colonel  of  Engineers^ 

Bvt,  Brig.  Gen.y  U.  8.  A. 
Dan  C.  Kingman, 
CaptaiUy  Corps  of  Engineers. 
Brig.  Gen.  Thomas  L.  Oasey, 

Chief  of  Engineers^  U.  8.  A. 

[First  indorsement.] 

Office  Chief  of  Engineers, 

U.  S.  Army, 

July  20.  1894. 

Respectfully  submitted  to  the  Secretary  of  War. 

The  Board  of  Engineers,  constituted  by  authority  of  the  Secretary  of 
War  to  consider  and  report  on  the  application  of  the  ^Niagara  River 
Hydraulic  Company  for  permission  to  construct  docks  at  Squaw  Island, 
submits  the  within  report,  to  which,  and  to  its  accompanying  papers, 
attention  is  respectfully  invited. 

The  Board  is  of  the  opinion  that  the  qu^tions  presented  by  the  appli- 
cation can  better  be  met,  so  far  as  the  demands  of  navigation  are  con- 
cerned, by  the  establishment  of  harbor  lines  along  the  river  side  of 
•  Squaw  Island,  thus  restricting  the  length  and  mode  of  construction  of 
the  proposed  docks,  by  the  condition  that  no  extension  of  solid  filling- 
beyond  the  designated  bulkhead  lino  and  no  extension  of  open  pier 
work  beyond  the  designated  pier-head  line,  shall  be  permitted. 

The  Board  has  accordingly  caused  a  survey  to  be  made,  and  presents 
the  accompanying  drawing,  on  which  are  delineated  the  bulkhead  and 
pier-head  lines  recommended  for  adoption. 

1  concur  in  the  views  expressed  by  the  Board,  and  recommend  that 
the  harbor  lines  be  approved,  and  that  the  Secretary  place  his  approval 
both  upon  this  report  and  upon  the  drawing. 

Thos.  Lincoln  Casey, 
Brig.  Oew.,  Chief  of  Engineers. 

[Second  indonsement.] 

War  Department,  July  23^  1894. 

Apiiroved,  as  recommended  by  the  Chief  of  Engineers. 

Daniel  S.  Lamont, 

Secretary  of  vfar. 


Omitted. 
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IMPROVEMKNT   OF    HARBORS   ON    LAKE    ONTARIO    EAST    OF   OAK    OR- 
CHARD, NEW  YORK. 


REPORT  OF  CAPT.  DAN  C.  KINGMAN,  CORPS  OF  ENGINEERS,  OFFICER 
IN  CHARGE,  FOR  THE  FISCAL  YEAR  ENDING  JUNE  SO,  1804,  WITH 
OTHER  DOCUMENTS  RELATING   TO   THE    WORKS. 


IMPROVEMENTS. 


1.  Harbor  at  Charlotte,  N.  Y. 

2.  Pultneyville  Harbor,  New  York. 

3.  Harbor    at  Great    Sod  us  Bay,    New 

York. 


4.  Harbor    at    Little  Sodus    Bay,  New 

York. 

5.  Oswego  Harbor,  Now  York. 

6.  Harbor  at  Sacketts  Harbor,  N.  Y. 


United  States  Engineer  Office, 

Oswego^  N.  T.,  July  10,  1894. 

General:  I  have  tbe  honor  to  transmit  herewith    *    *    *    my 
annual  report  for  the  following  works  in  my  charge. 

«  •  •  •  •  •  * 

I  have  the  honor  to  be,  very  respectfully,  your  obedient  servant, 

Dan  0.  Kingman, 

Captain  of  Engineers. 
Brig.  Gen,  Thomas  L.  Casey, 

Chief  of  Engineers^  U.  8.  A. 


PP  I. 

IMPROVEMENT  OF  HAEBOR  AT  CHARLOTTE,  NEW  YORK. 

OBJECT. 

To  secure  a  navigable  channel  at  the  mouth  of  the  Genesee  River  on 
Lake  Ontario. 

Charlotte  Harbor  is  the  port  of  the  city  of  Rochester,  which  is  situ- 
ated 2  miles  above  the  head  of  the  navigable  part  of  the  river  forming 
the  harbor. 

2455 


245(J   REPORT  OF  THE  CHIEF  OF  ENGINEERS,  U.  S.  ARMY. 


PROJECT. 

1S29, — To  obtain  a  channel  480*  feet  wide  and  12  feet  deep,  formed 
and  protected  by  paraUel  piers  extending  to  deep  water  of  tlie  lake, 
executed  in  1834. 

1881, — To  secure  and  maintain,  by  pier  extension  and  dredging,  a 
channel  of  navigable  width  and  15  feet  depth  at  extreme  low  water. 
No  dredging  has  heretofore  been  done,  the  channel  having  been  formed 
and  kept  open  with  12  feet  depth  by  the  current  of  the  Genesee  River. 

The  following  appropriations  have  been  made  for  this  work: 


May  23,  1828 $300.00 

March  2,  1829 10,000.00 

March  3,  1829 13,335.00 

March  2, 1831 16,670.00 

February  24, 1832 16,000.00 

March  2,  1833 15,000.00 

Juno  28,  1834 20,000.00 

March  3, 1835 2,390.00 

July  2, 1836 20,000.00 

March  3. 1837 10,000.00 

July  7,  1838 25,000.00 

Juno  11,  1844 10,000.00 

August  20, 1852 20,000.00 

March  3,  1853 176.10 

Juno  28,  1864 25,000.00 

June  23,  1866 75,607.30 

Julv  25,  1868,  allotment 1, 100. 00 


April  10,  1869.  allotment 

July  11,  1870 

March  3,  1»71 

March  3, 1875 

June  18,1878. 

March  3,  1879 

Jnnel4,  1880 

March  3,  1881 

August  2,  1882 

July  5,  1884 

August  5,  1886 

August  10,  1888 

September  19,  1890 

July  13,  1892 


$1, 000. 00 

12, 000. 00 

10, 000. 00 

5,000.00 

1,000.00 

1,000.00 

5,000.00 

2,500.00 

35,000.00 

20,000.00 

26, 250. 00 

45, 000. 00 

25,000.00 

25,000.00 


Total 494,328.40 


PRESENT  WORKS. 

The  piers  which  define  and  maintain  the  channel  are  formed  of  cribs 
of  timber,  20  feet  wide  and  30  feet  long,  sunk  end  to  end  in  as  close 
contact  as  practicable  by  filling  with  loose  stone. 

The  cribs  forming  the  original  work  were  built  of  logs  hewed  flat, 
and  were  allowed  to  settle  into  the  natural  sand  bottom  upon  which 
they  were  placed,  each  crib  having  2  to  4  oak  guide  piles  driven  on 
each  side  of  it  to  keep  the  crib  in  lino  while  settling  into  the  sand.  A 
continuous  timber  superstucture  was  then  built  upon  the  cribs  for  the 
full  width  of  20  feet,  and  3  to  5  feet  in  height  above  the  mean  lake  level. 
The  whole  was  then  filled  with  loose  stone  and  decked  with  3-inch  plank. 
The  cribs  being  below  water  and  not  subject  to  decay  were  built  of 
hemlock  timber,  fastened  together  with  tie  heads  and  driftbolts,  while 
the  continuous  superstructure  was  built  of  white  pine  timber  and  plank 
similarly  fastened.    The  latter  has  a  life  of  about  15  years. 

{!)  West  pier. — This  has  a  total  length  of  3,622  feet,  in  addition  to  a 
shore  return  of  137  feet.    It  is  composed  of  the  following  parts : 

Section  A,  from  the  shoulder  angle  of  the  return  at  the  shore  line  of 
1820,  554  feet  northward  toward  the  lake.  It  was  built  in  1829  and 
last  repaired  in  1867.  Owing  to  the  fact  that  the  shore  line  ha« 
advanced  beyond  it  further  repairs  are  not  considered  necessary. 

Section  B,  564  feet  long,  built  in  1829-1834  and  last  repaired  in  1885 
by  the  Ontario  Beach  Improvement  Company,  by  whom  it  is  used  as  a 
wharf.    It  is  within  the  present  shore  line. 

Section  0,  1,402  feet  long,  built  in  1829-1834  and  last  repaired  in 
1887— '88 

Section  1),  235  feet  long,  built  in  1829-1834  and  last  repaired  in  1891. 

Section  E,  303  feet  long,  built  in  1883,  not  since  repaired. 

Section  F,  365  feet  long,  built  in  1893,  not  since  repaired. 

{2)  East  P/<?r.— This  has  a  total  length  of  2,896  feet,  in  addition  to 
an  abandoned  shore  connection  402  feet  in  length,  upon  which  the 
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superstructure  lias  not  been  removed  since  its  original  construction  in 
1820-1834,  and  which  is  now  destroyed  to  nearly  the  level  of  the  sur- 
rounding bottom,  only  its  guide  piles  showing  above  low  water.  The 
width  was  originally  20  feet  throughout,  the  substructure  being  of 
separate  cribs  and  the  superstructure  of  continuous  timber  work, 
similar  in  detail  to  the  west  pier.  It  is  composed  of  the  following 
parts : 

Section  A,  325  feet  long,  measuring  toward  the  lake,  built  in  1820- 
1834,  last  repaired  in  1807.  It  is  well  within  the  shore  line,  and  further 
repairs  by  the  United  States  are  not  considered  necessary.  The  super- 
structure was  renewd  in  1804  by  the  SummervUle  Beach  Improvement 
Company. 

Section  B,  100  feet  long,  built  in  1820-1834,  last  repaired  iu  1887  by 
the  U.  S.  Life-Saving  Service,  of  whose  station  it  forms  the  water 
front. 

Section  G,  225  feet  long,  built  iu  1820-1834,  last  repaired  iu  1880. 

Section  D,  707  feet  long,  built  in  1820-1834,  last  repaired  in  1886-1887. 

Section  B,  005^  feet  long,  built  iu  1820-1834  and  last  repaired  in  1800. 

Section  Y^  303  feet  long,  built  in  1883  and  not  since  repaired. 

Section  G,  150^  feet  long,  built  in  1884-'85  and  not  since  generally 
repaired. 

CHANNEL. 

The  original  project  of  1820  proposed  to  obtain  a  channel  480  feet 
wide  and  12  feet  deep,  protected  by  parallel  jetties,  and  extending  from 
deep  \^ater  within  the  mouth  of  river  to  deep  water  in  the  lake.  It 
was  entirely  successful;  the  channel  was  formed  and  maintained  with 
the  desired  depth  by  the  scouring  action  of  the  river  alone  from  the 
time  of  building  the  jetties  in  1820. 

But  in  1881,  iu  compliance  with  the  increasing  demands  of  commerce, 
it  was  proposed  to  secure  and  maintain,  by  extending  the  jetties  and 
dredging,  a  channel  15  feet  deep  at  extreme  low  water.  No  dredging 
had  ever  been  necessary  to  maintain  the  12-foot  depth.  In  pursuance 
of  this  enlarged  project  some  1,220  feet  of  jetties  have  been  built,  which, 
however,  does  not  extend  them  to  the  required  depth  in  the  lake,  and  a 
large  amount  of  dredging  has  been  done. 

The  first  dredging  was  done  in  1888,  and  it  was  continued  as  means 
were  provided  until  the  fall  of  1802.  About  270,000  cubic  yards  of 
material,  mostly  sand,  were  removed,  and  a  channel,  380  feet  wide 
throughout  and  not  less  than  15  feet  deep  at  extreme  low  water  was 
formed  between  the  jetties.  Fifty  years'  experience  had  conclusively 
shown  that  the  river  could  not  of  itself  remove  this  material.  Now  that 
it  had  been  dredged  out  it  remained  to  be  seen  whether  the  current 
would  be  sufficient  to  keep  it  from  filling  up  again. 

The  results  of  a  recent  survey  at  this  place  would  seem  to  answer  this 
(luestion  in  the  negative.  The  Genesee  River  has  been  subject  to  very 
unusual  floods  during  the  past  spring.  It  has  overflowed  its  valley, 
eroded  its  banks  extensively,  and  even  shifted  its  channel  in  places. 
Consequently  its  water  has  been  loaded  with  silt,  a  part  of  which  has 
been  deposited  in  the  jetty  channel,  and  a  very  material  shoaling  has 
been  the  result.  The  fill  has  amounted  to  more  than  4  feet  in  places, 
and  the  channel  is  seriously  impaired.  There  is  still  a  navigable  water- 
way of  not  less  than  15  feet  at  the  ordinary  summer  stages  of  the  lake, 
but  the  quantity  of  material  deposited  between  the  jetties  can  not  be 
less  than  60,000  cubic  yards. 

In  view  of  the  fact  that  this  is  a  silt-bearing  stream  for  at  least  two 
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or  three  months  of  the  year,  and  has  very  little  cari*eiit  for  the  remain- 
inpf  nine  or  ten  months,  it  would  perhaps  be  too  much  to  expect  that  a 
15f()ot  channel  as  wide  as  380  feet  could  be  maintained  without  period- 
ical dredf^ing.    The  1881  ])rqject  is  silent  upon  this  point. 

Tlic  river  above  the  drawbridge,  where  its  condition  is  remarkably 
stable,  has  a  width  of  about  300  feet,  a  maximum  depth  of  about  27 
loot  at  the  present  stage  of  water  and  an  average  depth  of  something 
over  17  feet,  and  an  area  of  cross  section  of  about  5^500  square  feet. 
This  shows  how  large  a  channel  the  river  can  create  and  maintain  for 
itself.  The  channel  between  the  jetties  had,  after  dredging,  an  arcii 
of  cross  section  of  about  7,500  square  feet.  Filling  in  would  seem 
inevitable  if  the  river  brings  down  much  silt. 

It  seems  necessary,  therefore,  to  decide  now  whether,  in  order  to 
carry  out  the  existing  project,  resort  shall  be  had  to  periodical  dredg- 
ing, or  to  some  suitable  contraction  of  the  channel  between  the  Jetties 
by  the  construction  of  spurs,  as  was  done  at  the  South  Pass  of  the  Mis- 
sissippi River  and  elsewhere. 

OPERATIONS. 

The  work  of  extending  t]ie  west  jetty  was  in  progress  at  the  begin- 
ning of  the  fiscal  year.  Four  cribs  of  an  aggregate  length  of  about 
480  feet  had  been  built,  and  the  foundation  had  been  i^repared  by 
dredgiug  a  trench  about  40  feet  wide  and  4  feet  deep  and  filling  it  with 
stone.  All  of  this  had  been  done  during  the  previous  season.  The 
cribs  were  moored  in  the  river  during  the  winter.  Some  labor  bad 
been  necessary  to  protect  them  from  the  ice  during  the  spring  freshet. 
They  suffered  no  injury,  however.  The  prepared  foundation  was  care- 
fully sounded,  and  when  necessary  it  was  leveled  up  by  the  addition 
of  more  stone.  During  the  month  of  July  the  first  crib  was  success- 
fully sunk.  The  other  cribs  rapidly  followed,  the  last  one  being  put  in 
place  on  the  25th  of  August.  On  the  morning  of  the  29th  of  August, 
before  the  work  of  filling  the  last  crib  was  completed,  a  storm  of 
almost  unprecedented  violence  occurred,  which  wrought  great  damage 
to  ])roperty  on  the  lakes. 

The  last  crib  contained  at  this  time  543  cubic  yards  of  stone  and  fur- 
nace slag.  But  this  weight  proved  insufficient  to  hold  it.  The  wind 
blew  first  from  the  northeast  and  then  shifted  suddenly  to  the  north- 
west and  the  sea  was  very  high.  The  crib  finally  yielded  to  the  force 
of  the  waves,  the  sides  and  interior  braces  were  torn  loose  from  the 
grillage  which  formed  the  bottom,  the  timbers  were  cracked  and  split 
about  50  feet  from  the  shore  end,  and  the  crib  was  lifted  off  the 
grillage  and  floated  up  the  river,  where  it  was  caught  and  secured. 

An  examination  of  the  bottom  wnere  the  crib  had  been  sunk  indi- 
cates that  the  grillage  is  still  in  place,  and  shows  that  the  stone  filling 
of  the  crib  has  been  so  leveled  off  by  the  waves  that  it  will  form  no 
obstruction  to  replacing  the  crib. 

The  crib  itself  is  generally  sound,  except  about  50  feet  from  the  inner 
end  where  the  side  and  interior  longitudinal  timbers  are  pretty  badly 
cracked.  These  timbers  can  be  fished  and  the  crib  turned  over  in  the 
water  and  a  new  grillage  bottom  placed  in  it. 

This  was  not  attempted  last  fall.  A  superstructure  of  the  approved 
form  was  built  on  the  3  remaining  cribs,  thus  forming  an  extension  of 
the  west  jetty  of  365  feet. 

A  recent  inspection  of  this  piece  of  work  shows  that  it  is  standing 
in  perfect  line  and  without  any  appreciable  settlement. 
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Minor  repairs  were  made  to  the  jetties  wbeu  needed,  broken  i)lank8 
being  replaced,  etc.  And  on  the  22d  of  October  work  was  suspended 
for  the  season. 

Daring  the  month  of  June,  1894,  numerous,  soundings  were  made  in 
the  channel  between  the  jetties,  in  the  mouth  of  the  river,  and  in  the 
lake  in  the  vicinity.  The  results  have  been  plotted  iii)on  a  map,  which 
is  submitted,  and  it  is  recommended  that  it  be  published  in  the  Annual 
Re])ort, 

There  has  been  expended  for  labor  and  material  in  connection  with 
this  work,  87,873.77;  for  engineering  and  office  expenses,  $1,504.31;  for 
the  examination  and  survey,  $124.21,  and  $600  for  services  of  watch- 
man, who  also  read  the  gauge  and  collected  the  commercial  statistics. 

REMARKS. 

I  would  recommend  that  the  jetties  be  extended,  according  to  the 
project,  to  the  15  foot  contour  as  rapidly  as  the  means  provided  will 
allow,  and  I  would  also  recommend  that  ^the  method  of  maintaining 
the  prescribed  depth  of  15  feet  at  low  water  between  them  be  fully 
considered  and  made  the  subject  of  a  definite  project. 

The  choice  must  be  between  periodical  dredging  and  channel  con- 
traction, for  the  present  width  is  so  great  that  the  river  current  can 
not  of  itself  maintain  the  required  depth  of  15  feet. 

It  is  proper  to  invite  attention  to  the  fact  that  the  United  States  has 
constructed  some  7,057  linear  feet  of  jetty  work  at  this  place,  of  which 
4,975  is  valuable  and  necessary  to  the  maintenance  of  the  harbor.  The 
rest  of  it  has  been  absorbed  by  the  advance  of  the  shore  line,  and 
further  repairs  will  probably  not  be  required. 

Five  thousand  feet  of  jetty  in  round  numbers,  therefore,  must  be  kept 
in  good  order.  As  elsewhere  explained  it  is  composed  of  timber  cribs 
filled  with  stone.  The  part  that  is  below  the  general  level  of  the  water 
it  not  subject  to  decay,  and  only  needs  repairs  when  it  is  damaged  by 
collisions  or  storms — accidents  of  infrequent  occurrence. 

But  the  timber  that  is  above  water  and  which  forms  the  super- 
structure is  in  a  situation  very  unfavorable  to  its  durability.  Its  use- 
ful life  is  from  twelve  to  fifteen  years.  It  is  not  wholly  decayed  at  the 
end  of  this  period,  but  it  ought  to  be  renewed  before  its  strength  is  too 
much  impaired,  otherwise  it  might  give  way  in  a  severe  storm  and 
great  damage  result  to  the  whole  structure. 

The  cost  of  the  superstructure  of  the  kind  used  here  is  about  $11  a 
running  foot.  There  is  now  605  feet  of  it  here  that  is  more  than  eleven 
years  old.  It  needs  renewal,  and  will  cost  $6,666.  This  sum  is  not 
included  in  the  amount  required  to  complete  the  existing  project. 

Name  of  harbor,  Charlotte,  New  York,  coUectiou  district,  Genesee,  N.  Y.  (at  Char- 
lotte). A  fixed  lieht  of  the  fourth  order  on  crib  380  feet  inside  of  outer  end  of  west 
pier.  A  range  light  of  three  fixed  lights,  2  red  and  1  white,  60  feet  high,  at  inner  end 
of  west  pier. 

Forts  Niagara  and  Ontario,  N.  Y.,  are  the  nearest  works  of  defense. 

Money  statement 

July  1,  1893,  balance  unexpended $12,793.93 

June  30,  1894,  amount  expended  during  fiscal  year 10, 162. 29 

July  1,  1894,  balance  unexpended 2, 631.  Gi 


'Amount  (estimated)  required  for  completion  of  existing  project 109,650.00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1896    75, 000. 00 
Submitted  in  compliance  with  requirements  of  sections  2  of  river  and 
harbor  acts  of  1866  and  1867  and  of  sundry  civil  act  of  March  3,  1893. 
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COMMERCIAL    STATISTICS. 

Charlotte  Jlarhor,  Xetv  York,  (lathing  fiscal  year  ending  June  30,  1S94, 

AKRIVALS. 


Trade  engaged  in. 


Home... 
Foreign . 


Total 


American  owned. 
Canadian  owned . 


Steamers. 


Sailing  vessels. 


Kegi8tero<l !  Num- 
tonnage,    i    ber. 


Registered 
tonnage. 


64,734 
113, 170 


33  I 
213 


4,212 
43, 310 


177,004 


66,502 
111,402 


246 


47,  r>22 


Barges. 

Kum-    Registered 
ber.       tonnage. 

88 
136 

32,485 
47, 4M 

226  1           79,079 

32 
214 


4,067 
42,535 


178 
48 


64,306 
15,673 


Sum  total,  1,153  arrivals;  305,405  registered  tonnage. 

DEPARTURES. 


Home... 
Foreign . 


Total 


60, 221 
108,486 

177, 707 


3.433 
44,081 


72 
151 


27,145 
51,721 


47, 514 


223 


78,806 


Sam  total,  1,117  departures;  304,087  registered  tonnage. 

Greatest  draft  of  vessels feet..        16 

Greatest  tonnage  of  vessels t registered  tonnage. .  1, 613 

'Greatest  load  of  vessels viet  tons . .  1, 814 


lieceipts  and  ahipmcnis  hy  lake  at  Charlotte  Harbor,  Xew  York,  during  fiscal  year  ending 

June  SO,  1894, 


Becoipts. 


Trade. 


Home  on  lake . . . 
Foreign  on  lake. 

Total 


Shipments. 


Poles 
and 
ties. 


Net 
torn. 
229 
1,409!  3,957 


Lum-'  i>ft„o^_  I  Mer- 1 
ber,  r  "J!®"'  than!  Grain.'  Oil.      Coal, 
etc.  !    e®"-   ,  dise.  i 


Xet  \ 
tons,  i 

4701      5, 940 
3,100       9,451 


Xet  I    Net 
tons. '  tons. 


5351. 


43 


Xet       Xet 
tons. !   tons. 

1  137,045 

102'  10.5,934 


2   1,6381  3,957:  3,570     ]5,391i      535  43       102   332,979 


Navi^ration  closed  December  5, 1893 ;  navigation  opened  April  5, 1894. 

For  the  purpose  of  reduction  to  tons  weignt,  the  following  is  assumed,  viz :  Seven 
barrels  of  oil  equal  1  ton ;  20  crates  of  fruit  equal  1  ton ;  4  live  animals  equal  1  ton ; 
1^000  feet  lumber  equal  1^  tons ;  1  cord  wood  and  posts  equal  1^  tons ;  12  railroad 
ties  and  poles  equal  1  ton. 


PP2. 

IMPROVEMENT  OF  HARBOR  AT  PULTNEYVILLE,  NEW  YORK. 

OBJECT. 

To  furnish  a  protected  channel  of  navigable  width  and  not  less  than 
10  feet  depth  at  the  month  of  Salmon  Creek,  Wayne  County,  N.  Y., 
which  is  situated  21  miles  east  of  the  Genesee  River. 


PRO,TECT. 


The  present  project  of  1872  provides  for  a  breakwater  running  330 
feet  eastward  from  the  west  aide  of  the  creek,  a  west  pier  or  jetty  thence 
northward  into  the  lake,  and  an  east  pier  or  jetty  about  200  feet  east- 


APPENDIX  P  P — BEPORT  OF  CAPTAIN  KINGMAN. 


2461 


ward  from  the  west  pier  and  parallel  to  it;  also  a  dredged  channel 
between  the  piers  and  behind  the  breakwater,  and  extending  about 
400  feet  up  the  creek. 

After  this  work  was  done,  at  a  total  expenditure  of  $71,000,  it  was 
found  that  the  waves  from  the  lake,  when  driven  by  a  gale  from  the 
northwest,  would  strike  the  east  pier  in  such  a  way  as  to  be  reflected 
upon  the  beach  within  the  harbor,  and  that  in  receding  they  would 
sweep  the  gr.avel  and  sand  from  the  beach  into  the  excavated  channel 
along  the  harbor  side  of  the  breakwater,  where  it  would  lodge  across 
the  mouth  of  the  creek. 

Accordingly  it  was  further  proposed  in  1884,  in  order  to  make  dredg- 
ing of  permanent  value  and  effect,  to  build  a  sand-tight  structure  500 
feet  in  total  length  parallel  to  the  breakwater  and  about  100  feet  from  it, 
between  it  and  the  harbor  beach,  so  as  to  arrest  this  movement  of 
material. 

A  part  of  this  structure  was  built  in  1892. 

The  following  appropriations  have  been  made  for  this  work: 

May  23,  1828,  an  act  appropriatiug  for  survey  of  shore  between  Oswego  and 
Charlotte,  with  a  view  to  improvement  of  harbors $400 


July  11, 1870 $5,000 

March  3, 1871 5,000 

June  10,1872 10,000 

March  3,1873 10,000 

June  23,1874 10,000 

March  3, 1875 10, 000 

Aujrnst  14;  1876 3,000 

June  18,1878 5,000 


March  3, 1879 $4,000 

June  14, 1880 3,000 

March  3, 1881 2,000 

August  2,1882 4,000 

September  19, 1890 2,000 

July  13,  1892 1,000 

Total •. 74,000 


PRESENT    WORKS. 

West  breaJctcater, — This  has  a  total  length  of  330  feet,  and  is  formed 
as  follows : 

Section  A,  from  the  west  shore  line  eastward  150  feet  in  length  and 
15  feet  in  width,  formed  by  cribs  of  flatted  round  logs  built  at  local  ex- 
pense before  the  General  Government  undertook  the  improvement  of 
the  harbor  in  1867,  $30,000  having  been  thus  expended  before  that  year. 
It  was  last  repaired  by  the  United  States  in  1877,  but  is  now  in  a  half- 
ruined  condition.    It  received  some  trifling  repairs  in  1893. 

Section  B,  180  feet  long,  built  by  the  United  States  in  1871,  has  not 
since  been  repaired,  and  is  very  much  decayed  above  water  level. 

West  pier. — Has  a  total  length  of  ooS^  feet,  and  consists  of  the  fol- 
lowing parts: 

Section  A,  222  feet  long,  built  in  1874-75,  and  not  since  repaired. 

Section  B,  93J  feet  long,  built  in  I88O5  '^^  subsequent  repairs. 

Section  0, 183  feet  long,  built  in  1881,  and  repaired  slightly  in  1884. 

Section  D,  60  feet  long,  forms  the  end  of  this  pier,  built  in  1883;  not 
since  repaired.  The  outer  end  has  been  breached  and  much  stone  has 
^cai)ed.    It  ^vill  soon  be  destroyed  unless  the  end  is  rebuilt. 

East  pier. — This  has  a  total  length  of  571 J  feet;  it  was  built  between 
tbe  years  1872-1880,  and  consists  of  the  following  parts: 

Section  A,  beginning  140  feet  from  the  shore  line  (at  the  end  of  a 
private  wharf,  since  destroyed)  and  extending  85J  feet  northward  into 
the  lake.    It  was  built  in  1880,  and  has  not  since  been  repaired. 

Section  B,  62  feet  long,  built  in  1877,  and  not  since  repaired. 

Section  C,  30  feet  long,  built  in  1877,  and  not  since  repaired. 

Section  D,  92  feet  long,  built  in  1873,  and  not  since  repaired. 

Section  E,  180  feet  long,  built  in  1872,  and  not  since  repaired. 

Section  F,  122  feet  long,  built  in  1873,  and  not  since  repaired. 
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In  all  these  sections  the  cribs  are  sound,  but  tbe  superstructure  needs 
renewal,  without  which  the  whole  will  be  wrecked. 

ISlieet  piling, — Of  the  structure  to  arrest  sand  drift  from  the  harbor 
beach  to  the  channel  into  the  creek,  which  was  proposed  in  1884,  20O 
linear  feet,  from  the  east  side  of  the  creek  outlet  eastward  toward  the 
land  end  of  the  east  jetty,  was  built  in  1891 -'92.  The  structure  is  sand- 
tight,  being  formed  of  the  Wakefield  i)atent  sheet  piling.  Its  oak  wale 
pieces  are  below  the  line  of  no  decay,  and  they  are  tied  back  by  iron 
rods  to  logs  buried  in  the  bottom,  upon  which  the  accretion  will  prob- 
ably form,  so  that  the  structure  may  be  expected  to  be  a  permanent 
one.  It  of  itself  produced  an  effect  in  causing  a  scour  of  the  shoal 
between  it  and  the  breakwater,  but  dredging  was  necessary  to  make  a 
navigable  channel.  Experience  shows  that  this  bulkhead  is  not  wholly 
efficient  in  its  incomplete  condition.  It  seems  desirable  to  extend  it,  iu 
accordance  Avith  the  project,  as  rapidly  as  the  money  supplied  will 
allow. 

CHANNEL. 

Dredging  was  done  in  1873,  1875,  and  1880,  to  secure  a  channel  of 
navigable  width  and  about  9  feet  deep  between  the  jetties  along  the 
west  breakwater  and  several  hundred  feet  up  the  creek.  The  channel 
was  not  i)ermanent  throughout  its  length,  but  at  two  or  three  points  it 
shoaled  rapidly,  particularly  at  the  mouth  of  the  creek,  at  the  entrance 
to  the  inner  harbor.  Here  the  depth  in  every  case  was  soon  reduced 
to  2  or  3  feet.  This  was  due  to  the  washing  of  sand  from  the  harbor 
beach  by  waves  that  struck  the  shore  obliquely. 

Itwastostop  this  drift  of  material  that  the  sand- tight  bulkhead 
was  erected.  The  fact  that  it  of  itself  caused  a  deepening  of  this  por- 
tion of  the  channel  encourages  the  belief  that  it  will  fully  protect  the 
cut  that  has  since  been  formed  by  dredging.  The  bulkhead,  however, 
is  hardly  long  enough,  being  only  about  200  feet  in  length,  and  there  is 
still  some  shoaling  to  the  east  of  it,  near  the  shoulder  angle  of  the 
breakwater. 

OPERATIONS. 

^o  operations  of  any  consequence  were  possible  during  the  year, 
because  no  money  was  available. 

The  channel  was  examined  during  the  month  of  June,  1894.  It 
showed  that  the  portion  protected  by  the  sand-tight  bulkhead^  and  also 
that  within  the  mouth  of  the  creek,  was  maintaining  itself  in  a  satis- 
factory manner,  while  the  remaining  portion  evinced  a  tendency  to  fill 
with  sand,  thus  showing  that  the  bulkhead  in  its  unfinished  condition 
was  not  wholly  effective. 

A  map  of  this  harbor  has  been  prepared  embodying  the  results  of 
this  survey,  and  is  submitted  with  the  recommendation  that  it  be  pub- 
lished with  the  Annual  Report. 

REMARKS. 

The  entire  superstructure  of  the  works  at  this  place  is  in  a  most 
wretched  condition.  The  marvel  is  that  it  has  held  together  so  long. 
One  thousand  four  hundred  and  sixty  linear  feet  of  piers  ;ind  jetties 
have  been  built  here  by  the  United  States,  all  of  which  is  valuable  and 
necessary  to  the  maintenance  of  the  harbor. 

As  elsewhere  explained,  it  is  composed  of  timber  cribs  filled  with 
stone.    The  part  that  is  below  the  general  level  of  the  water  is  not 
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subject  to  decay,  and  only  needs  repairs  when  it  is  damaged  by  colli- 
sions or  storms,  accidents  of  infrequent  occurrence. 

But  the  timber  that  is  above  Avater  and  which  forms  the  superstruc- 
ture is  in  a  situation  very  unfavorable  to  its  durability.  Its  useful  life 
is  from  twelve  to  fifteen  years.  It  is  not  wholly  decayed  at  the  end  of 
this  period,  but  it  ought  to  be  renewed  before  its  strength  is  too  much 
impaired;  otherwise  it  might  give  way  in  a  severe  storm,  and  great 
damage  result  to  the  whole  structure.  The  cost  of  the  superstructure 
of  the  kind  used  here  is  about  $11  a  running  foot. 

All  of  this  superstructure  is  more  than  eleven  years  old,  and  most  of 
it  is  over  twenty.  It  will  cost  to  renew  it  $15,000,  in  round  numbers. 
This  sum  is  not  included  in  the  amount  given  as  required  to  complete 
the  existing  project. 

Name  of  harbor,  Pultneyville,  N.  Y.     Collection  district,  Genesee,  N.  Y.    Nearest 
light-bouso,  Great  Sodus,  New  York.    Nearest  work  of  defense,  Fort  Ontario,  N.  Y. 

Money-  statemenL 

July  1, 1893,  balance  unexpended $62. 91 

June  30, 1894,  amount  expended  during  fiscal  year 38. 24 

July  1, 1894,  balance  unexpended 24.  67 

Amount  (estimated)  required  for  completion  of  existing  project 9, 000. 00 

Amount  that  can  be  profitably  expende<l  in  fiscal  year  ending  June  30, 1896      9, 000. 00 
Submitted  in  compliance  with  requirements  of  sections  2  of  river  and 
harbor  act«  of  1866  and  1867  and  of  sundry  civil  act  of  March  3,  1893. 


COMMERCIAL  STATISTICS. 

Pultnei/ville  Harboi*,  New  Torky  during  fiscal  year  ending  June  SO,  1894. 

ARRIVALS. 


Steamers. 


Trade  engaged  in. 


Kiim-  I  Rpglslored 
ber.     '    tonnage. 


Home,  on  lake  . . 
Foreign,  on  lake 


131 


Total 


American  owned 
Canadian  owned. 


3 
J 


131 


131 


Sam  total,  26  urrivaU  765  registered  tonnage. 

DEPARTURES. 


Home,  on  lake  . . . 
Foreign,  on  lake 


Total 


131 


Sailing  vessels. 


Nnm-    Registered 
ber.        tonnage. 


16 

7 


233 
404 


2i 


lA 
5 


634 

4U 
22i» 


I 


10  I 
G 


131 


«H> 


20  J 
2i»6 


5.".8 


Sum  total,  25  departures;  089  registered  tonnage. 

Greatest  d  raft  of  vessel feet . .  8 

Greatest  tonnage  of  vessel registered  tonnage  .  70 

Greatest  load  of  vessel tons . .  U7 
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Receipts  and  shipments  hy  lake  at  Pulinetjville  Harbor,  Xeto  Yorl;  during  fiscal  year  end- 

ing  June  30,  1S94, 


Trade. 


Homo, on  lake... 
Foreign,  on  lake. 


Passen- 
gers. 


iO 


Total 


40 


Bcceipts. 

< 

Passen- 
gers. 

Shipments. 

Merchan- 
dise. 

Lumber, 
etc. 

Posts  and 
wood. 

Fruit. 

Merchan- 
dise. 

Net  ton*. 
63 

Tont. 
255 

CordM. 
198 

58 

Ttnu. 

Tons. 

5 

12 

93 

6 

u   1 

68               267  '            291 

58 

6 

For  tho  purpose  of  reduction  to  tons  weight  the  foUowinff  is  assumed :  Barrels  oU. 
7  equal  1  ton;  M  lomher,  1  equals  1^  tons;  crates  of  fruit,  20  equal  1  ton;  railroad 
ties  and  poles,  12  equal  1  ton ;  cords  wood  and  posts,  1  equals  1|  tons ;  live  animals, 
4  equal  1  ton. 

Navigation  closed  December  5,  1893;  navigation  opened  April  5,  1894. 


P  P  3. 

IMPROVEMENT  OF  HARBOR  AT  GREAT  SODUS  BAY,  NEW  YORK. 


OBJECT. 

To  secure  a  navigable  cbauuel  from  Lake  Ontario  to  Great  Sodas 
Bay  with  a  depth  of  15  feet. 

Great  Sodus  Bay  is  5  miles  long,  2  to  3  miles  wide,  is  deep  and  land- 
locked, and  is  situated  midway  between  Oswego  and  the  Genesee  River. 
It  is  the  coal-shipping  port  on  Lake  Ontario  for  the  Pennsylvania  Rail- 
road. 

PROJECT. 

1828. — To  contract  the  entrance  to  Great  Sodus  Bay  to  470  feet  by 
breakwaters  extending  from  east  and  west  shores  and  to  define  and 
protect  a  channel  470  feet  wide  by  piers  extending  to  deep  water  in 
Lake  Ontario. 

1882. — To  extend  the  piers  to  the  15-foot  curve  in  the  lake  and  to 
dredge  the  channel  between  them  to  15  feet  depth  at  extreme  low  water. 

The  following  appropriations  have  been  made  for  this  Avork: 

May  23,  1828,  an  act  appropriating  for  survey  of  shore  between  Charlotte 
and  Oswego  with  a  view  to  improvement  of  harbors $400. 00 


March  2, 1829 $12,500.00 

March  3, 1829 15,280.00 

March  2, 1831 17,450.00 

February  24, 1832 17,  000. 00 

March  2, 1833 15,000.00 

Juno28,1834 15,000.00 

March  3. 1835 11,790.00 

July  2, 1836 12,600.00 

March  3, 1837 12,000.00 

July  7. 1838 10,000.00 

Juno  11, 1844 5,000.00 

August  20,1852 10,000.00 

Juno  23,1866 53,  151.80 

March  2, 1867 80,000.00 

July  11, 1870 5,000.00 

Juno  10, 1872 15,000.00 


Juno  23, 1874 $15,000.00 

March  3, 1875 10,000.00 

August  14, 1876 5, 000. 00 

June  18, 1878 5,000.00 

March  3, 1879 2,000.00 

June  14, 1880 3,000.00 

March  3, 1881 5,000,03 

August  2, 1882 25,000.00 

J  ul  y  5, 1 884 10, 000. 00 

August  5, 1886 16^  875. 00 

August  10, 1888 24,000.00 

September  19, 1890 10. 000. 00 

July  13,1892 15;  000. 00 


Total 452,646.80 
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PRESENT   WORKS. 

The  i)roject  has  been  completed,  excei)t  that  the  east  jetty  lacks  800 
feet  of  reaching  the  curve  of  15  feet  at  extreme  low  water,  and  that  the 
channel  has  not  been  dredged  to  15  feet  for  its  full  width. 

The  dredging  formerly  done  at  this  place  (which  has  been  quite  large 
in  amount)  was  all  done  parallel  to  and  near  the  west  jetty.  The  drift- 
ing sand  upon  this  side  of  the  jetties  has  formed  an  enormous  deposit, 
building  out  the  shore  in  front  of  the  west  breakwater  and  against  the 
west  jetty.  This  sand  is  carried  over  the  jetty  by  the  wind,  and  per- 
haps through  it  to  some  extent  by  the  waves,  and  in  this  manner  has 
found  its  way  to  the  channel.  It  is  estimated  that  not  less  than  142,000 
cubic  yards  of  sand  was  carried  into  the  space  between  the  jetties  from 
1870  to  1802.  Most  of  the  sand  falls  near  tlie  west  jetty  at  its  inner 
end.  Therefore  the  dredging  done  last  year  was  upon  a  line  crossing 
the  channel  diagonally  from  the  outer  end  of  the  west  jetty  to  the  inner 
end  of  the  east  one.    It  is  found  that  this  work  is  more  permanent. 

The  piers  and  jetties  which  contract  the  entrance  and  define  and 
shelter  the  channel  were  originally  built  in  1829-1834.  They  were 
started  from  the  west  and  the  east  sides  of  the  entrance  naturally 
about  4,000  feet  wide,  and  were  extended  toward  the  center  where  they 
were  continued  northward  by  parallel  jetties,  470  feet  across  the  8-foot 
bar,  from  deep  water  in  the  bay  to  deep  water  in  the  lake. 

These  i)iers  and  jetties  defining  and  sheltering  the  channel  were  built 
in  1829-1834,  and  were  composed  of  cribs  of  timber,  each  18  feet  wide 
and  30  feet  long,  sunk  end  to  end  upon  the  natural  sand  and  gravel 
bottom  in  as  close  contact  as  practicable  by  filling  them  with  looso 
stones. 

The  cribs  were  formed  of  logs  hewed  flat,  framed  together  and  bolted 
with  iron  driftbolts  and  wooden  treenails.  They  appear  to  have  had 
floors  of  slabs,  and  were  allowed  to  settle  into  the  natural  sandy  bot- 
tom for  part  of  the  season  before  building  upon  them  the  continuous 
superstructure  of  hewed  timber.  These  old  cribs,  in  part  or  whole,  are 
still  in  place  and  are  sound  below  mean  water  level. 

The  diflerent  portions  of  the  work  may  be  described  as  follows : 

West  breaJi'icater. — This  has  a  total  length  of  2,200  feet.  It  was  built 
18  feet  wide,  with  a  superstructure  of  same  width  in  1829-1834. 

The  cribs  were  each  18  feet  wide  and  30  feet  long,  and  starting  at  the 
beach  line  gradually  increased  in  depth  to  8  feet,  where  they  joined  the 
jetty. 

Section  A,  1,(]93  feet  long  from  the  Avest  shore  eastward,  built  in 
1829-1834,  has  never  been  repaired,  and  was  long  since  covered  by  the 
accretion  of  the  beach,  and  its  maintenance  is  now  unnecessary.  Sec- 
tion B,  241  feet  long,  built  in  1829-1834.  It  has  never  been  repaired 
by  the  United  States,  and  its  condition  is  the  same  as  the  preceding 
section.  Its  superstructure  was,  however,  repaired  by  the  owner  of  the 
adjacent  land  in  1888. 

Section  C,  2G6  feet  long,  built  in  1829-1834,  and  last  repaired  in 
1877-78. 

West  jetty. — This  is  1,580  feet  long  and  18  to  20  feet  wide,  as  follows: 

Section  A,  from  the  shoulder  angle  northward  975  feet,  built  in  1829- 
1834,  and  last  repaired  in  1877  and  1880. 

Section  B,  285  feet  long,  built  in  1829-1834,  and  last  repaired  in  1889. 

Section  C,  134  feet  long,  built  in  1869,  and  last  repaired  in  1889. 

Section  I),  185  feet  long,  built  in  1883.  It  has  received  no  general 
repairs  since,  but  in  1891  it  was  renewed  at  the  outer  end  in  conse- 
quence of  injuries  it  had  receivetl  from  a  barge  striking  it. 

ENa  91 155 
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East  breakwater. — This  has  a  total  leugtli  of  1,651  feet  from  Charles 
Point,  on  the  east  side  of  the  bay,  westward  to  join  the  east  jetty.  It 
is  made  up  as  follows : 

Section  A,  from  Charles  Point  westward  215  feet,  built  in  1884,  and 
not  since  repaired. 

'  Section  B,  511  feet  long,  built  in  1829-1834,  and  last  repaired  in 
1877-'78. 

Section  C,  415  feet  long,  built  in  1829-1834,  and  last  repaired  in 

I877-.'7S 

Section  D,  172  feet  long,  built  in  1829-1834,  and  last  repaired  in  1870. 

Section  E,  2C4  feet  long,  built  in  1829-1834,  western  81  feet,  repaired 
in  1891,  the  rest  not  since  1876. 

Section  F,  74  feet  long,  to  east  jetty,  built  in  1829-1834,  and  last  re- 

ired  in  1891. 

East  jetty. — ^This  is  1,291  feet  long  from  its  junction  with  the  east 
oreakwater  northward  to  the  lOJ-foot  curve  of  extreme  low  water  in 
the  lake.    Its  details  are  as  follows : 

Section  A,  from  the  angle  of  the  breakwater  440  feet  northward,  built 
in  1829-1834,  and  last  repaired  in  1891. 

Section  B,  500  feet  long,  built  in  1834,  last  repaired  in  1890. 

Section  C,  154  feet  long,  built  in  1883,  and  not  since  repaired. 

Sjection  D,  200  feet  long,  built  in  1885,  and  not  since  repaired. 

In  1877  50  running  feet  of  sheet  piling  was  driven  along  the  west  jetty 
northward  from  a  point  150  feet  north  of  the  slioulder  angle  with  a  view 
to  make  it  sand-tight.  In  1877-1888  this  work  was  extended  612  feet. 
It  all  consisted  of  4  by  12  inch  oak  ])lank,  20  feet  long,  strengthened  by 
a.  6  by  12  inch  oak  waJe-piece,  bolted  through  into  the  crib  timbers. 

To  arrest  sand  movement  into  the  channel  there  was  also  built  in 
1877  and  1880,  upon  the  west  sand  beach,  where  it  has  formed  again 
against  the  west  jetty,  a  system  of  overlapping  sand-catch  fences  of  a 
total  length  of  760  feet.  These  fences  have  been  effective,  but  they  can 
not  bo  maintained  beyond  high-water  line,  and  there  is  generally  a 
wide  space  of  sand  between  them  and  the  water,  from  which  the  pre- 
vailing westerly  wind  blows  the  sand  across  the  jetty.  This  is  the 
source  from  which  comes  a  considerable  portion  of  the  sand  which  tends 
to  refill  the  channel. 

These  fences  are  not  very  durable  and  are  troublesome  to  keep  in 
repair,  and  this  season  an  effort  has  been  made  to  induce  a  growth 
of  willow  trees  which  will  in  time  take  the  place  of  the  fences.  About 
800  good-sized  trees  were  planted  in  the  spring  of  1893. 

A  recent  inspection  shows  that  they  are  nearly  all  alive  and  have 
made  good  growth. 

CHANNEL. 

1829. — The  space,  470  feet  wide,  between  the  jetties  had  a  natural 
depth  of  8  feet  in  October,  1829.  This  was  th§  actual  depth  at  that 
time  when  the  water  level  must  have  been  at  least  1  foot  and  was  prob- 
ably 2  feet  above  extreme  low  water,  this  being  the  average  stage  of 
lake  level  at  this  time  of  year.  No  plane  of  reference  of  lake  level  was 
establishcKl  until  1837,  when  the  present  accepted  extreme  low-water 
level  was  determined  at  Oswego  and  fixed  as  the  zero  of  the  gauge, 
whose  readings  have  since  been  daily  observed  in  feet  and  hundreths 
above  this  zero.  The  records  of  channel  depths  in  the  various  reports 
arc  much  confused  during  recent  years  as  well  as  formerly  by  variously 
stating  the  depths  as  at  ordinary  low- water  level,  or  at  ordinary  Avater 
level,  or  as  the  actual  depth  at  a  given  date.    In  this  report  all  such 
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reference  will  be  reduced  to' the  plane  of  extreme  low- water  level  with- 
out comment. 

1836. — The  first  dredging  was  done  at  Great  Sodus  Harbor  in  1836, 
and  was  continued  during  1837  and  1838,  $45,390  being  thus  expended. 

1838. — The  result  was  to  form  a  channel  100  feet  wide,  1,500  feet  long 
with  llj  feet  depth,  by  removing  about  30,000  cubic  yards  of  gravel  and 
sand. 

~1814. — In  August,  1844,  this  channel  was  found  to  have  shoaled  to 
9  feet  depth. 

1856. — The  next  dredging  was  done  in  1856,  when  6,233  cubic  yards 
of  sand  was  removed  at  a  cost  not  stated. 

1867. — Nothing  more  was  done  until  1867,  when  renewal  of  the  jetty 
was  begun  and  dredging  was  done  under  its  shelter;  9,200  cubic  yards 
were  then  dredged  at  24  cents  per  yard. 

1866-^69.— The  dredging  was  continued  in  1868  and  1869,  completing 
a  channel  by  removing  about  40,000  cubic  yards  additional. 

1870. — In  1870  the  sand  had  again  drifted  into  this  200-foot  channel 
to  such  an  extent  as  to  reduce  it  to  8  feet  depth  for  its  west  half  and  4 
to  5  feet  depth  for  its  east  half,  the  undredged  eastern  270  feet  of  the 
space  between  the  jetties  varying  from  2  feet  at  the  inner  end  to  7  feet 
at  the  outer  end. 

1873. — In  1873, 19,000  cubic  yards  of  sand  were  removed,  at  35  cents 
per  cubic  yard,  measured  in  position,  again  making  the  channel  9  feet 
deep  for  150  feet  next  the  west  jetty,  and  this  was  continued  in — 

1874. — By  removing  44,977  cubic  yards  of  sand,  at  22J  cents,  scow 
measurement,  and  again  making  the  200-foot  channel  9  to  11  feet  deep. 

1881. — No  further  dredging  was  done  until  1881,  when  the  channel 
had  again  shoaled  to  a  governing  depth  of  8  feet,  and  dredging  was 
resumed. 

1882. — During  1881  and  1882,  42,050  cubic  yards  were  removed,  at 
23  cents  per  cubic  yard,  in  scows,  making  a  channel  2,300  feet  long,  120 
feet  wide  next  the  west  jetty,  and  11 J  feet  deep. 

1886. — In  1886  dredging  Avas  again  needed,  and  13,224  cubic  yards 
were  removed,  at  16  cents  per  yard,  making  a  channel  50  feet  wide  and 
12  feet  deep. 

1887. — In  1887  the  depth  was  again  reduced  to  9  feet,  and  a  centrif- 
ugal pump  was  employed  to  take  the  sand  from  the  channel  and  deliver 
it  on  the  other  side  of  the  west  jetty.  Thirteen  thousand  cubic  yards 
of  sand  were  thus  removed,  at  12J  cents  per  cubic  yard,  making  lOJ 
feet  depth  for  50  feet  width. 

1889-^90. — In  1889  and  1890  a  dipper  dredge  was  again  employed; 
40,942  cubic  yards  of  sand,  gravel,  and  cobblestones  were  removed,  at 
18  cents  per  cubic  yard,  scow  measurement,  and  a  navigable  channel  was 
again  made  100  feet  in  width^  2,000  feet  long,  and  15  feet  deep,  located 
30  feet  from  tbe  west  jetty. 

1892. — In  1892  this  cut  had  again  shoaled  to  8J  feet,  and  the  United 
States  dredging  plant  was  employed  during  the  month  of  June  in 
deepening  it.  Eleven  thousand  two  hundred  and  nineteen  cubic  yards 
of  sand  were  removed  at  tbis  time. 

All  of  this  serves  to  show  that  the  channel  has  been  a  troublesome 
one  to  maintain;  and  this,  as  before  stated,  has  been  largely  due  to 
the  extensive  beach  to  the  westward,  from  which  the  sand  is  carried  by 
the  wind  over  the  jetty  jind  dropped  into  the  channel. 

A  comparison  of  the  results  of  a  survey  made  in  1870  with  those  of 
another  similar  survey  made  in  1892,  by  the  same  assistant  engineer, 
iudiciit^s  that  not  less  than  142,000  cubic  yards  of  sand  has  found  its 
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way  into  the  channel  in  this  manner.  Tliis  would  be  at  the  rate  of 
about  6,500  cubic  yards  a  year,  which  does  not  seem  an  uureasonable 
amount  to  one  Avho  has  seen  the  clouds  of  sand  that  are  lifted  by  every 
westerly  gale.  In  1877~'80,  sand  fences  were  erected  to  stop  this  drift. 
They  have  no  doubt  been  of  considerable  service;  but  it  has  not  been 
possible  at  all  times  to  keep  them  in  thorough  repair,  and  they  are  not 
sufficient  in  extent  to  entirely  effect  their  purj^ose. 

Last  year  about  800  good-sized  willow  trees  were  planted,  and  it  is 
hoped  that  as  they  grow  they  will  prove  much  more  durable  and 
efficient  than  the  sand  fences. 

Owing  to  this  tendency  of  the  channel  to  fill  up  near  the  inner  end 
of  the  west  jetty,  all  dredging  subsequent  to  1892  has  been  upon  a  liue 
that  runs  diagonally  from  the  outer  end  of  the  west  jetty  to  the  inner 
end  of  the  east  one. 

1893. — During  the  fiscal  year  ending  June  30,  1894,  94,071  cubic 
yards  have  been  removed  along  the  new  line;  50,106  yards,  scow  meas- 
ure, were  dredged  under  contract  at  11 J  cents  a  yard,  and  the  remainder 
by  the  plant  owned  by  the  United  States  at  about  the  same  actual 
cost. 

OPERATIONS. 

As  only  about  $2,400  was  available  for  this  work  at  the  beginning 
of  the  fiscal  year,  but  little  could  be  undertaken.  The  United  States 
dredging  xdant  was  engaged  here  at  the  beginning  of  the  year  in  deep- 
ening the  channel.  It  was  kept  here  until  August  10,  when  work  was 
suspended,  owing  to  lack  of  funds.  During  this  period  16,379  cubic 
yards  of  sand  was  removed  from  the  channel  at  a  cost  of  $1,834.49,  or 
at  the  rate  of  11 J  cents  a  cubic  yard. 

During  the  month  of  June,  1894,  the  channel  was  carefully  sounded. 
The  results  show  that  the  sand  between  the  jetties  has  been  to  some 
extent  leveled  oif  by  the  action  of  the  waves  and  currents,  whereby  the 
depth  in  the  dredged  cut  has  been  reduced  in  the  narrowest  part  to 
about  13  feet  at  extreme  low  water,  or  15J  feet  at  the  present  stage  of 
the  lake.  This  result  is  to  be  expected  until  the  great  body  of  the 
sand  has  been  removed  from  between  the  jetties. 

From  the  notes  of  the  survey  a  map  has  been  prepared  which  shows 
much  better  than  any  existing  one  the  present  conditions.  It  is  sub- 
mitted with  the  recommendation  that  it  be  published  in  the  Annual 
Report. 

REMARKS. 

In  regard  to  this  channel  I  think  that  the  piers  should  be  extended 
to  the  15-foot  depth  as  rapidly  as  i)Ossible,  and  the  channel  should  he 
dredged  to  its  full  width  in  the  manner  before  described. 

It  is  proper  to  invite  attention  to  the  fact  that  the  United  States  has 
constructed  some  8,722  linear  feet  of  jetties  and  breakwaters  at  this 
place,  of  which  6,788  feet  is  valuable  and  necessary  to  the  maintenance 
of  the  harbor.  The  rest  has  been  absorbed  by  the  advance  of  the  shore 
line,  and  further  repairs  to  it  will  probably  not  be  required. 

Six  thousand  eight  hundred  feet  of  jetty  work,  in  round  numbers, 
therefore  must  be  kept  in  good  order.  As  elsewhere  explained,  it  is 
composed  of  timber  cribs  filled  with  stone.  The  part  that  is  below 
water  is  not  subject  to  decay,  and  only  needs  repairs  when  it  is  injured 
by  collisions  or  storms,  accidents  of  unfrequent  occurrence. 

But  the  timber  whicli  is  above  wjiter  and  which  forms  the  super- 
structure is  in  a  situation  very  unfavorable  to  its  durability. 
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Its  useful  life  is  from  twelve  to  fifteen  years.  It  is  not  wholly 
decayed  at  tlie  end  of  this  period,  but  it  ought  to  be  renewed  before  its 
strength  is  too  much  impaired,  otherwise  it  is  liable  to  give  way  in  a 
severe  storm  and  great  damage  result  to  the  whole  structure. 

The  cost  of  the  superstructure  of  the  kind  used  here  is  about  $11  a 
running  foot.  There  is  now  1 ,426  feet  of  it  here  that  is  from  eleven  to 
sixteen  years  old.  It  needs  renewal  now,  and  will  cost  $16,000.  This 
sum  is  not  included  in  the  amount  required  to  complete  the  existing 
project. 

Name  of  harbor,  Great  Sodns  Bay,  New  York.  ColiecUou  district,  Oswego,  N.  Y. 
Nearest  light-house,  Big  Sodus,  New  York;  a  fixed  white  light  of  the  fourth  order, 
varied  by  a  white  flash  every  two  minutes,  on  a  bluft*  three-fifths  mile  west  of  the 
entrance  to  the  bay ;  a  fixed  white  liffht  of  the  sixth  order  180  feet  inside  of  the 
outer  end  of  the  west  pier,  and  a  fixed  red  light  of  the  sixth  order  at  elbow  of  west 
pier. 

Nearest  work  of  defense,  Fcrt  Ontario,  N.  Y. 

Money  statement. 

July  1,  1893,  balance  unexpended ^ $3, 610. 39 

Juno  30,  1894,  amount  expended  during  fiscal  year 3, 578. 40 

July  1,  1894.  balance  unexpended 31. 99 

(Amount  (estimated)  required  for  completion  of  existing  project 43, 000. 00 

Amountthatcanbeprofitably expondedinfiscalyearendingJuneSO,  1896  40,  000. 00 
Submitted  in  compliance  with  requirements  of  sections  §  of  river  and 
harbor  acts  of  1866  and  1867  and  of  sundry  civil  act  of  March  3, 1893. 


COMMERCIAL   STATISTICS. 


Great  Sodas  Harbor,  Xew  York,  during  fiscal  year  ending  June  30,  1894. 


ARRIVALS. 


Trade  engaged  in 


Steamers.         i     Sailing  vesaels. 


Ilonie,  ou  lake . . . 
foreign,  on  lake 


Total 


American  owned 
Canadian  ownetl . 


Num- 
ber. 


28 
i 


I 


32 

20 
3 


Registered    Nam-  i Registered 
tonnage.   I    ber.    '    tonnage. 


1,348  i 
336 


1,084 


34 
87 


71 


1,389 


295 


5 
06 


1,246 
5,292  I 


Barges. 


Num- 
ber. 


6 
8 


Registered 
tonnage. 

1,730 
2,034 


6,538 


14 


570 
5,068  I 


8 
6 


Sum  total,  117  arrivals;  11,986  registered  tonnage. 

DEPARTURf:.S. 


Sum  total,  118  departures;  12,155  registered  tonnage. 

Greatest  draft  of  vessel feet. 

Greatest  tonnage  of  vessel registerotl  tons . 

Greatest  load  of  vessel net  tons . 


3,764 


2,082 
1,682 


Home,  on  lake 

31 
3 

1,546 
214 

31 
39 

1,113 
5,518 

10 

4 

2,753 
1  Oil 

Foreiirn,  on  lake 

Total 

34 

1,760 

70 

6,631 

14 

3,764 

11> 

336 
064 
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Receipts  and  shipments  by  lake  at  Great  Sodus  Harhor,  Xew  Tark,  during  fiscal  year  end- 

ing  June  80,  1894, 


Trade. 


Home, on  lake... 
Foreign,  on  lake. 


TotAl. 


Keceipts. 


Shipments. 


PaiiiMsn-    ,¥?!: 
gora. 


Poles 
and 


I 


Lum- 


Chan-     «rain.  ^^-1^^^'    ^^ 
***»«•  !    tie«. 


Paasen-j   Lum- 
gers.        ber. 


Mer- 
chan- 
dise. 


Coal. 


iXet  tons  Xet  Urns,   Tons. 
546  I  5  1        557 


Tons. 


I 


40  ' 


546 


5 


557 


40 


582 


iXet  tons  Xet  tons  Xet  tout 


606 


18 


M7 

12,054 


582 


606 


18  j     13,051 


Navigation  closed  November  20, 1893.    Navigation  opened  April  8,  1894. 

For  the  purpose  of  reduction  to  tons  weight  the  following  is  assumed: 

Barrels  oil,  7  equal  1  ton;   M  lumber,  1  equals  li  ton^;  crates  fruit,  20  equal 

1  ton ;  railroad  ties  and  poles,  12  equal  1  ton ;   cords  wood  and  poles,  1  equals  1^ 

tons ;  live  animals,  4  equal  1  ton. 


P  P  4. 

IMPROVEMENT  OF  HARBOR  AT  LITTLE  SODUS  BAY,  NEW  YORK. 

OBJECT. 

To  secure  a  cliannel  from  Lake  Ontario  into  Little  Sodus  Bay  of 
navigable  width  and  of  depth  not  less  than  15  feet  at  extreme  low 
water. 

Little  Sodus  Bay  is  2  miles  long,  three-fourths  of  a  mile  wide,  is  deep 
and  landlocked,  And  is  situated  midway  between  Oswego  and  Great 
Sodus,  or  13  miles  west. of  Oswego.  It  is  tbe  coal-shipping  port  on 
Lake  Ontario  for  the  Lehigh  Valley  Eailroad. 

PROJECT. 

To  contract  by  breakwaters  the  entrance  to  the  bay  to  a  width  of 
250  feet  and  maintain  a  channel  200  feet  wide  and  15  feet  deep  at 
extreme  low  water  by  parallel  i)iers. 

The  following  appropriations  have  been  made  for  this  work : 

May  23, 1828,  an  act  appropriating  (for  survey  of  shore  between  Charlotte  and 

Oswego  with  a  view  to  improvement  of  harbors) $400. 00 


August  20, 1852 $10,000.00 

April  9, 1864 1,778.36 

April9,18(U 2,224.00 

April  9, 1864  99.00 

Jnnc23,1866 33.840.41 

March  2, 1867 50;000.00 

April  10, 1 869 1, 500.  00 

Jiilv  11,  1870 5,000.00 

March  3, 1871 15, 000.  00 

Juno  10. 1872 15,000.00 

March  3. 1873 15,000.00 

Juno  23,  1874 15,000.00 

March  3, 1875 10,  000.  00 


August  14,1876 $5,000.00 

June  18, 1878 10,000.00 

March  3.1879 5,000.00 

June  14, 1880 20.000.00 

March  3.1881 20,000.00 

August  2. 1882 25,000.00 

July  5, 1884 10,000.00 

Augnst  5,1886 12,500.00 

August  10, 1888 16,  000. 00 

September  19, 1890 13, 000. 00 

July  13, 1892 6,000.00 

Total 316,941.77 


PRESENT   AVORKS. 


The  project  has  been  completed,  except  that  the  west  and  the  east 
jetties  lack  200  feet  and  4G5  feet,  respectively,  of  reaching  the  15-foot 
curve  and  that  the  whole  of  the  channel  between  the  jetties  has  not 
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been  dredged  to  15  feet,  12  feet  at  extreme  Ioav  water  being  the  govern- 
iug  depth. 

A  narrow  chatinel  was  dredged  through  the  hardpan  bar  lastfall, 
in  which  there  is  a  depth  of  not  less  than  15  feet  at  low  water.  This 
channel  is  about  40  leet  wide,  and  is  parallel  to  the  west  jetty  and 
about  30  feet  from  it.  • 

With  this  exception  the  undredged  part  of  the  channel  is  the  outer 
500  feet  of  the  space  between  the  present  jetties  and  200  feet  additional 
beyond  the  end  of  the  west  jetty.  The  material  is  tough  hardpan, 
requiring  blasting  before  it  can  be  dredged. 

The  breakwaters  and  jetties  which  contract  the  entrance  and  define 
and  shelter  the  channel  were  begun  in  1854,  though  the  works  now 
forming  the  harbor  were  built  since  1867.  They  consist  of  crib-work 
breakAvaters  extended  from  the  west  and  the  cast  sides  of  the  entrance 
(naturally  2,500  feet  wide  in  1867)  upon  the  gravel  bar,  which  is  char- 
acteristic of  this  and  of  all  the  bays  on  the  south  shore  of  Lake 
Ontario. 

The  breakwaters  were  built  to  the  sides  of  the  natural  cut  through 
the  bar  (which  Avas  IJ  feet  deep  in  1853  and  5 J  feet  deep  in  1866)  and 
were  thence  extended  north  to  deep  water  in  the  lake  by  parallel  jetties 
250  feet  apart. 

These  structures  were  formed  of  cribs  each  20  feet  wide  and  30  feet 
long,  sunk  end  to  end  upon  the  natural  bottom  in  as  close  contact  as 
practicable  by  filling  them  with  loose  stone  gathered  from  the  shores 
of  the  bay  and  lake  and  by  dredging  gravel  and  dumping  it  into  them. 

The  cribs  were  formed  of  sawed  hemlock  timber  12  inches  square 
and  10  by  12  inches,  which  was  framed  together  and  bolted  with  iron 
bolts.  The  cribs  had  tight  plank  floors,  and  the  earlier  ones  were 
allowed  to  settle  into  the  natural  gravel  and  sand  bottom  for  part  of 
the  season  before  building  the  continuous  superstructure  of  12  by  12 
inch  pine  timber,  also  filled  with  loose  stone.  For  the  later  cribs  a 
foundation  was  prepared  by  dredging  a  trench  or  by  depositing  riprap. 

At  each  side  of  the  bay  the  junction  of  the  breakwaters  with  the 
shore  was  effected  by  stake  and  fascine  structures,  intended  to  aid  the 
accretion  of  drift. 

The  different  portions  of  the  work  are  described  as  follows: 

In  every  case  where  depth  of  water  is  mentioned  in  this  report  the 
deptli  at  extreme  low- water  level,  or  at  the  zero  of  the  Oswego  gauge, 
is  meant. 

(1)  West  breakwater. — The  original  structure  was  built  in  1868,  and 
was  a  peculiar  one,  specially  designed  for  this  pla<ie.  It  was  of  tri- 
angular cross  section,  with  13  feet  base  and  13  feet  sides,  built  in  sepa- 
rate sections,  25  feet  long,  of  6  by  6  inch  hemlock  frames,  planked  inside 
with  2-inch  hemlock  plank,  the  whole  filled  with  loose  stone  and  sunk 
upon  the  crest  of  the  bar  at  a  depth  of  half  a  foot  to  2  feet.  Its  total 
length  from  the  west  shore  to  the  west  jetty  was  650  feet.  The  break- 
water was  built  in  1868  and  was  destroyed  the  same  year. 

In  1870-'71  the  present  rectangular  cinb-work  structure,  469  feet  long 
and  10  feet  wide,  was  built  30  feet  outside  of  and  parallel  with  the  origi- 
nal one.  It  is  still  in  place,  though  much  decayed.  All  but  90  feet 
adjoining  the  west  jetty  is  buried  beneath  the  accretion  of  the  west 
beach,  and  this  90  feet  was  repaired  in  1887. 

(2)  West  pier  or  jetty, — This  is  1,960  feet  long  and  20  feet  wide,  extend- 
ing across  the  bar  north  to  deep  water  in  the  lake. 

The  structure  is  made  up  of  the  following  parts: 

Section  A,  186  feet  long,  which  was  built  in  1854.     It  has  never  been 
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repaired.    A  beacli  having  formed  outside  of  it,  it  is  no  longer  neces- 
sary to  maintain. 

Section  B,  50  feet  long,  built  in  1854,  last  repaired  in  1867. 

Section  C,  860  feet  long,  built  in  1867-'68,  last  repaired  in  1889. 

Section  D,  150  feet  long,  built  in  1870-71,  last  repaired  in  1889-'90. 

Section  E,  242  feet  long,  built  in  1881,  has  not  been  renewed. 

Section  F,  272  feet  long,  built  in  1883,  has  not  been  rei)aired. 

Section  G,  200  feet  long,  built  in  1885,  has  not  been  repaired. 

(3)  East  breakwater, — This  is  1,850  feet  long,  consisting  of  1,680  feet 
of  shallow  crib  work,  is  20  feet  wide,  placed  upon  the  crown  of  the  bar, 
in  depth  varying  from  half  a  foot  above  extreme  low  water  to  2 J  feet 
below  the  same  plane.  It  extends  from  near  the  east  side  of  the  bay 
to  the  east  jetty,  its  junction  with  the  east  shore  being  effected  by  170 
feet  of  stake  and  fascine  wcJtk. 

Its  details  are  as  follows: 

Section  A  is  170  feet  long  and  8  feet  wide,  and  was  built  in  1885  from 
the  east  shore  to  the  crib-work  breakwatei,  which  it  joins  50  feet  west 
of  the  east  end. 

It  consists  of  stakes  and  wire-bound  fascines,  made  from  the  trunks 
and  branches  of  hard- wood  brush,  the  whole  paved  with  stone  gath- 
ered from  the  lake  shore.  It  has  stood  without  attention  and  is  cov- 
ered by  the  accretion  of  sand  and  gravel. 

Section  B  is  150  feet  long  and  20  feet  wide,  and  was  built  in  1878, 
forming  the  east  end  of  the  breakwater.  It  has  not  since  been  renewed, 
except  its  western  50  feet,  which  was  included  in  the  portion  rebuilt  in 
parapet  form  in  1891. 

Section  O,  750  feet  long,  built  in  1875,  last  repaired  in  1891. 

Section  D,  540  feet  long,  built  in  1874,  last  repaired  in  1889-'90. 
'    Section  E,  240  feet  long,  built  in  1873,  last  repaired  in  1889-'90. 

JEast  jetty. — This  is  1,510  feet  long  from  the  west  end  of  cast  break- 
water across  the  bar  to  11 J  feet  of  water  in  the  lake.  It  is  parallel  to 
the  west  jetty,  and  250  feet  from  it.    The  details  are  as  follows : 

Section  A,  512  feet  lo^g,  built  in  1872-'73,  last  repaired  in  1887. 

Section  B,  757  feet  long,  built  in  1881-'82,  has  not  been  renewed. 

Section  C,  241  feet  long,  built  in  1883,  has  not  been  repaired. 

Section  D.  This  jetty  still  lacks  about  500  feet  of  its  proposed  length. 
A  full  history  of  this  work  was  published  in  the  Annual  Report  of  the 
Chief  of  Engineers  for  1892. 

CHANNEL. 

Prior  to  beginning  the  construction  of  jetties  there  was  no  permanent 
natural  channel  across  the  bar  which  closed  the  entrance  to  the  bay. 

The  general  width  of  this  bar  from  deep  water  within  the  bay  to 
deep  water  in  the  lake  outside  was  from  600  to  900  feet  between  6-foot 
curves,  about  2,000  feet  between  12foot  curves,  and  2,600  feet  between 
15-foot  curves.  These  and  all  depths  stated  in  this  report  are  at 
extreme  low-water  level,  which  coincides  with  the  plane  of  zero  of  the 
Oswego  gauge,  which  was  established  at  extreme  low-water  level  in 
1837. 

The  natural  depths  upon  the  crest  of  the  bar  and  in  the  channel 
across  it  varied  from  time  to  time. 

In  1828  and  in  1845  the  crest  of  the  bar  was  above  water  for  most  of 
the  distance  across  the  bay,  the  channel  (at  the  same  place  as  the 
present  one)  being  stated  in  the  Annual  Report  for  1847  "  to  have  but 
2  feet  of  water.  If  this  meant  the  actual  depth,  which  seems  probable, 
its  reduction  to  extreme  low- water  level  would  give  but  half  a  foot. 


APPENDIX  P  P REPORT  OF  CAPTAIN  KINGMAN.     2473 

lu  1853,  just  before  the  first  jetty  construction,  the  depth  was  IJ  feet 
below  extreme  low  water,  which  was  in  1854  increased  by  dredging 
under  tlio  shelter  of  the  west  jetty  to  G  feet.  The  amount  of  material 
then  removed  to  make  the  channel,  which  appears  to  have  been  about 
450  feet  long  and  80  feet  wide,  must  have  been  about  4,000  cubic  yards. 

In  ISGG,  when  the  next  work  of  improvement  was  begun,  a  detailed 
survey  showed  this  cut  to  be  5J^  feet  deep. 

Dredging  in  the  channel  was  resorted  to  in  18G8-'G9,  and  again  in 
1871,  and  sufficient  material  was  removed  from  the  channel  to  secure  a 
depth  of  10  feet  between  the  jetties. 

In  1875,  a  shoal  about  100  feet  wide  had  formed  across  the  channel 
by  sanddrift  around  the  outer  end  of  the  west  jetty,  which  then  extended  * 
only  to  the  0  foot  curve.  This  shoal  had  8  feet  depth,  and  1,592  cubic 
yards  were  dredged  from  it  at  25  cents  per  cubic  yard  to  make  a  pass- 
age SO  feet  wide  next  to  the  west  jetty.  An  exceptionally  high  stage 
of  water  prevailed  in  the  lake  in  187G,  and  no  further  dredging  was 
done  until  1879,  when  deepening  the  channel  to  lofeetdepth  at  extreme 
low  water  was  begun.  During  1879  and  1880  and  1881  there  were 
removed  25,931  cubic  yards  of  gravel,  sand,  and  mud,  at  18  cents  per 
cubic  yard,  scow  measurement,  and  the  work  was  continued  in  1881  at 
17  J  cents  per  yard.  At  the  latter  rate  43,5G2  cubic  yards,  scow  meas- 
urement, were  removed  up  to  December  1, 1881,  making  15  feet  depth 
at  extreme  low  water  for  200  feet  width  and  1,700  feet  length.  This  car- 
ried the  excavation  out  as  far  as  the  west  jetty  then  extended,  242 
feet  beyond  the  light-house  pier  head.  The  jetty  was  extended  472 
feet  farther  in  1883  and  1885,  but  no  attempt  was  made  to  extend  the 
excavated  channel,  as  the  fact  was  developed  that  the  material  com- 
posing the  remainder  of  the  bar  was  a  tough  hardpan,  instead  of  gravel 
and  sand,  as  the  rest  had  been,  and  money  for  its  removal  was  not 
available,  20,000  cubic  yards  being  the  excavation  required  to  make  15 
feet  depth,  the  estimated  cost  being  $1  per  cubic  yard. 

In  1891  the  space  between  the  jetties  had  gradually  shoaled  to  about 
12  feet  by  the  deposit  of  loose  sand  and  mud.  - 

In  1891  7,257  cubic  yards  of  sand  and  541  cubi/  yards  of  hardpan 
was  removed  from  between  the  jetties  by  the  United  States  dredging 
plant;  and  in  1893, 12,590  cubic  yards  of  sand  and  1,777  yards  of  hard- 
pan  were  removed  by  the  same  means,  with  the  result,  as  before  stated, 
of  making  a  narrow  channel  of  the  required  depth  through  the  hardpan 
bar  to  deep  water  in  the  lake. 

OPERATIONS. 

The  United  States  dredging  plant  was  sent  to  Little  Sodns  on  the 
11th  of  August,  1893,  and  began  work  at  once.  It  is  here  that  the  hard- 
pan  bottom  is  found.  It  lies  near  the  outer  end  of  the  jetties,  forming 
a  bar  across  the  entrance,  upon  which  there  is  but  12  feet  depth  at  low 
water.  The  width  of  the  bar  is  800  feet.  The  material  is  too  hard  to 
be  dredged  economically.  A  good  dredge  can  only  get  up  30  or  40 
yards  a  day,  and  to  do  this  the  dipper  has  to  be  armed  with  very  large 
and  powerful  steel  teeth,  and  these  wear  down  so  fast  that  they  have  to 
be  taken  off  and  sharpened  every  second  day.  To  assist  the  dredge 
in  breaking  up  this  hard  material,  resort  was  had  to  surface' blasting. 
High-grade  Atlas  powder  was  used  in  charges  of  25  pounds.  It  was 
feared  that  larger  charges  would  injure  the  jetties.  The  cartridges 
that  made  up  the  charge  were  placed  together  in  a  bag,  sunk  to  the 
bottom  in  the  proper  place,  and  tired  by  an  electric  exploder.    The  explo- 


2474      REPORT    OF   THE    CHIEF   OP   ENGINEERS,  U.  S.  ARMY. 

s'Oiis  all  seemed  to  be  sharp  and  complete,  and  the  water  tamping, 
owing  to  the  stage  of  the  lake,  was  about  14  feet.  Nevertheless  the 
efleet  on  the  bottom  seemed  to  be  almost  nothing.  The  material  was 
just  about  as  hard  to  dig  as  before,  and  careful  soundings  made  imme- 
diately aiter  a  shot  failed  to  reveal  even  a  moderate  depression  at  the 
point  where  the  charge  had  rested. 

An  Ingersoll  steam  rock  drill  was  then  mounted  on  a  scow,  and  sent 
to  Little  Sodus  to  try  the  effect  of  the  explosive  when  fired  in  drilled 
holes.  Great  difficulty  was  experienced  in  drilling,  owing  to  the  tool 
very  frequently  becoming  jammed  between  the  hard  round  bowlders 
that  were  thickly  embedded  in  the  hardpan.  Many  delays  also  occurred 
from  bad  weather,  for  most  of  the  work  had  to  be  done  outside  the 
shelter  of  the  jetties,  and  a  very  moderate  sea  on  the  lake  was  suffi- 
cient to  stoi)  drilling.  However,  some  85  holes  about  5  feet  deep  and  8 
or  10  feet  apart  were  drilled  and  fired  along  the  proposed  cut.  The 
charged  used  was  about  5  pounds  to  the  hole.  The  material  waB 
undoubtedly  loosened  somewhat  by  these  shots,  but  the  effect  was  less 
than  one  would  have  expected — ^less,  certainly,  than  it  would  have 
. been  in  ordinaiy  rock. 

On  the  17th  of  November  the  whole  plant  was  brought  back  to 
Oswego  and  laid  up  for  the  winter.  During  the  time  it  was  employed 
the  dredge  removed  12,590  cubic  yards  of  sand  and  1,777  cubic  yards 
of  hard  material  from  the  channel. 

There  was  expended  in  connection  with  the  work  at  this  place  for 
labor  and  material  $5,841.96,  and  for  engineering  and  office  expenses 
$460.23. 

REMARKS. 

The  completion  of  the  project  requires  about  065  linear  feet  of  jetty 
extension  and  the  dredging  of  some  18,500  cubic  yards  of  hard 
material.  As  all  the  material  from  the  outer  end  of  the  jetties  to  the 
15-foot  curve  in  the  lake  appears  to  be  hardpan,  it  is  reasonable  to 
exjiect  that  a  cut  once  dredged  through  it  would  remain  open,  unless 
it  was  filled  by  sand  moving  out  beyond  the  ends  of  the  jetties  from 
the  beach. 

There  is  no  evidence  that  the  beach  sand  is  moved  out  as  far  as  this. 
Even  if  the  sand  does  move  out  and  deposit  in  the  cut  in  'moderate 
quantities,  it  might  be  cheaper  to  maintain  the  channel  by  occasional 
dredging  than  it  would  bo  to  keep  the  increased  length  of  jetties  in 
repair. 

It  is  i)roper  to  invite  attention  to  the  fact  that  the  United  States  has 
constructed  some  5,789  linear  feet  of  jetties  and  breakwaters  at  this 
place,  of  which  4,904  ieet  is  valuable  and  necessary  to  the  maintenance 
of  the  harbor.  The  rest  has  been  absorbed  by  the  advance  of  the 
shore  hue,  and  further  repairs  to  it  will  i)robably  not  be  required. 

Four  thousand  nine  hundred  feet  of  jetty  work,  in  round  numbers, 
therefore,  must  be  kept  in  good  order.  As  elsewhere  explained,  it  is 
composed  of  timber  cribs  filled  with  stone.  The  part  that  is  below  the 
water  is  not  subject  to  decay  and  only  needs  repairs  when  it  is  injured 
by  collisions  or  storms — accidents  of  unfrequent  occurrence. 

But  the  timber  which  is  above  water  and  which  forms  the  super- 
structure is  in  a  situation  very  unfavorable  to  its  durability.  Its  use- 
ful life  is  from  twelve  to  fifteen  years.  It  is  not  wholly  decayed  at  the 
end  of  this  period,  but  it  ought  to  be  renewed  before  its  strength  is 
too  much  impaired,  otherwise  it  is  liable  to  give  way  in  a  severe  storm 
and  great  damage  result  to  the  whole  structure. 

The  cost  of  the  superstructure  of  the  kind  used  here  is  about  $11  a 
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running  foot.  There  is  now  1,692  feet  of  it  here  that  is  from  eleven  to 
sixteen  years  old.  It  needs  renewal  now,  and  will  cost  $19,000.  This 
sum  is  not  included  in  the  amount  required  to  complete  the  existing 
project. 

Name  of  harbor,  Little  Sodus  Bay,  New  York.  CoUection  district,  Oswego,  N.  Y. ; 
nearest  light-house,  Fair  Haven,  N.  Y. ;  a  fixed  white  light  of  the  fourth  order  near 
the  head  of  the  west  pier,  a  fo^  bell  attached ;  a  mast  ranee  light  at  the  inner  end 
of  west  pier.     Nearest  work  of  defense,  Fort  Ontario,  N.  X, 

Money  statement 

July  1,  1893,  balance  unexpended $6, 430. 35 

June  30,  1894,  amount  expended  during  fiscal  year , 6, 308. 19 

July  1,  1894,  balance  unexpended 122.16 

{Amount  (estimated)  required  for  completion  of  existing  project 52, 500. 00 
Amount  that  can  be  profitably  expended  infiscal  year  ending  June  30, 1896    40, 000. 00 
Submitted  in  compliance  with  requirements  of  sections  *J  of  river  and 
harbor  acts  of  1866  and  1867  and  of  sundry  civil  act  of  March  3,  1893. 


COMMERCIAL   STATISTICS. 

LUtle  Sodus  Harhor^  Neto  York,  during  fiscal  year  ending  June  30,  1S94. 

ARRIVALS. 


Trade  engage<l  in. 


Home,  un  lake  . . 
Foreign,  on  lake 


Total 


A  mcrican  owned. 
Canadian  owned. 


Steamers. 

Sailing  vessels. 

Barges. 

If  um- 
ber. 

Registered 
tonnage. 

2,394 
1,783 

Num- 
ber. 

Registered 
tonnage. 

Is  um- 
ber. 

17 
82 

Registered 
tonnage. 

24 
22 

12 
57 

69 

23 
46 

2,546 
8.056 

5.760 
22,099 

40 

4,177 

11,202 

99 

27,859 

18 
28 

1,205 
2,882 

1,845 
9,357 

14 
85 

5, 179 
22,680 

Sum  total.  211  arrivals;  43,238  registered  tonnage. 

DEPARTURES. 


Homo. on  lake 

20 
26 

1,482 
2,695 

4 

65 

421 
10, 781 

4 
95 

1  795 

Foreiim.  on  lake 

26,064 

Total 

40 

4.177 

69 

11,202 

00 

27,859 

Sum  total,  214  departures ;  43, 238  registered  tonnage. 

Greatest  draft  of  vessel feet. .     12. 6 

(Ireatest  tonnage  of  vessel registered  tonnage. .      079 

Greatest  load  of  vessel net  tons  coal . .  1. 107 

» 

Receipts  and  shipments  by  lake  at  Little  Sodus  Harbor,  Xeto  York,  during  the  fiscal  year 

ending  June  30,  1894, 


Trade. 

Merchan- 
dise. 

Home,  on  lake 

Net  tons. 
2 

Foreign,  on  lake 

ToUl 

2 

Fish,     i 


Receipts. 

Railroad 
ties. 


Posts. 


23J 


24 


Tims, 
"i'/lii 


2.141 


Tons. 
247 


Lumber. 


Tons. 


9 


Shipments. 


Merchan- 
dise. 


Coal. 


Xet  tons.    Xet  tons. 

2  1        1, 757 

, 02,165 


247 


9 


2 


63,922 


Navigation  closed  November  30, 1893;  navigation  opened  April  9, 1894. 

For  the  purpose  of  reduction  to  tons  weight  the  following  is  assumed :  Barrels  oil, 
7  equals  1  ton ;  M  lumber,  1  equals  1|  tons ;  crates  of  fruit,  20  equals  1  ton ;  railroad 
ties  and  poles,  12  equals  1  ton;  cords  of  wood  and  posts,  1|  equals  1  ton;  live  ani- 
mals, 1  equals  1  ton. 
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PP5. 

IMPROVEMENT  OF  HARBOR  AT  OSWEGO,  NEW  YORK. 

OBJECT. 

To  provide  a  basin  sufficient  tor  the  needs  of  commerce  at  the  mouth 
of  the  Oswego  Kiver,  New  York,  on  Lake  Ontario,  and  to  secure  and 
maintain  a  navigable  channel  into  said  basin  and  river. 

PROJECT. 

1S27. — To  inclose  by  breakwaters  a  western  basin  of  11  acres  area 
outside  the  bulkhead  line,  and  an  eastern  basin  of  9  acres  outside  the 
bulkhead  line,  and  to  protect  the  entrance  channel  by  piers.  (Com- 
pleted 1829;  pier  extended  1869.) 

1870. — To  inclose  by  a  breakwater  of  crib  work  filled  with  stone  a 
western  basin  of  100  acres  area  outside  the  9- feet  curve  and  the  existing 
western  breakwater.    (Completed  in  1882.) 

1883, — To  build  an  eastern  breakwater  on  the  alignment  of  the  west- 
ern, sheltering  an  eastern  basin.  But  little  work  was  done  upon  this 
structure,  and  in  1888  this  portion  of  the  project  was  abandoned  and 
the  few  cribs  that  had  been  sunk  were  removed. 

1883. — To  build  spurs  projecting  from  lake  face  of  western  break- 
water for  the  purpose  of  breaking  the  accumulated  and  reflex  waves 
occasioned  by  that  breakwater,  which  have  rendered  the  entrance 
exceptionally  difficult  and  dangerous  during  storms.  (Completed  in 
1889.) 

1891. — To  make  i>ernianentand  to  shelter  the  western  entrance  to  the 
outer  harbor. 

1893. — To  imi)rove  the  inner  harbor  by  the  removal  of  rock  so  as  to 
afford  a  depth  of  15  feet  at  extreme  low  water  for  a  distance  of  several 
hundred  feet  up  the  river. 

The  following  appropriations  bave  been  made  for  this  work. 


March  20, 1826 

March  2, 1827 

May  19,1828 

March  3, 1829 

March  2, 1831 

March  2, 1831 

March  2, 1831 

March  2, 1831 

February  24, 1832 

March  2, 1833 

Jimo28,  1834 

.Ju1y2,  1830 

March  3, 1837 

Jnly7.1838 

Juno  11,  1844 

August  20, 1852 

August,  1860,  allot  ment 
transferred  from  Light- 
house   

June  28, 1864,  allotment 

Juno  23,  1866 

March  2, 1867 


$200.00 

33,348.64 

9, 583. 39 

7, 472.  00 

2, 812. 92 

18, 600. 00 

519. 00 

84.92 

19, 000. 00 

8, 400. 00 

30,000.00 

20, 000. 00 

15, 000. 00 

46, 067,  00 

20, 000. 00 

40,000.00 


30, 000. 00 
25,  000. 00 
45,000.00 
60,000.00 


July  25,  1868,  allotment . . . .  $20, 000.  OO 

Apri  1 1 0, 1869,  al  lotmen t ....  22, 275. 00 

April  10, 1869,  allotment 6, 000. 00 

July  11,  1870 50,000.00 

March  3, 1871 100,000.00 

June  10, 1872 100,000.00 

March  3, 1873 100,000.00 

.Tune  23,  1874 75,000.00 

March  3. 1875 90,000.00 

August  14, 1876 90,000.00 

Juno  18,  1878 90,000  00 

March  3,  1879 90,000.00 

June  14,  1880 90,000.00 

March  3, 1881 50,000.00 

August  2, 1882 80,000.00 

July  5,  1884 80,000.00 

Augu8t6,  1886 71,250.00 

August  10,  1888 100,000.00 

September  19,  1890 30, 000. 00 

July  13,  1892 40,000.00 


Total 1,805,612.87 


PRESENT   WORKS. 


The  present  works  consist  of— 

(1)  The  inner  west  breakwater,  which  lies  wholly  within  the  outer 
breakwater,  by  which  it  has  been  superseded. 
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(2)  The  inner  east  breakwater,  wliicli  has  been  private  property  since 
1852. 

(3)  The  fort  wharf,  which  constitutes  a  storage  place  for  harbor 
material. 

^4)  The  outer  west  breakwater,  whose  maintenance  constitutes  the 
principal  work. 

(5)  Tiie  detached  spurs  outside  the  outer  breakwater,  two  of  which 
have  been  built,  and  of  which  two  more  are  proposed  to  shelter  the 
prcvsent  western  opening. 

(0)  The  deepening  of  the  entrance  and  river  channel  in  the  inner 
harbor. 

These  works  are  described  as  follows : 

(1)  The  inner  west  breakwater. — This  is  1,993  feet  long,  of  masonry 
and  crib  workof  varying  widths,  and  wa«  built  between  1827  and  1837. 
It  is  composed  of  the  following  parts: 

Section  A,  the  shore  arm,  is  250  feet  long,  30  feet  wide,  and  has  a 
crib-work  base  built  in  1828,  with  superstructure  reconstructed  of  cut 
limestone  masonry,  in  parapet  form,  in  1837-'38.    In  fair  preservation. 

Section  B,  from  the  angle  eastward,  110  feet.  The  same  description 
as  the  last,  except  that  its  condition  is  ruinous. 

Section  C,  located  back  of  Section  6,  overlapping  it  and  extending 
past  it  a  distance  of  138.8  feet,  including  a  10-foot  passage  for  boats  cut 
through  its  cast  end  in  1884. 

This  section  is  of  crib  work,  22  feet  wide,  built  back  of  the  mined 
masonry  structure  in  1854.  Its  superstructure  was  rebuilt  on  its  south 
or  harbor  face  in  1887,  and  on  its  lake  face  in  1891.  It  serves  to  shelter 
the  United  States  reservation  slip,  where  the  United  States  boats, 
scows,  and  dredge  are  moored,  and  to  provide  storage  pla<5es  for  timber 
needed  for  repairs. 

Section  D  is  838.2  feet  long,  in  prolongation  of  the  line  of  the 
masonry  portion  of  the  lake  arm  eastward,  and  extends  to  the  light- 
house pier  head. 

It  was  built  in  1828-'29,  and  its  superstructure  was  rebuilt  and 
repaired  in  1844, 1854, 1860,  1867,  1874,  and  was  burned  in  the  great 
fire  of  1881. 

It  was  transferred  to  the  Light-House  Department  in  1886  and  was 
rebuilt  by  the  Light-IIouse  Department  in  1889,  in  parapet  form.  The 
superstructure  is  built  of  12  by  12  inch  pine  timber,  filled  with  loose 
stone  and  decked  with  3inch  pine  plank.  It  is  27  feet  wide,  founded 
upon  the  original  crib  work  30  feet  wide.  At  the  west  end  of  this  sec- 
tion a  small  crib- work  jetty  has  just  been  built  in  1892, 12  feet  wide  and 
48  feet  long,  to  shelter  the  passageway  for  boats  from  the  outer  to  the 
inner  harbor.  The  jetty  is  formed  of  a  piece  of  parapet  and  of  old 
timber  from  the  1884  breach  in  the  outer  breakwater,  and  its  super- 
structure is  of  blocks  of  stone  taken  from  the  adjoining  lake  bottom- 
A  bridge  crosses  the  passageway  high  enough  to  permit  the  passage  of 
the  Life-Saving  Service  boat  at  extreme  high  water. 

Section  E  is  the  lighthouse  pier  head  of  irregular  form,  extending 
92  feet  on  prolongation  of  the  line  of  the  breakwater  and  132  feet  at  a 
right  angle  to  it  northward.  Upon  a  mass  of  loose  stone,  inclosed  by 
the  cribs  forming  the  pier-head  substructure,  stands  the  masonry  light- 
house which  was  built  in  1836.  The  cribs  were  built  in  1835,  and  its 
superstructure  was  repaired  and  rebuilt  repeatedly  until  the  transfer 
to  the  light-house  department  in  1886,  by  which  department  it  was 
last  repaired  in  1889. 
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Section  F  is  432  feet  long  in  prolongation  northward  into  the  lake  of 
the  pier  head  and  is  30  feet  wide.  It  is  not  included  in  the  transfer  to 
the  light-house  department.  It  was  built  in  1869-1871,  and  is  now 
undergoing  thorough  repair  for  the  first  time. 

(^)  The  mner  east  breahwater, — This  is  750  feet  long,  30  feet  wide, 
and  is  located  on  the  prolongation  eastward  of  the  line  of  the  inner 
west  breakwater,  from  whose  pier  head  it  is  distant  357  feet.  The 
Oswego  Kiver  flows  between  them  into  the  lake. 

From  this  point  the  breakwater  extends  to  the  east  shore,  beneath 
Fort  Ontario.  It  was  built  in  1828-'29  in  the  same  manner  as  the  west 
breakwater.  It  was  repaired  in  1844,  and  1852  was  transferred  to 
Gerrit  Smith,  esq.,  whose  estate  since  18515  has  owned  and  maintained 
it,  building  under  its  shelter  wharf  property  which  for  many  years 
was  very  valuable,  but  which  is  now  not  so  much  used  as  formerly.  In 
consequence,  the  breakwater  has  not  been  properly  maintained  for 
some  years  past,  and  it  is  now  in  a  damaged  state. 

{3)  The  fort  wharf, — This  is  the  landing  in  the  inner  harbor  for 
Fort  Ontario,  and  forms  a  part  of  the  United  States  reservation  per- 
taining to  that  fortiflcation.  It  has  been  of  value  in  connection  with 
the  harbor  improvement  as  a  storage  place  for  timber  and  stone  and 
for  framing  and  launching  cribs.  It  has  a  water  front  of  about  250 
feet,  with  an  area  of  about  100  feet  by  200  feet.  The  crib  work  forming 
its  water  front  was  built  in  1839,  when  the  fort  was  built  j  was  repaired 
in  18G3,  when  the  fort  was  reconstructed,  and  has  recently  been  repaired 
above  line  of  no  decay  for  use  on  the  harbor  work.  It  is  now  in  good 
order. 

(4)  Outer  west  breakwater. — This  is  6,033  feet  long,  inclosing  100  acres 
outfiide  the  9-foot  curve  of  what  was  formerly  the  open  lake  front  of 
the  city  and  of  the  inner  harbor.  It  starts  from  the  lake  shore,  nearly 
a  mile  westward  from  the  river  outlet,  and  extends  eastward  upon  a 
line  generally  parallel  to  the  lake  front  and  1,200  feet  from  it  to  a  point 
op])Osite  the  entrance  to  the  inner  harbor. 

The  breakwater  is  formed  of  timber  crib  work  filled  with  loose  stone 
and  is  35  feet  wide  throughout. 

Its  Rubstructure  is  formed  of  cribs,  each  35  feet  long  and  35  feet 
wide,  a  few  of  those  built  last  being  of  double  this  length.  Its  super- 
structure is  also  timber,  and  is  now  in  parapet  form.  Its  height  on 
the  shore  arm  is  OJ  feet  above  extreme  low- water  level;  on  the  lake 
arm,  13^  feet. 

Tlie  original  survey  for  the  location  of  this  breakwater  was  made  in 
September,  18C9,  the  plan  was  approved  by  the  board  of  engineers 
March  30, 1870,  and  the  work  of  construction  was  begun  on  July  5, 1871. 
It  was  completed  in  July,  1882.  Its  details  are  as  follows,  all  of  the 
cribs  being  built  upon  essentially  the  same  plan  as  those  of  the  shore 
arm  next  described : 

The  shore  arm  is  916J  feet  long,  from  a  ledge  of  rock  forming  the 
shore  northeastward  into  the  lake  to  18  feet  depth  at  extreme  low 
water. 

Section  A  from  the  shore  846.^  feet  was  built  in  1871-'72  of  cribs  each 
35  feet  long  and  wide,  sunk  in  contact  with  each  other  upon  the  natural 
bottom,  the  cribs  being  built  to  fit  the  irregular  ledges  of  rock  on  TViiich 
most  of  them  vrere  placed.  The  cribs  were  formed  of  12  by  12  inch 
hemlock  timber,  all  the  sticks  being  of  tbe  same  length — 35  feet. 

The  continuous  superstructure  built  the  same  season  upon  these 
cribs  was  formed  of  12  by  12  inch  pine  timber,  7  courses  in  height,  with 
horizontal  deck  8  feet  above  extreme  low  water,  of  3-inch  pine  plank 
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laid  crosswise,  3  inches  apart,  upon  6  by  12  inch  pine  joists,  loose  stone 
of  random  sizes  being  filled  in  to  the  top  of  the  joists.  The  planks  were 
fastened  by  9  by  i  inch  spikes,  and  by  six  longitudinal  bands  of  2  by  J 
inch  flat  iron.  Their  deck  was  maintained  by  annual  repairs  of  varying 
extent  every  year  from  the  first  until  the  rebuilding  of  the  super- 
structure upon  a  radically  different  model  in  1887.  It  has  required  no 
repairs  since. 

Section  B  is  70  feet  long  in  prolongation  of  the  last  section  to  the 
angle  of  the  lake  arm.  It  was  built  in  1871-72,  at  the  same  time  and 
in  the  same  manner  as  the  last  section.  Its  superstructure  had  the 
same  frequent  repairs  until  1884,  when  with  the  following  section  the 
superstructure  was  renewed  in  parapet  form  of  the  1884  model. 

It  has  received  some  repairs  during  the  year  1892,  and  the  super- 
structure on  the  exposed  face  needs  repairs  below  water. 

Section  C  of  the  lake  arm  is  2,910  feet  long  from  the  angle  eastward. 
Points  upon  the  lake  arm  are  described  by  naming  their  distances  from 
the  angle,  measuring  along  the  axis.  It  was  built  in  1872-1877  of  cribs 
each  35  feet  long  and  wide,  of  depths  varying  from  18  to  30  feet.  The 
cribs  were  sunk  upon  the  natural  bottom  of  the  lake,  and  about  30  of 
the  first  ones  settled  more  or  less  irregularly  into  the  sand.  The  bot- 
tom upon  which  the  rest  stood  was  of  stones  and  gravel,  and  very  little 
settlement  took  place,  generally  about  1  to  2  feet  on  the  lake  surface. 

In  1884  the  entire  superstructure  was  renewed  in  parapet  form.  On 
December  8, 1884,  the  waves  of  an  exceptionally  severe  northwest  gale 
drove  140  feet  of  the  superstructure  through  into  the  harbor,  with  parts 
of  the  superstructure  down  to  9  feet  depth,  leaving  bulkheads  at  each 
side  of  the  break. 

The  opening  thus  made  through  the  breakwater  caused  so  marked 
an  improvement  in  the  sanitary  condition  of  the  inclosed  space  within 
the  harbor,  and  was  so  convenient  an  entrance  for  vessels  and  tugs,  that 
it  has  not  been  rebuilt,  and  will  be  made  a  permanent  opening.  Since 
the  building  of  the  1884  parapet  upon  this  section  of  2,910  feet  it  has 
received  damage  to  many  points  and  has  had  considerable  repair, 
though  much  less  than  required  by  the  original  flat  superstructure. 

The  part  of  the  breakwater  which  is  in  a  condition  needing  close 
attention,  and  which  may  need  radical  repairs,  is  that  near  the  1884 
breach.  The  actual  breach  was  limited,  as  above  described,  to  140 
feet,  and  it  has  not  since  extended.  But  the  superstructure  was 
strained  and  its  joints  opened  for  100  feet  farther  on  each  side,  and  it  has 
only  been  maintained  by  closely  watching  it  and  by  putting  in  screw 
bolts  and  steel  plates  to  check  indicated  yielding.  The  exposed  face  of 
all  the  cribs  of  the  substnicture  below  water  from  the  angle  eastward  for 
about  700  feet  (including  the  140  feet  breach)  is  more  or  less  shaken, 
and  shows  signs  of  weakness. 

Section  D  is  570  feet  long  in  prolongation  of  the  last  section  east- 
ward. It  was  built  in  1877-1879  with  its  cribs  placed  upon  the  natural 
bottom,  some  being  double  the  usual  length,  and  with  continuous 
superstructure,  Avhich  was  8  feet  high  with  a  flat  deck.  The  super- 
structure received  repairs  at  various  times,  and  in  1890-'91  it  was 
renewed  in  parapet  form,  in  connection  with  the  following  section. 

Section  E  is  900  feet  long,  in  continuation  of  the  lake  arm.  Its  cribs 
were  built  in  1880  and  differ  from  all  the  preceding  ones  in  that  they 
had  a  foundation  prepared  by  dredging  a  trench  in  the  natural  sand 
bottom  3  to  G  feet  and  55  feet  wide,  and  then  filling  it  with  random 
stone.  Its  superstructure  was  renewed  with  that  of  the  last  section  in 
1891. 

Section  F  is  490  feet  long,  in  continuation  of  the  lake  arm  to  the 
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eastern  angle.  The  cribs  were  built  in  1880-'82,  and  founded  upon 
random  stone  placed  in  a  trench  3  to  10  feet  deep  and  55  feet  wide. 
The  cribs  were  about  18  feet  deep,  and  the  original  superstructure  was 
built  eight  courses  high  with  a  flat  deck.  In  1884  the  parapet  super- 
structure was  built  upon  the  other,  all.  of  white  pine,  without  the 
creosote  in  the  deck  and  supports  which  was  used  in  Section  0. 

It  was  damaged  by  a  schooner  which  was  wrecked  against  the  break- 
water in  1885,  but  the  shaken  timbers  held  together  until  1891,  when 
the  injury  was  repaired  in  an  effective  manner  by  screw-bolting  a  large 
steel  plate  to  the  face,  below  water,  and  filling  back  of  it  with  grout  of 
clear  cement. 

This  carries  the  description  to  the  east  end  of  the  lake  arm,  where  the 
channel  arm  extends  southward,  inclosing  the  beacon  crib. 

Section  G,  the  channel  arm,  is  246  feet  long  from  the  south  side  of  the 
lake  arm,  with  which  it  makes  about  a  right  angle  and  extends  inward. 
It  was  built  in  1883,  its  cribs  being  placed  upon  a  foundation  of  random 
stone,  filling  a  trench  dredged  4  to  10  feet  in  the  natural  sand  bottom, 
where  the  depth  of  water  was  20  feet  and  the  sand  15  or  more  feet 
deeper. 

The  superstructure  on  the  first  62  feet  next  the  lake  arm  had  origi- 
nally a  flat  deck  6  feet  above  extreme  low  water,  and  the  parapet  was 
added  in  1882,  like  that  on  the  preceding  section.  The  inner  184  feet 
has  still  the  ilat  deck,  but  its  change  to  parapet  form  is  part  of  the 
project. 

Its  inner  angle  was  cut  into  12  feet  below  water  by  a  barge  in  1891, 
requiring  extensive  repairs. 

The  detached  spurs. — Under  the  project  of  1883  two  or  more  detached, 
spurs  outside  of  the  outer  breakwater  were  provided  for.  Of  these  two 
have  been  built;  one,  situated  250  feet  west  of  the  eastern  end  of  the 
breakwater,  was  built  in  1885;  the  other,  situated  midway  of  the  length 
of  breakwater,  was  built  in  1889.  The  nrst  one  consists  of  a  single  crib 
100  feet  long,  40  feet  wide,  and  25  feet  deep,  with  4-inch  close  floors  4 
feet  above  the  bottom  and  with  vertical  sides  to  mean  water  level.  It 
is  placed  with  its  long  axis  at  a  right  angle  to  the  face  of  the  break- 
water, and  is  separated  from  the  latter  by  a  space  of  10  feet. 

The  natural  bottom  at  the  place  was  of  sand  15  or  more  feet  deep,  and 
a  trench  was  dug  for  each  side  and  each  end  of  the  crib  10  feet  deep  and 
15  feet  wide  at  bottom,  and  this  trench  was  filled  with  random  stone. 

The  riprap  base  thus  formed  extended  10  feet  outside  of  the  crib  line 
all  around.  It  was  leveled  at  21  feet  below  extreme  low  water,  and  the 
crib  sunk  upon  it.  It  was  undermined  by  the  wave  action  along  the 
west  face,  and  in  1888  the  west  side  had  settled  to  7  or  8  feet  lower 
than  the  east  side.  It  now  stands  in  this  position.  Large  amounts  of 
dredge  material,  stone,  gravel,  etc.,  have  been  deposited  along  the  west 
side,  filling  it  up  to  10  feet  depth,  and  the  structure  appears  secure 
from  further  settlement.    It  has  not  since  been  repaired. 

The  second  detached  spur,  built  in  1889,  was  located  2,600  feet  west- 
ward of  the  eastern  end  of  the  breakwater,  about  midway  of  its  length. 
It  also  is  placed  with  its  long  axis  at  a  right  angle  to  the  breakwater 
face  from  which  a  10-foot  space  separates  it.  Its  length  is  150  feet, 
with  a  bottom  width  of  40  feet,  a  surface  width  of  26J  feet,  and  a  top 
width  of  14  feet. 

The  sides  slope  regularly  from  5  feet  above  the  bottom  to  the  top  of 
the  superstructure.    It  has  not  since  been  repaired. 

It  now  needs  some  additional  stone  filling,  as  a  recent  examination 
shows  that  the  upper  portion  is  empty,  probably  due  to  settlement  of 
its  filling. 


APPENDIX  P  P — REPORT   OF   CAPTAIN   KINGMAN.  2481 

HARBOR  DREDGING  AND  RIVER   CHANNEL. 

1847. — The  first  dredgiDg  of  wbich  there  is  record  was  done  iu  1847, 
when  a  gravel  bar  which  had  formed  across  the  river  channel,  api)ar- 
ently  about  1,000  feet  inside  the  breakwater,  was  removed  at  private 
expense. 

1855, — The  next  was  in  1855,  when  the  United  States  dredge,  under 
direction  of  the  engineer  in  charge,  was  engaged  m  deepening  the 
entrance  to  the  river  near  the  head  of  the  upper  island  at  the  exxjense 
of  the  city. 

1S61, — This  dredge  was  sold  in  1861,  for  lack  of  funds  to  maintain  it. 
No  other  dredging  is  reported  up  to  this  date  and  it  is  not  likely  that 
any  had  been  done,  as  the  harbor  and  its  entrance  had  a  general  depth 
in  excess  of  the  draft  of  the  lake  vessels. 

1866-^69. — In  18CG  the  inner  harbor  adjoining  the  west  breakwater 
was  too  shoal  to  accommodate  the  increased  draft  of  vessels  to  12  feet, 
and  its  dredging  was  commenced.  The  quantity  and  price  of  excava- 
tion is  not  stated,  but  $!i9,451  was  thus  expended  to  June  30, 1867, 
when  about  $12,000  was  estimated  as  the  cost  of  completing  it.  The 
work  was  continued  and  finished  in  1868  and  1869, 12  feet  depth  at 
extreme  low-water  level  being  reported  in  the  west  inner  harbor. 

1881. — No  further  dredging  was  done  until  June,  1881,  when  work 
under  contract  was  begun  for  deepening  the  river  channel  from  the 
entrance  near  the  light-house  to  the  head  of  the  island  at  the  foot  of 
Schuyler  street,  for  a  length  of  1,426  feet  and  a  width  of  125  feet. 
This  deepened  to  15  feet  below  extreme  low- water  level  the  west  half 
of  the  river  channel,  outward  from  the  south  line  of  Schuyler  street, 
excepting  a  small  area  next  the  upper  island  wharf,  where  bed  rock 
prevented  dredging  below  12  feet.  Twenty- three  thousand  one  hun- 
dred and  ninety-two  cubic  yards,  at  70  ceats  per  yard  in  scows,  were 
removed  in  1881.  The  material  taken  out  was  gravel  and  stones,  with 
many  large  pieces  of  bed  rock,  brought  down  by  ice  from  the  riverbed 
in  the  rapids  above  the  city,  the  thickness  of  the  layer  worked  upon 
by  the  di*edge  varying  from  1  to  6  feet.  Before  beginning  work  many 
borings  were  made  in  the  area  to  be  worked  upon,  to  determine  whether 
the  channel  could  be  made.  Bed  rock,  with  12  feet  depth,  was  found 
beneath  the  loose  deposit,  extending  out  50  feet  into  the  channel  from 
the  east  and  west  island  wharves,  just  north  of  Schuyler  street.  No 
attempt  was  made  to  remove  this. 

18S3-'^84. — In  September,  1883,  dredging  was  resumed  to  deepen  the 
east  half  of  the  channel.  This  was  done  at  30  cents  per  cubic  yard  in 
scows,  and  was  completed  in  July,  1881;  34,123  cubic  yards  were 
removed.  The  material  consisted  of  gravel,  stone,  and  rock,  and  was 
dumped  upon  the  ])rolongation  eastward  of  the  line  of  the  east  break- 
water to  serve  as  a  foundation  for  the  proposed  ciistern  extension  of 
that  work.  The  depth  which  was  made  increased  from  15  feet  at  the 
upper  end  to  17  feet  at  the  lower  end  to  allow  for  rise  and  I'all  of  waves. 

1883. — In  1883,  without  cost  to  the  United  States,  there  was  also 
dredged  from  the  inner  west  harbor  5,000  cubic  yards  of  gravel  for 
wharf  filling. 

1887. — Up  to  this  time  the  draft  of  vessels  had  been  limited  to  12 
feet  by  the  depth  that  could  pass  the  Welland  Canal,  but  in  1887  this 
was  increased  to  14  feet,  and  the  inner  harbor,  above  the  limit  of  the 
dredging  of  1884,  was  too  shallow,  except  at  a  high  stage  of  the  lake. 

1890. — During  1890  and  1891  rock  excavation  to  16  feet  depth  was 
done  at  private  cost  to  extend  the  channel  above  described  up  to  the 
Marine  elevator  (the  most  northern  one  on  the  cast  side)  and  to  the 
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Kew  York,  Ontario  and  Western  Eailroad  coal  trestle  on  the  upper 
east  island  wharf.  This  at  once  increased  the  available  depth  of  the 
harbor  to  10  feet,  and  large  steamers  came  to  use  it  before  the  work  was 
fully  complete. 

1891. — In  1891  the  clearing  off  of  loose  material  from  the  bed  rock 
was  continued  by  the  United  States  up  to  the  north  line  of  Cayuga 
street,  a  farther  distance  of  900  feet  for  240  feet  width,  leaving 
undreilged  100  feet  next  the  wharves  on  each  side.  Over  this  area  the 
effective  depth  was  increased  2  or  ti  feet,  the  rock  shoaling  from  15 
feet  at  the  north  end  of  the  work  to  7^  feet  at  the  south  end.  Sixteen 
thousand  ei«»ht  hundred  and  forty-five  cubic  yards  were  removed  at 
23J  cents  in  scows.  In  addition  there  were  many  pieces  of  ledge  rock 
which  the  dredge  could  not  raise  which  were  taken  out  by  the  United 
States  hired  labor  with  a  derrick  boat.  The  aggregate  was  about  78 
cubic  yards,  costing  an  average  of  $7.58  per  yard.  After  completing 
this  the  ridges  of  gravel  and  stones  were  leveled  off  by  dragging  a  bar 
of  railroad  iron  over  the  bottom. 

169:2. — In  1892  the  United  States  dredge  was  employed  to  remove  a 
ridge  of  sand  20  to  50  feet  wide  which  had  formed  in  the  outer  harbor 
along  the  harbor  face  of  the  outer  breakwater  by  the  material  washe<l 
over  and  tlirough  it.  This  work  began  at  Station  3075,  and  extended 
thence  westward  to  Station  1400.  The  deposit  had  i^uced  the  origi- 
nal depth  of  about  17  feet  to  10  or  12  feet,  and  its  removal  required  the 
dredging  of  10,010  cubic  yards,  including  385  cubic  yards  of  stone  crib 
filling,  whicli  was  saved.  The  dredge  also  reopened  in  1892  the  boat 
passage  which  was  originally  dredged  through  the  inner  old  breakwater 
to  the  outer  harbor  in  1884. 

1S93. — ^The  act  of  Congress  approved  March  3,  1893,  authorised  the 
unexpended  balance  of  the  current  appropriation  to  be  applied  to  the 
removal  of  rock  within  the  harbor  lines  to  a  uniform  depth;  and  in  pur- 
suance thereof  3,170  cubic  yards  of  solid  rock,  measured  in  place,  was 
drilled,  blasted,  and  removed,  at  a  cost  of  $8,957.50.  During  the  same 
season  a  dredging  plant  was  hired  for  131^  hours  to  remove  a  shoal 
near  the  lighthouse  at  the  entrance  to  the  inner  harbor,  2,806  cubic 
yards  of  gravel  and  loose  stone  were  removed  at  a  total  cost  of  $980.25. 

OPERATIONS. 

The  project  approved  April  14, 1893,  for  the  removal  of  about  3,000 
cubic  yards  of  solid  rock  from  the  inner  harbor  near  the  river  mouth 
was  in  process  of  execution  at  the  beginning  of  the  fiscal  year.  The 
object  of  this  improvement  was  to  secure  in  this  portion  of  the  harbor 
a  uniform  depth  of  not  less  than  15  feet  at  low  water,  which  would 
enable  vessels  of  this  draft  to  reach  certain  grain  elevators  and  coal 
trestles  at  any  stage  of  the  lake. 

The  firm  of  Hingston,  Rogers  &  O'Brien,  of  Buffalo,  N,  Y,,  wei-c 
hired  to  do  this  work.  They  were  paid  $2.75  a  cubic  yard,  measured 
in  pla^^-e,  for  all  rock  removed  from  within  the  given  area.  No  payment 
was  made  for  rock  which  it  was  necessary  to  remove  below  the  15  foot 
plane  in  order  to  secure  the  required  depth  throughout,  nor  for  any  loose 
material  that  was  lying  on  top  of  the  solid  rock.  The  work  was  begun 
by  the  contractor  on  May  4,  1893,  and  completed  in  the  following  Sep- 
tember; 3,170  cubic  yards  of  solid  rock  were  removed  by  drilling,  blast- 
ing, and  dredging.  The  cost  of  this  work  was  $8,957.50,  exclusive  of 
engineering  and  office  expenses,  of  which  sum  $5,730  were  expended 
during  the  i)resent  fiscal  year. 
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The  result  of  this  work  was  to  extend  the  deep  water  about  300  feet 
up  the  river.  It  ought  to  be  extended  fartiier,  but  even  as  it  is  the 
effect  has  been  very  beneficial  to  the  commerce  of  Oswego.  Notwith- 
standing the  general  business  depression,  the  shipment  of  anthracite 
coal  from  this  port  during  the  past  year  has  been  larger  than  ever 
before,  and  the  increase,  I  am  informed,  has  been  mainly  from  the  tres- 
tles benefited  by  this  improvement.  It  is  an  interesting  fact  that  the 
shipment  of  coal  during  the  last  month  of  the  fiscal  year  was  greater 
than  that  of  any  previous  month  in  the  history  of  the  port,  and  the 
shipment  on  the  last  day  of  the  year,  which  was  over  10,000  net  tons, 
was  greater  than  that  on  any  previous  day. 

It  is  also  worthy  of  note  that,  as  another  result  of  this  improvement, 
several  cargoes  of  wheat  have  been  received  here  direct  from  Duluth 
for  through  shipment  to  Xew  York,  being  the  first  '^  through  wheat,''  as 
I  am  informed  by  shippers,  that  has  come  here  for  more  than  ten  years. 
I  am  also  informed  that  wheat  is  now  being  cai'ried  from  Duluth  to 
New  York  by  lake  and  canal  via  Oswego  for  4^  cents  a  bushel,  a  rate 
which  certainly  must  enable  this  route  to  command  a  fair  share  of  the 
business. 

By  authority  of  the  Chief  of  Engineers,  the  dredging  plant  belong- 
ing to  Edward  J.  Kingston  was  hired  at  the  rate  of  $7.50  an  hour  to 
remove  a  shoal  near  the  light-house  at  the  entrance  to  the  inner  har- 
bor, which  shoal  was  proving  an  obstruction  to  navigation.  Work  was 
begun  on  the  31st  of  August  and  completed  on  the  19th  of  September; 
131i  working  hours  were  required  to  accomplish  the  desired  result; 
2,8(K)  cubic  yards  of  gravel  and  loose  rock  were  removed,  which  gave 
a  depth  of  channel  of  17  feet  at  low  water.  This  dredging  developed 
the  fact  that  the  work  done  here  under  contract  in  1883  had  not  secured 
a  depth  of  IT  feet  throughout  the  channel,  as  was  generally  supposed; 
for  bed  rock  was  discovered  in  certain  places  near  the  edge  of  the 
channel  at  a  depth  of  13  feet,  and  this  rock,  of  course,  never  could 
have  been  removed.  No  attempt  was  made  to  remove  it  at  the  present 
time,  for  there  is  sufficient  width  of  channel  having  the  required  depth 
for  the  present  requirements  of  commerce.  The  cost  of  removing  the 
shoal  was  $980.25. 

Repair  of  breakwater. — A  bad  place  was  discovered  in  the  outer 
breakwater  at  a  point  just  west  of  the  second  spur  crib.  The  35  foot 
crib  that  formed  substructure  at  this  place  was  in  a  very  bad  condi- 
tion. Several  sticks  of  timber  had  been  torn  away  from  the  lake  i'ace 
of  the  crib,  forming  an  opening  about  5  feet  high  and  30  feet  long  at 
and  below  the  water  line.  Through  this  opening  a  large  amount  of 
stone  filling  had  escaped,  completely  emptying  two  pockets  of  the 
superstructure,  and  partly  emptying  a  third. 

To  repair  this  break,  two  large  blocks  of  concrete,  each  about  8  feet 
by  10  feet,  by  14  feet  high,  were  constructed  to  fill  the  pockets.  The 
concrete  was  mixed  on  the  top  of  the  parapet,  and  was  deposited  in 
suitable  molds,  made  of  4-inch  plank.  These  molds  Avere  suspended 
over  the  pockets,  and  were  gradually  lowei*ed  with  jackscrews  as  the 
concrete  was  built  up.  So  the  upper  surface  of  the  concrete  was 
always  kept  above  water.  The  finished  blocks  weighed  about  90  tons 
each.  These  two  blocks  are  still  in  place,  though  they  have  settled 
down,  due  to  the  stone  filling  escaping  from  beneath  them,  some  4  or 
5  feet.  Three  attempts  were  made  to  place  a  similar  block  in  the 
partly  emptied  pocket,  but  each  time  the  block  was  utterly  destroyed 
by  a  storm  before  it  had  time  to  set.  Owing  to  the  lateness  of  the 
season  and  the  eirtreme  cold  weather  work  was  necessarily  suspended. 
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In  the  meautime  tlic  condition  of  the  foundation  crib  has  become  worse 
and  worse.  Several  more  courses  of  timber  have  broken  awav  from 
it  on  the  lake  face,  and  the  hole  in  it  is  now  35  feet  long,  the  full  length 
of  the  crib,  and  much  more  stone  has  gone  out  of  it. 

The  superstructure,  which  is  now  a  mere  shell  at  this  point,  spans 
the  opening  like  a  bridge.  It  has  only  been  prevented  from  being 
breached  by  the  waves  by  the  inertia  of  the  massive  concrete  blocks 
before  described.  As  soon  as  these  blocks  settle  a  little  lower  they 
will  no  longer  afford  any  support  to  the  superstructure,  which  will  then 
doubtless  be  broken  through  by  the  first  heavy  storm,  and  a  complete 
breach  will  be  formed  in  the  breakwater.  It  is  a  marvel  to  me  that 
this  lias  not  occurred  already. 

Complete  and  thorough  repairs  will  be  required  at  this  place.  The 
wreck  of  the  submerged  crib  will  have  to  be  entirely  dredged  up,  and 
a  new  crib  built  and  sunk  in  its  place.  Upon  this  a  new  super- 
structure will  have  to  be  built  and  bonded  into  the  superstructure  on 
each  side  of  the  break.  These  repairs  will  cost  $10,000.  The  neces- 
sity for  this  expenditure  was  not  foreseen  at  the  time  of  making  my  last 
annual  rei)ort.  But  the  matter  has  been  brought  to  the  notice  of  the 
Committee  on  liivers  and  Harbors  at  a  special  hearing  that  they 
accorded  me  in  April,  1894. 

In  addition  to  these  repairs  made  or  attempted  to  be  made,  as  before 
described,  minor  repairs  have  been  made  to  tbe  breakwater  from  time 
to  time  as  they  were  required ;  broken  plank  were  replaced  and  stone 
filling  added  when  needed.  The  total  amount  expended  for  repairs 
was  $1,984.60. 

The  plant  belonging  to  the  work  has  been  cared  for  and  repaired  as 
required.  The  timber  on  hand,  which  began  to  show  some  signs  of  the 
discoloration  which  precedes  decay,  was  all  replied  this  spring.  In 
order  that  the  upper  line  of  the  rocK  excavation  in  the  inner  harbor 
might  be  plainly  visible  to  the  pilots  of  vessels,  I  caused  it  to  be  marked 
by  two  large  wooden  spar  buoys. 

The  amount  expended  for  care  and  repair  of  plant,  etc.,  is  $1,090.23, 
and  for  all  engineering  and  office  expenses,  $2,895.40. 

KE3IARKS. 

The  removal  of  what  had  been  built  of  the  east  breakwater,  thus 
abandoning  that  portion  of  the  project  which  called  for  an  eastern 
basin,  leaves  the  whole  in  a  rather  unsatisfactory  condition. 

The  entrance  to  the  western  basin,  which  would  have  been  sheltered 
by  the  east  breakwater,  is  now  exposed  to  the  full  force  of  the  north- 
east gales,  and  at  the  same  time  it  is  almost  impossible  for  a  sailing 
vessel,  unaided  by  steam,  to  enter  the  west  basin  at  all  when  driven 
by  a  strong  wind  from  the  northwest. 

I  am  of  the  opinion  that  the  east  breakwater  will  have  to  be  built 
either  as  originally  proposed  or  else  in  some  modified  form  before  the 
harbor  will  be  entirely  safe  and  satisfactory. 

The  present  project  permits  the  break,  140  feet  long  in  the  outer 
breakwater  near  the  shore  arm,  to  be  left  open,  and  proposes  the  con- 
struction of  two  properly  located  spur  cribs  to  protect  the  entrance. 
The  cribs  ai^jacent  to  the  break  are  considerably  shaken  and  need 
extensive  repairs,  and  the  spur  cribs  should  be  built  as  soon  as  possible. 

The  whole  work  will  cost  about  $75,000. 

It  is  proper  to  invite  attention  to  the  fact  that  the  United  States  has 
constructed  some  8,776  linear  feet  of  piers  and  breakwaters  at  this 
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place,  of  which  6,465  feet  is  valuable  and  necessary  to  the  maintenance 
of  the  harbor.  The  rest  has  been  superseded  by  the  construction  of 
new  breakwater,  or  disposed  of  to  other  departments  of  the  Govern- 
ment or  to  private  individuals,  and  further  repair?  to  it  will  probably 
not  be  required.  Six  thousand  eight  hundred  feet  of  pier  work,  in 
round  numbers,  therefore,  must  be  kept  in  good  order.  As  elsewhere 
explained,  it  is  composed  of  timber  cribs  filled  with  stone.  The  part 
that  is  below  water  is  not  subject  to  decay,  and  only  needs  repairs 
when  it  is  impaired  by  collisions  or  storms,  accidents  of  unfrequent 
occurrence.  But  the  timber,  which  is  above  water  and  which  forms  the 
superstructure,  is  in  a  situation  very  uhfjivorable  to  its  durability.  Its 
useful  life  is  from  twelve  to  fifteen  years.  It  is  not  wholly  decayed  at 
the  end  of  this  period,  but  it  ought  to  be  renewed  before  its  strength 
is  too  much  impaired,  otherwise  it  is  liable  to  give  way  in  a  severe  storm 
and  great  damage  result  to  the  whole  structure. 

The  cost  of  the  superstructure  of  the  kind  used  here  is  about  $40  a 
running  foot.  There  is  now  3,716  feet  of  it  here  that  is  from  eleven  to 
sixteen  years  old.  It  needs  renewal  now  and  will  cost  $150,000.  This 
sum  is  not  included  in  the  amount  required'  to  complete  the  existing 
project. 

Name  of  harbor,  Oswego.  N.  Y.  |  collection  district,  Oswego,  N.  Y. ;  nearest  ligUt- 
Iionse,  Oswego,  N.  Y. ;  a  fixed  white  light  of  the  third  order  at  the  eastern  end  of 
the  old  west  breakwater;  a  fixed  red  light  of  the  fourth  order  on  the  eastern  end  of 
the  enter  west  breakw^ater;  a  fog  bell  attached.  Nearest  works  of  defense,  Fort 
Ontario,  N.  Y. 

Money  statement. 

July  1,  1893,  balance  unexpended $18,818.12 

June  30,  1894,  amount  expended  during  fiscal  year 13, 295. 54 

July  1,  1894,  balance  unexpended 5, 522. 58 

.July  1,  1894,  outstanding  liabilities 120. 12 

July  1,  1894,  balance  available 5,402.46 

{Amount  (estimated)  required  for  completion  of  existing  project 85, 000. 00 
Amount  that  can  be  profitably  expended  in  fiscal  year  ending  J  une  30, 1896    85,  pOO.  00 
Submitted  in  compliance  with  requirements  of  sections  2  of  river  and 
harbor  acts  of  1866  and  1867  and  of  sundry  civil  act  of  March  3,  1893. 


('OMMERCIAL  STATISTICS. 

Oswego  Harhoi'j  Xew  York,  for  fiscal  year  ending  June  30,  1S04, 

AURIVALS. 


TrkIc  fiigag(i<l  ill. 


Home,  on  lako  . . . 
Homo,  on  river  . . 
Foreigii,  on  hike. 

Total 


Amenoan  owned 
Canadian  owned. 


Stearaera. 


Bar^s. 


Sailing  vessels,   i 

'  On  lake. 


^        Registered  I   ^. 
^^'   I    tonnage.    '  ^^• 


337 
102 
413 


86,080   200 
11,118 


03,727  ,    C20 


Kegi»tercd .  y 
tonnage,    i  *    * 


25,610  I    lU 

i'ii.'aeeV'ioi 


852 


191,825  !    820 


150,085  ;    503 


573 
270 


138, 010  i    258 
53,  sue  i    560 


49.763  I    224 
101,222  ;    281 


Registered 
tonnage. 


25,008 


On  river. 

Vrt    I  Rogl8t4>red 
"^"-   '   toiiuage. 


500  ! 


82,600 


129,123  j    590 


46,434  >     500 
82,689  ' 


82,600 
82,600 


Sam  total,  2,776  arrivals;  5.'>4,5.33  registered  tonnage. 
Arrivals,  1892,  2,701 ;  tonnage,  516,9<W.    Arrivals,  1893, 2,G07 ; 


tonnage,  543,023. 
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Oneego  Harbor,  Xew  York,  for  fiscal  year  endinff  June  SO,  1S04 — Contiuued. 

DEPARTURES. 


Trade  engaged  in. 


Steamen. 


Sailinj(  veaseU. 


x'ft    ■  Rogidtercd  i  -ij       Regiftteit>d 
^^-  I    tonnage.       ^"-  |    tonnage. 


Home,  on  lake  . . 
Home,  on  river  . 
Foreign,  on  lake 


407 
102 
341 


119.837 
11,118 
50,701 


Barges. 


On  lake. 


Xo. 


Registered 
tonnage. 


On  rirer. 


Registered 
tonnage. 


235 


38, 843         72 


585 


110,519 


301 


17,81D 

io7.'e55 


Total I    850 


167,856  ,     820 


149,362  I    403 


125. 474 


I 


590 


82,600 


500 


82.  €00 


Sum  total,  2,723  departures;  545,002  registered  tonnage. 

Greatest  draft  of  vessel feet. .    15. 4 

Greatest  tonnage  of  vessel registered  tonnage. .  1, 319 

Greatest  load  m  vessol net  tons . .  1, 793 

Receipts  and  shipmenis  by  lake  and  river  at  Oswego,  X.  Y,,for  the  fiscal  year  ending 

June  50,  1894, 


Receipts. 


Trade. 


Pas 

sen-  Kiiain. 

gers. 


Xft 
ton». 
Home,  on  lake . .    1 ,  272  37. 595 

Home, on  river.' I  1,746 

Foreign,  on  lake    1,419   5,507 


I  Mor 
Coal. '  chac- 
.  dise. 


Fish 


Oil. 


Xet  I  Xet  '  Xet 
tons.    ton*,    tons. 
2, 442         09 


10,47011,780, 
,      082,      156 


Total I  2, 691  44, 848110, 479 15. 204       215 

I  I  I  I 


Lum- 
ber, 
etc. 


Ton*. 
4,559 
328 
161,530|  1,013 


Shipments. 


Pas- 
sen- 
gers. 


Grain    Coal. 


2,024 


Xet 
totu. 


15,903 
308 


166,417   3,037|16,211 


Xet 

ton*. 


Mer- 
chan 
dise. 


Oil. 


Lnm- 
bor. 


227, 093   1.  689; 

5,180!  8.404 

388,317,  2,350 


Xet  I   Xet  1 
ton*.  I  ton* 
50 


32 


Tons. 
16,500 
44,688 


020,50012,443,        88  61.188 

I  i  I 


Navigation  cloBed  Deceiubet  8,  1893;  navifration  opened  Marcli  30,  1894. 

For  the  purpose  of  redaction  to  tons'  weight  the  following  is  assumed :  Barrels 
oil,  7  equal  1  ton;  1,000  feet  lumber  equal  1^^  tons;  crates  fruit,  20  equal  1  ton; 
railroad  ties  and  poles,  12  equal  1  ton;  cords  wood  and  posts,  1  equals  1^  tons;  live 
animals,  4  equal  1  ton. 


PP  6. 

IMPROVEMENT  OF  HARBOR  AT  SACKETTS  HARBOR,  NEW  YORK. 

OBJECT. 

To  deepen  the  natural  harbor  formed  by  Ship  House  Point  over  an 
area  of  about  15  acres  to  12  feet  at  extreme  low  water.  This  project 
was  adopted  in  1881.  Previous  to  this,  in  1826-'28,  $6,000  had  been 
expended  for  the  same  purpose. 


PRESENT   PROJECT. 

To  limit  the  excavation  to  an  area  of  about  6  acres  and  to  define  the 
entrance  and  provide  a  mooring  place  by  building  a  crib  18  feet  square 
upon  the  point  of  the  shoal  extending  into  the  harbor  from  the  end  of 
Ship  House  Point. 

Also  to  check  shore  drift  by  extending  a  jetty  across  the  end  of 
Ship  House  Point  from  the  crib  above  described  to  the  bay  outside 
the  point. 
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The  following  appropriatious  have  been  made  for  this  work : 

May  20, 1826 $3,000 

May  23, 1828 3,000 

August  2, 1882 7,000 

August  11, 1888 2,000 

Total 15.000 

PRESENT   WORKS. 

A  crib  18  feet  square  has  been  bailt,  as  proposed  in  the  project;  a 
jetty  of  stake  and  fascine  work,  loaded  with  stone,  has  been  coini)leted 
for  a,  distance  of  164  feet,  and  about  24,000  cubic  yards  of  material 
have  been  dredged  from  the  sheltered  area,  giving  a  depth  of  12  feet 
at  extreme  low  water. 

OPERATIONS. 

None  other  than  the  collection  and  reporting  of  commercial  statis- 
tics. 

REMARKS. 

This  harbor  is  formed  by  a  natural  spur  of  loose  rock  and  gravel,  about 
800  feet  in  length,  extending  in  an  easterly  direction  from  the  shore,  so 
as  to  form  a  small  sheltered  bay,  and  the  value  of  the  harbor  depends 
upon  the  preservation  of  this  natural  spur  or  breakwater. 

During  the  war  of  1812  the  United  States  began  the  construction  of 
a  large  naval  vessel  upon  this  spur.  The  vessel  was  never  launched, 
work  on  it  having  been  stopped  by  the  treaty  of  peace;  but  the  vessel 
was  cared  for  for  a  great  many  years,  and  incidentally  the  site  on  which 
it  stood  was  prevented  from  washing  away,  due  to  wave  action.  A  few 
years  ago  the  vessel  was  sold  and  broken  up,  and  since  then  this  spur 
has  not  been  cared  for,  and  consequently  is  slowly  being  destroyed  by 
the  seas.  It  is  not,  however,  exposed  to  very  heavy  waves,  and  can  be 
protected  by  a  rough  wall  of  blocks  of  stone  of  one  or  more  tons  in  weight 
built  parallel  to  it  and  from  50  to  100  feet  in  advance  of  it,  where  the 
water  is  about  6  feet  deep.  This  stone  can  be  advantageously  obtained 
from  quarries  in  the  neighborhood,  and  it  is  estimated  that  it  can  bo 
put  in  for  about  $3  a  cubic  yard.  Five  thousand  dollars  could  be 
advantageously  applied  to  this  purpose  and  would  be  sufficient  to  com- 
])lete  the  proposed  wall.  No  more  dredging  seems  to  be  necessary  at 
present. 

Name  of  harbor^  Sackctt.s  Harbor,  N.  Y. ;  collection  district,  Cape  Vincent,  N.  V.  j 
noar(*.Mt  light-honse,  .Sacketts  Harbor,  N.  Y. ;  a  fixed  white  light  of  the  fifth  order  ou 
Horse  Island,  1|  miles  west  of  town;  nearest  works  of  defense,  Fort  Ontario,  N.  Y. 

Money  statement. 

Jaly  1, 1893.  balance  nnezpended $111.20 

June  30, 1894,  amoant  expended  during  fiscal  year IKl.  62 

July  1, 1894.  balance  nnexi>ended 317.  74 

{Amonnt  ( estimated)  rc<jnired  for  completion  of  existing  prqjert 5,  (HK).  (H) 
Amount  that  can  be  profitably  cxpende:!  in  fiscal  year  ending  June  30, 1896      5,  fKH).  (K) 
Submitted  in  compliance  with  requirements  of  sections  2  of  river  and 
harbor  acts  of  1866  and  1867  and  of  sundry  civil  act  of  March  3,  1893. 
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COMMKRCIAL   STATISTICS. 

ASac1c€it«  Harbor  J  X.  )'.,  durinf/  fiscal  year  ending  June  .iOj  189i, 

ARRIVALS. 


Tnul<'  engaged  in. 


Home  on  lake  . . 
*«'oreign  on  lake 


Total 


Anierioan  own«'«l 
(vaDadi:;n  owni^l . 


Steamers . 


'    Sailing  vessels. 


Num- 
ber. 


Registered  !  Kam-  I  Registered 
tonnage.        ber.    !    tonnage. 


3G 
5 


41 
5 


1,760  ; 
461  ' 


2,221 


1,714 


507  ' 


86 
4 


2, 772 
448 


90 


86 
4 


it.  220 

X772 
448 


Snni  total.  131  arrivals;  5,441  registered  tonnage. 

DKPARTURES. 


Homo  on  lake ... 
Foreign  on  lake. 


Total 


37 


41 


1,911 
310 


2,221 


87 
3 


90 


2,888 
332 


3,220* 


Snni  total,  131  departures;  5,441  registei-otl  tonnage. 

Greatest  draft feet. .    10 

Greatest  tonnage registered  tonnage. .  197 

Greatest  load net  tons. .  224 


Receipts  and  ahipinents  hy  lake  at  Sacketls  Harbor^  X.  }'.,  during  fiscal  year  ending  June 

SO,  1S94. 


Troile. 


Home  on  lake . . . 
Foreiiinon  lake. 


Total 


Receipts. 

,   Posts      Mer-    j 

!     and    .  chan-      Hay.       Coal. 


Passen- 
«*""•    I  wood.      disc. 


Lum- 
ber. 


Shipments 


Passen-    ^fj" 
gers.   I  ^'S*"' 


.\V(  tons. 
800 
432 

Sft  tons. 
1,853 

yet  Urns. 
3,711 

Tons. 
425 

1 

1,241 

1,853 

3.711 

425 

yet  tons, 
086  ;  30 

235  !  Ill 


921 


141 


Navigation  closed,  December  1,  1893;  n<avigation  opened,  March  28,  1894. 

For  tno  i)nrpo8e  of  reduction  to  tons  weight  the  following  is  assumed :  Barrels  oil, 
7  equal  1  ton;  M  lumber,  1  cqtials  1^  tons;  crates  f^uit,  20  equal  1  ton;  railroad 
ties  and  poles,  12  equal  1  ton;  cords  wood  and  posts,  1  equals  1^  tons;  live  animals, 
4  equal  1  ton. 


APPENDIX    Q  Q. 


IMPROVEMENT  OF  RIVERS  AND  HARBORS  IN  VERMONT  AND  NORTHERN 

NEW  YORK. 


liEPORT  OF  CAPT.  SMITH  S,  LEACH,  CORPS  OF  EXCrlNEFliS,  OFFICER 
ly  CHARGE,  FOR  THE  FISCAL  YEAR  EXDIXU  JUSE  30,  iSOf,  WITH 
OTHER  DOCUMENTS  RELATIXC  TO  THE  WORKS. 

IMPKOVEMENTS. 

1.  Shoals    between    Sister  Islands   and     5.  Plattsbnrg  Harbor,  New  York. 

Cross-over    Light,     St.     Lawrence     G,  Burlington  Harbor,  Vermont. 
River,  New  York.  ^  7.  Otter  Creok,  Vermont. 

2.  Ogdensbnrg  Harbor,  New  York.  8.  Ticonderoga  River,  New  York. 

3.  Breakwater    at    Rouse    Point,   Lak«)  .  9.  Narrows  of    Lake    Champlain,   New 

Champlain,  New  York.  York  and  VtTmout. 

4.  Great  Chazy  River,  New  York. 


ITnited  States  Engineer  Office, 

Burlington,  17.,  July  Ij  1894. 

(tBNERAL:  1  have  tlio  honor  to  transmit  herewith  annujil  reports  for 
the  river  and  harbor  works  nntler  my  charge  during  the  fiscal  year 
ending  June  30, 1894. 

Very  respectfully,  your  obedient  servant, 

Smith  S.  Leach, 
Captain,  Corps  of  Engineers. 
Brig.  Gen.  Thoma.s  L.  Casey, 

Chief  of  Engineers,  V.  S.  A. 


QQi 

improvement  of  shoals  between  sister  islands  and  cross-over 

light.  ST.  LAWRENCE  RIVER,  NEW  YORK. 

The  project  for  this  improvement  resulted  from  a  survey  and  report 
made  in  compliance  with  a  provision  in  the  river  and  harbor  act  of 
August  11, 1888,  directing  a  survey  of  the  shoals  between  Sister  Islands 
and  Cross  over  Light  to  be  made.  The  report  was  submitted  July  2, 
1889,  and  printed  in  the  Keport  of  the  Chief  of  Engineers,  1889,  pp.  2163 
and  2404. 
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The  estimate,  as  below,  provided  for  the  removal  to  a  depth  of  18  feet 
at  low  water  of  three  shoals,  the  first  or  lower  one  situated  a  little  above 
the  entrance  to  Blind  Bay ;  the  second,  or  middle  one,  near  Dark  Island; 
the  third,  or  upper  one,  about  IJ  miles  above  Dark  Island,  the  distance 
between  the  lower  and  upper  shoal  being  about  4  miles. 

ESTIMATE. 

Removing  162  cubic  yartla  of  rock,  lower  sboal^  at  $20  per  cubic  yard $3,  240 

Removing  1,830  cubic  yards  of  rock,  middle  shoal,  at  $18  per  cubic  yard 32, 940 

Removing  85  cubic  yards  of  rock,  upper  shoal,  at  $25  per  cubic  yard 2, 125 

Contingencies- 5,000 

Aggregate 43, 305 

The  discovery  of  three  outlying  spurs  of  the  upper  or  "Haskell" 
Shoal,  the  removal  of  which  was  necessary  to  free  the  locality  from  dan- 
gerous obstructions,  called  for  a  revised  estimate,  which  was  submitted 
in  the  last  annual  report  as  follows : 

RKVI8KD  ESTIMiLTE,  1893. 

Removing  2,627  cubic  yards  of  rock,  at  $20.85 $54,  772 

Appropriations  of  $5,000  in  the  act  of  September  19, 1890,  and  $10,000 
in  the  act  of  July  13, 1892,  have  been  expended  under  contract  and  liave 
resulted  in  the  removal  of  the  upper  and  lower  shoals,  leaving  the  middle 
or  Dark  Island  Shoal,  estimated  to  require  $32,940,  yet  to  be  removed. 

At  tlic  beginning  of  the  present  fiscal  year  the  first  appropriation  and 
about  $3,000  of  the  second  had  been  expended,  and  a  contract  was 
pending  with  Willard  Johns  )n,  of  Fulton,  N.  Y.,  for  the  removal  of 
235  cubic  yards  from  the  upper  shoal,  at  $10.75  per  cubic  yard.  This 
contract  was  satisfactorily  executed  during  the  month  of  September, 
1893.  The  actual  quantity  of  rock  taken  out  was  277  yards  and  the 
cost,  including  inspection  and  other  necessary  charges  against  the 
appropriation  during  the  year,  was  $3,524.51,  leaving  a  balance  now 
available  of  $3,180.50. 

Money  statement. 

.July  1 ,  1893,  balance  unexpended $6, 711, 01 

June  30,  1894,  amount  expended  during  fiscal  year 3,524.51 

July  1,  1894,  balance  unexpended 3, 186. 50 

{Amount  (estimated)  required  for  completion  of  existing  project 39,  772. 00 
Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1896    39, 772. 00 
Submitted  in  compliance  with  requirements  of  sections  2  of  river  and 
harbor  acts  of  1866  and  1867  and  of  sundry  civil  act  of  March  3, 1893. 


COMMERCIAL   STATISTICS. 

Nearly  the  entire  commerce  of  the  St.  Lawrence  River  passes  over  or  near  these 
shoals.    I'he  nearest  light-house,  Cross-over  Light.    Greatest  draft  of  vessels,  16  fe«t. 

Amount  of  commerce  which  passed  over  the  shoals  of  the  St.  Laurence  Hirer  between  Sister 
Islands  and  Cross-over  Light  during  the  calendar  year  1893. 

Entered  and  cleared  at  Ogdensburg  from  and  to  points  west  (see  reports       Tons, 
for  Ogdensburg  Harbor) 925, 364 

Passed  through  Cardinal  canals  and  down  Galops  Rapids  (from  data 
courteously  furnished  by  John  H.  Balderson,  secretary  department  of 
railways  and  canals,  Ottawa 754,  .563 

Total  tonnage  passing  the  section  of  river  under  improvement  in 
1893 1,679,927 
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QQ  2. 

IMPROVEMENT  OP  OGDENSBURG  HARBOR,  NEW  YORK. 

The  object  of  this  improvement  has  been  the  formation  of  a  channel 
along  the  wharf  frontage  of  the  port  of  Ogdensburg  of  adequate  width 
and  deptd,  with  entrances  connecting  this  channel  with  deep  water  in 
the  St.  Lawrence  Eiver.  The  work  has  been  carried  on  under  three 
successive  projects,  adopted  in  1868,  1882,  and  1890.  These  projects 
have  covered  substantially  the  same  areas,  but  have  provided  for  a  pro- 
gressive deepening  from  the  original  depths  of  5  to  13  feet  to  proi>osed 
depths  of  12, 15,  and  16 J  feet  respectively. 

The  project  of  1890  was  adopted  while  that  of  1882  was  still  incom- 
plete, and  was  estimated  to  cost  $158,950.  The  act  of  1890  appropriated 
$42,000,  which  was  expended  under  contract  in  part  execution  of  the 
project.  After  extension,  at  contractor's  cost,  work  was  completed  on 
June  8, 1893,  giving  a  channel  of  the  proposed  depth  and  150  feet  in 
width  from  the  lower  end  of  the  harbor  nearly  to  the  lower  side  of  the 
Oswegatchie  Kiver,  with  two  entrances  from  the  St.  Lawrence. 

The  appropropriation  in  the  act  of  1892,  $40,000,  has  been  expended 
under  contract,  and  has  resulted  in  the  extension  of  the  150-foot  chan- 
nel to  and  across  the  mouth  of  the  Oswegatchie  River,  with  narrow 
cuts  extending  along  the  sides  of  that  stream,  to  reach  the  coal  wharves 
and  the  grain  elevator,  to  both  of  which  full  cargoes  can  now  be  car- 
ried. Further  appropriations  for  this  project  will  be  expended  in 
widening  the  channels  already  made,  which  are  too  narrow  for  con- 
venient use.  If  the  commerce  of  the  port  does  not  demand  greater 
depth  in  the  near  future,  the  amount  of  the  present  estimate  will  give 
all  needed  relief. 

Money  statement. 

July  1,  1893,  balance  nnesponded $44,694.01 

June  30,  1894,  amount  expended  during  fiscal  year 4:),  746. 91 

July  1,  1894,  balance  unexpended 947. 10 

(Amount  (estimated)  required  for  completion  of  existing  project 76, 950. 00 
Amountthatcanbeprofitably  expended  in  fiscal  year  ending  June  30, 1896    76, 950. 00 
Submitted  in  compliance  with  requirements  of  sections  2  of  river  and 
harbor  acts  of  1866  and  1867  and  of  sundry  civil  act  of  March  3,  1893. 


COMMERCIAL  STATISTICS. 


Name  of  harbor,  Ogdensburg,  N.  Y.;  collection  district,  Oswegatchie;  nearest 
light-house,  Ogdensburg,  N.  Y. 


Tonnage  of  vessels  entered 

• 

and  clearedf  foreign  ports  and  coastwise,  1S9S. 

East  of  Ogdeusburg. 

West  of  Ogdensburg. 

American  ye&seU. 

Foreign  vessels. 

American  vessels. 

Foreign  vessels. 

Entered. 

Cleared. 

Entered. 

Tons. 
29,080 

Cleared. 

Entered. 

Tons. 
30.000 
358,350 

Cleared.  |  Entered. '  Cleared. 

1 

Foreign  x>ort8 

Coftstwiso  ......... 

Tons. 
9,833 
3,500 

Tons. 
5.337 
3,600 

Tons. 
22,606 

Tons. 
10,000 
386.953 

Tom.         Tons. 
70,  001        70, 060 

....   .....  .......... 
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Merchandise  received  aud  shippedj  foreign  por in. 


ArtirloK. 


Receivo<l : 

Liimiior 

Barley,  otc 

Hay •- 

Miscellaneous  Ireight 

HbipiM'd : 

Coal 

Chee«e 

Oil 

MirtccUancoaH  freight 

Wheat,  ryo,  oats,  aiid  corn 


Sugar 


Tons. 


114,543 

11.562 

3.000 

1,600 

77,513 

2.580 

3,912 

18,345 

71.0i9 

2,a03 


Total 


306,956 


Merchandise  received  and  shipped^  coastwise. 


ArtirlfS. 


Rocoived: 

Lumber 

(irain 

Flour 

Coal 

Miscellaneous  freight 

Bran 

Shipped : 

MiHrcUaucons  freight 


ToUl 


Tons. 


70.085 
231.140 

26.860 

101, 709 

1.930 

51,383 

57,985 


601,092 


Total  duties  collected $140,098.11 

Total  fees  collected 2, 678. 10 

Value  of  imports 2.126,535.00 

Value  of  ox  ports 4,022,838.00 

Value  of  merchandise  cnterctl  for  warehouse  and  transshipped  in  bond 45, 418. 00 

Value  of  merchandise  entered  for  transshipment  and  export  340, 506. 00 

Amount  of  duties  on  the  above 148, 348. 91 


Merchandise  received  under  consular  seal  from  foreign  poriSf  1S93. 


Artifloa. 


Tea 

CurioH    

Kaw  Hilk 

Silk  goods 

Straw  braid 

Chinese  groceries 

Confectioneries 

Copper  matte I>ounds . 

^!kins 


Miscellaneous  articles 
Kicc 


Total 

Kstiuiated  duties  on  above. 


Packages. 


87,926 

3,002 

3,442 

1,031 

5, 488 

2,331 

420 

15.311,922 

74 

1,850 

1,120 


Value. 


$781. 

105, 

1,484, 

605. 

78, 

21, 

16, 

636. 

24. 

39. 

4, 


492.69 
109.94 
121.65 
724.87 
597.32 
336.84 
577.07 
419.93 
733.55 
745.88 
908.30 


3,798,801.04 


443. 955. 62 


QQ  3. 


BKEAKWATKR  AT  ROIJSK  POINT,  LAKK  CHAMPLAIN,  NEW  YORK. 

The  project  for  this  improvement  was  adopted  in  1885,  and  contem- 
plated the  construction  of  a  straight  breakwater  extending  from  Stony 
Point  in  a  southeasterly  direction  to  the  18foot  curve  in  the  lake,  a 
distance  of  about  2,000  feet,  at  an  estimated  cost  of  $110,000,  or  $55  a 
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linear  foot.  The  all- stone  type  of  structure  was  adopted,  consisting  of 
a  rubble  foundation  and  a  superstructure  or  parapet  of  rubble,  faced 
with  large  stones,  laid  with  moderately  close  joints  and  in  fairly  true 
lines  and  surfaces. 

Under  appropriations  of  1885,  1880,  1888,  and  1890,  aggregating 
$83,500,  contracts  were  made  and  executed  resulting  in  the  completion 
of  1,700  feet  of  the  breakwater.  It  wjis  then  found  that  the  18-foot 
curve  was  125  feet  from  the  unfinished  end,  and  it  was  decided  to  close 
the  work  with  an  extension  of  135  feet.  The  act  of  1892  appropriated 
$15,000  for  making  such  extension,  which  was  placed  under  contract. 

Work  was  begun  in  the  fall  of  1892,  resumed  on  the  opening  of  navi- 
gation in  1893,  and  completed  in  October,  1893.  The  breakwater  is 
now  completed,  at  a  cost  per  foot  slightly  less  than  the  estimate  and  at 
a  total  cost,  owing  to  reduced  length,  of  $98,434.29,  against  $110,000 
estimated. 

Money  statement. 

July  1 ,  1893,  balance  unexpended $10, 269, 11 

.1  une  30,  1811-1,  amount  expended  during  lisoal  year 10, 203. 40 

July  1,  1894,  balance  unexpended 65. 71 


rOMMEUClAL   STATISTICS. 


Name  of  harbor,  Rouse  Point,  N.  Y.     Collection  district,  Champlain. 
light-house,  Windmill  Point. 

•  Fessels  entered  and  cleared,  1S93, 


Nearest 


Number. 


I 


Entcre<l. 
Cleared. 


826 
094 


Tonnage. 


75,408 
66,815 


DiilieH  collectca •2»2,925.14 

Duties  ttHrtCHsed  on  luerclmndiMO  entered  for  warehouse  and  transportation  to  other  i>ort8 . .    115, 809. 92 

Tonna jsn  tax  coUocte<l 2, 362. 64 

Fees  roUecUMl 7,878.27 

Miscellaneous  collections 4, 712. 06 


Totol  pollected  ond  asnessed 423, 688. 03 

Number  of  tons  shipped  and  arrived,  House  Point,  X,  Y.,  ISOS. 


Articles. 


Boards,  deals,  i^lank,  etc. 

Other  lumber 

Coal 

Miscellaneous  articles  . . , 


Total 


Shlppeil. 


Tona. 
95, 142 
31,718 
85,000 
52.042 


Arrived. 


Ton9. 

lO.*),  478 
33,744 
87,180 
53,764 


263,  902  I   280, 166 


QQ4. 


IMPROVKMENT  OF  GREAT  CIIAZY  RIVER,  NEW  YORK. 

The  project  for  this  improvement,  adopted  in  1889,  was  based  on  a 
survey  made  in  accordance  with  the  river  and  harbor  act  of  1888.  It 
was  proposed  to  dredge  a  channel  40  feet  wide  and  5  feet  deep  at  low 
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water  from  the  5-foot  curve  in  the  lake  to  Ohamx)laiu  village,  a  distance 
of  5^  miles,  at  an  estimated  cost  of  $18,000. 

An  appropriation  of  $10,000  in  the  act  of  1890  was  exi)ended  by  con- 
tract, in  part  execution  of  this  project,  and  to  secure  the  greatest  bene- 
fit from  the  work  done,  it  was  determined  to  make  a  single  cut  over  the 
entire  length.  This  was  nearly  accomplished.  The  dredging,  begin- 
ning at  the  lake,  had  reached  the  lower  part  of  the  village,  when  the 
funds  were  exhausted,  giving  for  the  length  worked  over  a  channel 
something  more  than  half  the  proposed  width  and  of  the  full  depth. 

The  appropriation  of  $5,000  in  the  act  of  1892  has  been  expended  under 
contract  in  widening  the  channel  at  some  points,  and  in  extending  the 
single  cut  to  within  500  feet  of  the  bridge,  which  limits  the  projects  The 
contractor  did  not  complete  the  work  on  time,  and  the  contract  was 
extended,  at  his  cost,  to  June  30, 1894.  The  work  was  completed  dur- 
ing the  months  of  May  and  June.  The  balance  due  under  the  estimate, 
$3,000,  will  suffice  to  complete  the  project. 

Money  statement 

.July  1,  1803,  balance  unexpended $4,969.83 

June  30,  1894,  amonut  expended  diiring.  fiscal  year 4, 630. 48 

July  1,  1894,  balance  unexpended '. 339.35 

{Amount  (estimated)  required  for  completion  of  existing:  project 3, 000. 00 
Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1896    3, 000. 00 
Submitted  in  compli.ince  irith  requirements  of  sections  2  of  river  and 
harbor  acts  of  1866  and  1867  and  of  sundry  civil  act  of  March  3,  1893. 


COMMERCIAL  STATISTICS. 


Name,  Great  Chazy  River,  New  York.    Collection  district,  Champlain.     Nearest 
Ugl it-house,  Isle  La  Motte. 

Vessels  arrived  and  departed,  1893. 


Character  of  craft. 


Steam  vesBcls 
Canal  boatH 


Carpof  ► 


Valno  of  departures  . 

960 

Number  of  ions  arrived  and  shippedf  1895. 

Articles. 

Shipped. 
Tons. 

Arrived. 

I  roil 

To}u. 
100 

I'onl 

1.485 

*  1  eiieral  merchandise 

300 

310 
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QQs. 

IMPROVEMENT  OF  PLATTSBURG  HARBOR,  NEW  YORK. 

The  original  project  for  the  improvement  of  this  harbor  was  adopted 
probably  in  183G,  the  date  of  the  first  appropriation,  and  proi)osed  the 
coustraction  of  ift  breakwater  abont  1,(K)0  feet  east  of  the  steamboat 
docks. 

There  were  1,250  linear  feet  of  breakwater  constructed  between  the 
years  1836  and  1875. 

The  modification  of  1870  provided  for  an  extension  of  the  fonner 
structure  southeastward,  the  dredging  of  some  shoal  areas  within  the 
breakwater,  and  the  protection  of  a  portion  of  the  adjacent  beach  by 
a  revetment. 

Operations  were  confined  to  necessary  repairs  and  the  dredging  of 
limited  areas  near  the  steamboat  docks  after  the  completion  of  the  proj- 
ect of  1870  until  the  act  of  September  19, 1890,  made  provision  for  a 
northward  extension  to  the  breakwater  300  feet,  and  for  replacing  by 
a  stone  parapet  the  crib  superstructure  of  the  older  part. 

Under  the  appropriation  of  $32,500  in  the  act  of  1890  this  final  proj- 
ect was  completed,  operations  having  been  closed,  as  stated  in  the  last 
annual  report,  on  January  17, 1893: 

Maney  statement, 

July  1, 1893,  balance  nnoxpenclod $267. 97 

JuJy  1, 1894,  balunce  anexpended 267. 97 


COMMKRCIAL   STATISTICS. 


Name  of  harbor,  Plattsbarg,  N.  Y.    Collection  tliBtrict,  Champlain.    Nearest  light- 
honse,  Camborland  Head;  two  beacon  lights  on  the  Plattsbarg  breakwater. 

Arrival  and  departure  of  veasehf  1893. 


Character  of  craft.  I         ArrivaU. 


I  Xo.  Totii. 

Steam  vcaiiels '  034  '  541,786 

Sail  veaiielii I  59  '  6,»27 

Canal  boaU 812  G0,585 


Depart  uro8. 


\o.  Tom. 

034  I  .'»41,786 

59  I  5.  ItXI 

812  00,585 


Total 1.805       Cie.COa  !     1.805  ■      016,008 


Value  of  |;oo<l8  shippod .• $281,410 

Value  of  goods  arrived 105. 710 

Xumher  of  tons  arrived  and  ehippedf  Platishurg  Harbor j  New  Yorky  1893. 


Articles.  Shippttd.    Arrivcsl. 

Ton». 


Ton$. 

Iron  ore 11.  WO 

Potatoes I        4. 675 

Coal ' 

Lumber 7,480 

( 1  eneral  mcrcbaodiae '        1 ,  850 

Iron '  800 


17. 170 

6, 500 

13,755 


Vessels  enrolled  at  Plattsburg  Harbor ^  Xew  York,  December  3/j  1SU3. 

Number 330 

( f  roas  tonnage 33, 428.  73 

Not  tonnage 31,374.05 
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Q  Q  6. 

IMPROVEMENT  OF  BURLINGTON  HARBOR,  VERMONT. 

The  first  project  for  the  improvement  of  this  harbor  was  probably 
adopted  in  1830.  Modifications  6f  the  original  project  have  been  made 
from  time  to  time  so  as  to  afford  adequate  protection  to  the  increasing 
commercial  and  shipping  interests  of  the  harbor. 

In  1874  an  extension  2,000  linear  feet  northward  was  proposed  and 
carried  outj  in  1884  the  officer  then  in  charge  proposed  an  extension  to 
the  southward ;  and  again,  in  1880,  a  plan  for  further  extension  at  both 
ends  of  the  breakwater  was  considered  by  the  Board  of  Engineers  and 
received  its  authoritative  sanction  in  regard  to  distance  from  shore. 
A  200-foot  opening  recommended  at  the  north  end  of  the  existing 
structure  in  prolonging  tlie  breakwater  in  that  direction  also  received 
approval. 

It  is  now  proposed  to  gradually  withdraw  the  ends  of  the  breakwater, 
in  prolonging  it,  from  water  30  and  39  feet  deep  into  water  about  30 
feet  deep,  and  then  to  keep  at  a  distance  of  about  1,000  feet  from  the 
docks  in  constructing  new  work,  so  as  to  reduce  the  cost. 

The  construction  of  300  feet  northward  extension  to  the  breakwater, 
with  stone  superstructure,  fully  described  in  the  annual  report  for  1892 
for  this  district,  was  the  last  new  work  at  this  harbor. 

The  older  parts  of  the  timber  superstructure  are  now  much  decayed, 
and  in  view  of  the  success  which  has  attended  the  application  of  stone 
parapets  on  subaqueous  cribs,  it  does  not  seem  profitable  to  attempt 
any  repairs,  except  by  replacement  of  the  timber  by  stone.  The  sys- 
tematic renewal  of  the  superstructure  on  this  plan  should  begin  at 
once,  in  order  to  keep  i)ace,  with  reasonable  appropriations,  with  the 
progressive  decay  of  the  parts  built  in  successive  years.  A  length  of 
1,000  feet  at  the  south  end  should  be  first  undertaken,  to  accomplish 
which  an  appropriation  of  $10,000  is  asked,  to  be  used  in  conjunction 
mth  the  balance  now  on  hand. 

Money  statement. 

July  1,  1893,  balance  unexpended $15, 691. 83 

June  30,  1891,  amount  expended  during  fiscal  year 126.18 

July  1,  1894,  balance  unexpended 15, 565. 65 

(Amount  (estimated)  required  for  completion  of  existing  project 129, 000. 00 
Amountthatcaubeprofitably  expended  in  liscal  year  ending  Jnne30, 1896    25, 000. 00 
Submitted  in  compliance  with  requirements  ol^ections  2  of  river  and 
harbor  acts  of  1866  and  1867  and  of  sundry  ciril  act  of  March  3, 1893. 


COMMKRCIAL   STATISTICS. 


Name  of  harbor,  Burlington,  Vt.     Nearest  light-house,  Juniper  Island.    Collection 
istrict,  V  rmont;  two  beacon  lights  on  tlie  Burlington  breakwater. 

Arrivals  and  departures  of  ressehj  1S9S. 


dist 


From  nnd  to  lake  ])orts 

From  ,111(1  to  Canadian  ports 

Tot,al 


Arrivals. 


Departuroe. 


Xo. 
1,859 

ni 


Tom.     '     No. 
.'>65,74r>       1,880 
U,219  I  81 


Ton: 
668,473 
11,008 


1,070 


579,964 


1,901 


579, 481 
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Article.s. 


RECEIVED. 


Merchandise  receiveil  and  shipped. 
Quantity.      Value.  Artitlos. 


Lumber Icct . 

Pickets piccce. 

Laths do.. 

Shingles do . . 

liAilroad  ties 

Iron  pipe tons. 

Pig  iron do. . 

Moldiiigsaud do.. 

Stcno do. . 

Ciravel • do.. 

Hay do-- 

Scrap  ircn do. . 

Sand do. . 

Linientono do. . 

Cedar  po.st8 pieres . 

lirick  and  tile do . . . 

lioaua bushels. . 


Quantity.       Value. 


19, 006. 058 

2, 472, 455 

3, 212, 400 

1, 851, 000 

2,400 

240 

245 

500 

3,000 

1,500 

400 

lOU 

100 

125 

1,200 

15,000 

100 


$101,238 

14,408 

4,025 

2,ft77 

300 

15,600 

4,900 

2.000 

1,560 

500 

4,800 

1.750 

50 

500 

85 

1.000 

200 


RECEIVED— continued. 

Oats buMlicls . 

Apples barrels . 

Fire  vrood conU . 

Furniture,  unfinished  ... 
Timber,  liar<l  pine  . .  feet . 

Cool tons. 

General mcrchandiso. do. . 


500 
675 
150 


$175 

1,300 

5'JO 

1.125 

4, 500 

226, 000 


150,  OGO  ' 
56,500 
II  503      1.000,000 


Total. 


SHIPPED. 

Lumber feet. 

Coal tons . 

Gravel do.. 

General  mcrchandiso .  do . . 


1.480.453 

1,500,000  . 
500  i 

100  : 

4,636  > 

33.000 

2,500 

50 

30,000 

Total. 


62,550 


The  abovo  coiumorcial  statistics  were  supplied   by  the  collector  of  customs  iu 
response  to  the  usual  request  for  them. 


Q  Q  7- 

IMPROVEMENT  OF  OTTER  CREEK.  VERMONT. 

The  object  of  this  improvement  is  to  afford  a  cliamiel  of  navigable 
width  and  a  depth  of  8  feet  at  low  water  from  the  town  of  Vergeiines, 
Vt.,  to  Lake  Champlain.  The  original  project  was  adopted  in  1872,  and 
was  estimated  to  cost  $58,140.  In  1882  surveys  developed  the  fact  that 
rock  in  situ  would  be  encountered  within  the  proposed  limits  of  width 
and  depth  and  the  estimate  was  increased  to  8573,748.40.  In  1884  a  relo- 
cation of  the  channel  at  Bull  Brook  Bend  avoided  part  of  the  rock  exca- 
vation, reducing  the  cost  by  about  $500,  and  the  lower  prices  which  have 
prevailed  in  recent  years  have  insured  the  completion  of  the  project 
for  less  than  the  revised  estimate  of  1882. 

Occasional  expenditures  for  maintenance  will  doubtless  be  required. 
It  has  been  found  necessary  to  repeat  operations  at  Bull  Brook  Bend, 
and  it  is  quite  probable  that  accretions  will  again  occur  on  the  shoals 
there  and  elsewhere  during  the  season  of  freshets.  Such  cost  of  main- 
tenance will  not,  it  is  believed,  bo  excessive  iu  relation  to  the  first  cost 
of  the  improvement,  and  they  will  be  very  small  as  compared  with  the 
traffic  benefited. 

Under  the  act  of  1892,  which  appi^opriated  $10,000  for  this  work,  a 
contract  was  entered  into  with  Eogers  &  Fitzpatrick,  of  Plattsburg, 
N.  Y.,  for  the  excavation  of  2,000  yards  of  rock  at  $4.44  per  cubic  yard. 
Operations  under  this  contract  began  in  July,  1893,  and  were  completed 
in  January,  1894.  The  projected  channel  is  now  open  to  the  public 
landing  and  within  500  feet  of  its  upper  terminus.  Above  this  point 
the  channel  was  dredged  to  rock  during  the  season  of  1891 .  To  complete 
the  project  this  length  must  be  excavated  to  the  proposed  depth  of  8 
feet  below  low  water.  The  volume  of  rock  to  be  taken  out  is  3,700  cubic 
yards.  In  addition  to  this  a  large  bowlder  at  Bull  Brook  Bend  should 
be  removed  and  a  cut  made  througli  a  hard  shoal  at  the  mouth  of  the 
creek  to  avoid  a  very  abru]>t  turn. 

Appropri.ations  aggregating  $51,500  have  been  made  for  this  work, 
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which,  deducted  from  the  revised  estimate  of  $73,748.40,  leaves  a  bal- 
ance due  the  improvement  of  $22,248.40. 

Money  statement, 

July  1,  1893,  balance  unexpended $9,  740. 25 

June  30,  1894,  amount  expended  during  fiscal  year 8, 188. 88 

July  I,  1894,  balance  un6X])ended 1,551.37 

{Amount  (estimated)  required  for  completion  of  existing  project 150, 000. 00 
Amount  thatcau  be  profitably  expended  in  fiscalyear  ending  June  30,1896     20, 000. 00 
Submitted  in  compliance  with  reriuirements  of  sections  2  of  river  and 
barboractsof  1866  and  1867  and  of  sundry  civil  act  of  March  3, 1893. 


COMMEKCIAL   STATISTICS. 


Name,  Otter  Creek,  Vermont;  nearest  light-house,  Split  Rock;  collection  district, 
Vermont 

AiTival  and  departure  of  vesaeUj  1803, 


Character  of  craft. 


irnriarged. 
Sail 


Steaiii  tu29 303 


Steam  ve»sel«. 


Arnvala. 

Depi 

Xo. 

57 

5 

303 

604 

ToiiM. 

6,750 

300 

2.493 

5,254 

Xo. 

57 

5 

300 

004 

Tons. 

G.750 

300 

2,460 

5.254 


Total  toHB  of  mercJiandUe  arrived  and  shipped,  1S9.L 


Article*. 


Cor.l tonii 

Iron do 

Luiiilx;!' feet 

N.ailH ^ ^ tons 

Kaol  in do. 

(Jencral  incrchuudiso do. 

Sindand  jjravcl ." do 


Arrive<I. 


500 

800 

1,350,000 


300 


Q  Q  8. 


IMPROVEMENT  OF  TICOXDEROGA  RIVER,  NEW  YORK. 

The  project  for  this  improvement  was  adopted  in  1891,  its  object 
oein^  the  formation  of  a  channel  of  navigable  width  and  a  least  depth 
of  8  feet  at  low  water  between  the  falls  of  Ticonderoga  and  Lake  Chani- 
plain,  a  distance  of  about  2  miles.     (See  Report  of  Chief  of  Engineers, 

1801,  p.  720.) 

The  inii>rovement  was  estimated  to  cost  $42,510,  of  which  amount 
$1(),500  have  been  appropriated  and  $20,010  are  still  due  the  improve- 
ment. The  appropriation  of  September  10, 1890,  was  expended  under 
contract  dated  January  12, 1801 ,  with  Willard  Johnson,  of  Fulton,  N.  Y.? 
in  dredging  8,132  cubic  yards  from  shoal  places  near  the  mouth  of 
the  river.    Operations  commenced  May  7  and  were  completed  May  21, 

1802.  In  order  to  carry  out  the  scheme  of  improvement  the  existing 
channel  will  require  very  general  widening  and  deepening. 
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Money  statement. 

Amount  Tostimated)  required  for  completion  of  existing  project $26, 016. 00 

AmouD  t  that  can  be  profitably  expended  in  fiscal  year  ending  J  une  30, 1896    26, 016. 00 
Submitted  in  compliance  with  requirements  of  sections  2  of  river  and 
harbor  acts  of  1866  and  1867  and  of  sundry  civil  act  of  March  3, 1893. 


Q  Q  g. 

IMPROVEMENT    OF   NARROWS    OF   LAKE   CHAMPLAIN,  NEW  YORK  AND 

VERMONT. 

The  original  project  for  tliis  work  was  adopted  in  1885,  and  had  for 
Whitehall,  N.  Y.,  and  a  point  a  mile  below,  known  as  the  Elbow,  as 
its  object  the  removal  of  such  obstractions  in  the  channel  between 
would  aftbrd  a  least  depth  of  12  feet  with  a  least  width  of  150  feet, 
and  the  dredging  of  the  channel  along  Cedar  Mountain  and  across 
Kenyon  Bay  so  as  to  afford  a  least  depth  of  12  feet  and  a  width  of  200 
feet.    The  estimated  cost  was  $80,000. 

In  1880  and  1888  appropriations  aggregating  $45,000  were  made,  with 
which  sum,  owning  to  very  low  prices,  the  project  was  completed,  leav- 
ing a  balance  in  hand  of  over  $2,500. 

In  the  winter  of  1889-'90  a  survey  was  made  from  Whitehall  to  Ben- 
son Landing,  on  which  was  based  a  supplementary  project  involving 
92,000  cubic  yards  of  dredging  at  an  estimated  cost  of  $21,000,  distrib- 
uted among  three  points,  known  as  South  Bay,  Beacon  No.  3,  and 
Chiltons  Bends.  In  the  act  of  July  13, 1892,  the  sum  of  $18^500  was 
appropriated,  making,  with  the  balance  in  hand,  substantially  the 
amount  estimated  for  the  execution  of  this  project.  Bids  for  the  work 
were  opened  September  8,  1892,  and  the  award  made  to  Lynch  &  Han- 
nan,  of  Ogdensburg,  the  lowest  responsible  bidders,  at  the  rate  of  15 
cents  per  cubic  yard.  Operations  commenced  in  July  and  were  com- 
pleted in  October,  1893.  The  total  amount  of  material  removed  was 
89,818  yards. 

Money  statement 

July  1,  1893,  balauco  imexpendod $20,761.16 

J  uno  30,  18^;  amount  expended  during  fiscal  year 15, 162. 35 

July  1,  189*1,  balance  unexpended 5, 598. 81 


COMMERCIAL  STATISTICS. 

Number  of  boats,  toics,  and  tonnage  that  passed  into  and  out  of  Whitehall  Harbor j  Xew 

York,  during  the  year  1893. 

Whole  number  of  tows 220 

Averaffo  number  of  boats  in  a  tow 21 

Total  boats  towed , 4,658 

Kumbcr  tons  to  a  boat 145 

Total  touH  carried 675,410 

Value  of  cargoes: 

Arrived $i,  200, 000 

Departed 3,675,000 
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IMPROVEMENT  OF  OAKLAND  HARBOR,  CALIFORNIA. 


REPORT  OF  COL.  G,  H.  MENDELL,  CORPS  OF  ENGINEERS,  OFFICER  IN 
CHARGE,  FOR  THE  FISCAL  YEAR  ENDING  JUNE  30,1894,  WITH  OTHER 
DOCUMENTS  RELATING  TO  THE  WORKS. 

IMPROVEMENT. 

1.  Oakland  Harbor,  California. 

HAKBOR   LINES. 

2.  Eastern  shore  of  San  Francisco  Bay,     3.  Oakland  Harbor,  California, 
from  Point  San  Pablo  sonthward  in 
front  of  Oakland  and  Alameda^  Cal. 


United  States  Engineer  Office, 

San  Francisco,  CaL,  July  5, 1894, 

General  :  I  have  the  honor  to  transmit  herewith  annual  report  upon 
work  of  improving  harbor  at  Oakland,  Gal.,  for  the  year  ending  June 
30,  1894. 

Very  respectfully,  your  obedient  servant, 

G.  H.  Mendell, 
(Joloncly  Corps  of  Engineers. 
lirig.  Gen.  Thomas  L.  Oasey, 

Chief  of  Engineers,  U.  *S'.  A. 


R  R  I. 

IMPROVEMENT  OF  OAKLAND  HARBOR,  CALIFORNIA. 
OPERATIONS   OF   THE   YEAR. 

Operations  in  the  field  were  directed  by  Assistant  Engineer  L.  J.  Le 
Conte,  assisted  by  one  and  at  times  two  inspectors. 

Tlie  field  work  consisted  in  laying  out  and  supervising  work  of  con- 
tractors, in  monthly  measurements  and  estimates,  in  a  hydrographic 
survey  at  the  close  of  the  year,  and  in  miscellaneous  services. 
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No  contracts  were  entered  into  during  the  year.  The  work  performed 
during  the  year  was  under  two  contracts,  made  in  the  previous  year,  as 
follows,  namely: 

1.  Contract  with  Patrick  O'Neil,  made  October  3, 1892,  for  supply- 
ing from  Angel  Island  20,000  tons  of  stone,  placing  it  on  the  western 
end  of  the  south  jetty,  and  for  laying  up  about  60,000  square  feet  of 
dry  masonry  on  this  jetty.  The  time  allowed  for  i)erformance  of  the 
work  was  extended  to  December  4.  The  contract  was  fulfilled  on 
December  4,  having  been  delayed  by  stress  of  weather  and  other  causes. 
Amount  of  stone  furnished  under  contract  is  19,867.8  tons,  of  which 
12,260  tons  were  delivered  during  the  year.  Amount  of  masonry  laid 
during  the  contract  is  48,890  square  feet,  of  which  28,206  square  feet 
were  laid  during  the  year.  The  length  of  jetty  faced  and  finished  is 
2,465  feet.  The  price  paid  per  ton  was  83  cents,  and  for  facing  12 
cents  per  square  foot. 

2.  A  contract  with  John  Hackett  for  two  separate  pieces  of  channel, 
dated  October  8, 1892. 

(1)  For  channel  in  front  of  Brooklyn,  which  work  was  nearly  finished 
at  the  close  of  the  last  fiscal  year,  and  was  fulfilled  on  July  24, 1893. 
The  amount  of  dredging  was  196,261  cubic  yards,  and  the  price  was 
12  cents.    The  amount  dredged  during  the  year  is  35,089  cubic  yards. 

(2)  For  channel  in  front  of  city  of  Oakland,  extending  from  Webster 
street  downstream  for  a  distance  of  4,300  feet,  250,000  cubic  yards,  more 
or  less,  at  40  cents  per  cubic  yard,  to  be  begun  on  or  before  June  15, 1893, 
and  to  be  fulfilled  April  15, 1894.  It  was  begun  November  16, 1893, 
and  at  close  of  the  year  it  was  not  half  finished. 

The  time  for  fulfillment  has  been  extended  to  October  16, 1894.  The 
price  is  40  cents  per  cubic  yard.  The  depth  required  is  20  feet.  The 
depth  of  dredging  varies  from  2  to  6  feet.    The  width  is  300  feet. 

The  material  is  a  hard,  sandy  clay,  holding  an  occasional  cobble- 
stone, and  in  some  places  blue  clay,  which  is  comparatively  easy  to 
handle.  It  was  found  necessary  to  devise  new  arrangements  in  order 
to  dig  the  harder  clay,  and  at  first  progress  was  extremely  slow.  After- 
wards 40  to  50  cubic  yards  were  dredged  to  the  engine  hour.  The 
amount  dredged  during  the  year  is  109,765  cubic  yards. 

MEASUREMENT. 

Measurement  of  dredging  is  made  in  place.  The  method  of  measure- 
ment consists  in  calculations  based  u\)on  comparative  surveys  made 
before  the  ground  is  attacked  and  at  the  close  of  the  month.  The 
results  of  these  surveys  are  platted  on  maps.  Each  month  work  thereon 
is  shown  separately.  The  calculations  are  made  by  the  assistant  engi- 
neer, upon  whose  report  the  monthly  payment  is  made.  At  the  close 
of  the  contract  these  calculations  are  independently  revised  by  the 
assistant  engineer  and  by  the  engineer  assistant  in  the  office.  TJpon 
the  result  of  this  revision  final  payment  is  made.  In  addition,  the 
officer  in  charge,  before  settlement  with  the  contractor,  goes  over  the 
ground  and  checks  the  results  reported  by  his  assistants.  The  inspector 
also  goes  over  each  day's  work  on  the  next  day,  sounding  with  a.  x>ole 
to  note  shoal  places,  to  which  he  calls  the  attention  of  the  assistant 
engineer. 

Measurement  of  stone  is  made  by  displacement,  noted  on  four  gauges 
made  fast  to  the  barge.  The  values  of  displacement  are  experimentally 
determined  by  weighing  a  barge  load  by  scales  and  noting  displace- 
ments due  to  different  weights. 
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ENGINEERING  METHODS. 

Dredging  work,  including  deposit  ashore  behind  bulkheads  or  levees, 
was  done  by  the  Von  Schmidt  pump  dredge.  This  machine  has  been 
described  in  detail  in  former  reports.  The  improvements  introduced 
since  that  date  consist  in  having  ball  joints  on  the  pontoon  train  lead- 
ing to  the  shore  line  and  in  adding  a  system  of  steel  knives  to  tlie 
original  cutting  apparatus.  These  knives  vary  in  size  and  shape  to 
suit  the  character  of  the  material.  The  material  excavated  is  forced 
through  1,200  to  1,500  feet  of  20-inch  wrought-iron  pipe  by  means  of  a 
centrifugal  pump,which  is  capable  of  throwing  a  stream  equal  to  30,000 
gallons  per  minute  of  clear  wat^r. 

The  delivery  of  stone  on  the  jetty  was  done  by  means  of  light-draft 
barges,  or  lighters,  the  distance  of  towage  being  about  G  miles  from 
the  quarry  to  the  site  of  the  jetties.  The  quantity  of  stone  on  each 
barge  load  was  determined  by  means  of  displacement.  The  laying  up 
of  dry  stone  masonry  facing  is  done  with  floating  derricks  having  a  60- 
foot  boom.  The  largest  stones  from  the  quarry  are  kept  for  the  facing 
work.  The  stones  are  all  laid  as  headers,  i.  e.,  the  longest  dimension 
at  right  angles  to  the  slope,  and  fitted  closely  together  by  hand  labor, 
and  all  the  voids  well  chinked  up  with  small  stone.  The  facing  stones 
on  this  contract  generally  average  from  one-half  to  3  tons  in  weight. 

The  crest  of  the  outer  section  of  the  south  jetty  is  6  feet  widej  the 
weather  slope  1  on  2,  down  to  low- water  line.  The  foot  of  the  slope  is 
held  firmly  by  a  massive  riprap  foot  wall,  10  feet  wide,  made  of  large 
stone  only,  the  crest  being  placed  at  1  foot  above  low  water. 

The  other  slope  of  the  jetty,  next  to  the  jetty  channel,  is  not  subject 
to  heavy  seas,  and  the  slope  adopted  is  a  natural  one  made  of  large  size 
riprap. 

The  depth  of  water  along  this  section  varies  from  6  to  12  feet  at  low 
tide. 

MINOR   OPERATIONS. 

For  some  years  there  has  been  a  growing  accretion  of  sand  on  the 
south  side  of  the  south  jetty,  near  its  shore  end,  which  has  begun  to 
overtop  the  stone  line  and  flow  into  the  harbor.  This  point  needed 
attention,  and  during  the  year  1,410  tons  of  stone  were  placed  on  the 
line,  covering  a  distance  of  1,035  feet,  bringing  it  up  to  full  high-water 
mark.  The  cost  per  ton  was  83  cents.  The  work  was  done  in  Decem- 
ber and  January. 

DAMAGE    BY   STORMS. 

The  facing  of  the  south  jetty  was  injured  to  a  small  extent  during  a 
southeast  gale  by  impingement  of  heavy  driftwood  and  wreckage. 

PRESENT   CONDITION  OF  THE   WORK. 

The  condition  of  the  harbor  channels  is  shown  by  the  result  of  a 
hydrographic  survey  recently  made,  extending  from  the  eastern  end  of 
the  harbor  to  a  point  in  San  Francisco  Bay  1,000  yards  west  of  the 
western  ends  of  the  jetties,  a  distance  of  nearly  6  miles.  This  condition 
is,  that  at  the  eastern  end  there  is  a  slight  shoaling,  reducing  the  depth 
from  8  to  7J  feet.  With  this  exception  the  channels  have  maintained 
themselves  during  the  year,  affording  14  feet  at  low  water  from  San 
Francisco  to  Webster  street.  This  permits  a  vessel  of  19  feet  draft  to 
reach  Oakland  at  high  water,  by  a  channel  300  feet  in  width.  The 
portion  of  the  channel  in  front  of  the  city  of  Oakland,  for  nearly  a  mile 
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in  length,  is  now  undergoing  dredging,  and  presents  depths  between 
14  and  20  feet  at  low  water.  Upon  fulfillment  of  the  contract  now  ia 
process  of  fulfillment  it  is  expected  that  there  will,  over  this  part  of 
the  channel,  be  a  depth  of  20  feet  at  low  water. 

THE   JETTIES. 

The  north  jetty  has  not  received  attention  during  the  year.  It  is 
completed,  with  the  exception  of  facing  its  terminal  mound.  Its  length 
is  9,203  feat.  Tlie  present  length  of  the  south  jetty  is  12,108  feet,  all 
of  Avhich  is  finished  and  faced  except  150  feet  at  its  western  end.  This 
jetty  is  to  be  extended  550  feet,  making  its  final  length  12,568  feet. 

FUTURE    OPERATIONS. 

There  remain  for  completion  of  the  project  to  deepen  the  channel  by 
dredging  to  20  feet  at  low  water,  there  being  now  14  feet  over  a  length 
of  4,900  yards 5  to  excavate  the  canal,  to  build  a  dam  at  mouth  of  San 
Leandro  estuary,  and  to  extend  the  soutli  jetty  for  a  distance  of  558  feet. 

With  adequate  appropriations  several  of  these  separate  works  could 
be  carried  on  simultaneously.  Otherwise,  operations  will  have  to  bo 
confined  to  one  or  two  of  these  heads.  Extension  of  deep  water  to  San 
Francisco  Bay  is  regarded  as  of  the  greatest  relative  importance,  and 
together  with  it,  comi)letion  of  the  jetties. 

Appropriations  for  improvlug  harbor  at  Oakland ^  Cal. 

Juno  23,  1874 $100,000  ,  July  5,  1884 $139,600 

MaroU3,1875 100,000  '  August  5,  1886 60,000 

August  4, 1876 75,000     August  11,  1888 350,000 

Juuol8,  1878 80,000     September  19, 1890 250,000 

March. 3, 1879 -. 60,000  ,  July  13,  1892 150,000 

Juno  14,  1880 60,000 

March  3, 1881 60,000 

August  2,  1882 200, 000 


Total 1,684,600 


Money  statement. 

July  1 ,  1893,  bahuico  unexpended $132, 955. 86 

June  30,  1894,  amount  expended  during  fiscal  year 67, 965. 95 

July  1,  1894,  balance  unexpended (U,  989. 91 

July  1,  1894,  outstanding  liabilities $9,008.68 

July  J,  1894,  amount  covered  by  uncompleted  contracts 51, 094. 00 

63, 102. 68 

July  1,  1894,  balance  available 1,887.23 


{Amount  (estimated)  required  for  completion  of  existing  project "841, 000. 00 
Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1896  300, 000. 00 
Submitted  in  compliance  with  requirements  of  sections  2  of  river  and 
harbor  acts  of  1866  and  1867  and  of  sundry  civil  act  of  March  3,  1893. 


COM MEUCl AL   STATISTICS. 

The  following  tables,  compiled  by  Assistant  L.  J.  Le  Oonte,  show  the  respective 
volumes  of  business  i)assing  between  the  jetties  in  the  years  named.  The  lYeight 
carried  by  ferry  steamers  represents  miscellaneous  freight  difficult  to  classify,  and 
includes  the  San  Francisco  trade  over  the  main  system  of  the  Southern  Pacific  Rail- 
road. The  classified  freight,  embracing  staples,  carried  by  sail,  amounts  to  306,8^ 
tons,  composed  as  follows : 
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Tons. 

Coal 116,600 

Iron 1,500 

Grains 6,500 

Lumber 95, 145 

Other  bailding  inaterial8 80, 120 

Miscellaneous 8, 000 

Tho  gross  amount  is  less  than  in  1893,  owins,  doubtless,  to  reduced  activity  in 
business.  Tho  great  increase  in  passenger  travid  is  due  to  reduction  of  fares  and 
the  establishment  of  additional  ferries. 


Yoar. 


1874 
1878 
1881 
1882 
1883 
1884 
1885 
1886 
1887 
1888 
1889 
1890 
1891 
1892 
1893 


Trafllc  by  steam  ferries. 


Traffic  by  vessels. 


Num- 
ber. 

1 
Trips. 

1 

GOO 

3 

5,400 

3 

8,800 

3 

9.400 

3 

8,000 

3 

8.000 

3 

6,000 

3 

6,000 

3 

8,520 

3 

8.520 

3 

8,600 

8 

8,600 

3 

8.600 

3 

8.600 

5 

10, 521 

Passen- 
gers. 

Freight. 

Xunibcr. 

Register. 

Ton^. 

Tom. 

None. 

60,000 

1,415 

70,750 

216, 240 

129,  000 

1,085 

109, 125 

858,352 

1, 051,  788 

1,129 

129, 714 

892, 210 

1,150,379 

1,004 

144,004 

974,901 

1, 142, 918 

1.031 

143,886 

1,553,709 

1, 202, 230 

1,150 

163,553 

444, 142 

1, 439, 134 

1,326 

200,226 

318,402 

1.487,924 

1,673 

188, 974 

210, 423 

1,654,451 

1,224 

130,913 

200,000 

1, 876, 635 

1.384 

162,957 

100,000 

1, 755, 2*7 

1,745 

185.358 

100,000 

1, 925, 957 

2,153 

213.971 

100,000 

2, 259, 086 

2,310 

232, 706 

96,000 

2, 202, 170 

2,277 

223, 148 

506,125 

2. 142. 460 

1,686 

195.090 

Freight. 


Toru. 
94,300 
211, 627 
173,448 
257,614 
215, 829 
255,738 
305,437 
204,050 
231,660 
205,932 
338.123 
393.478 
437,923 
443,  U11 
■  306,805 


The  following  comparative  grand  totals  of  traffic  through  the  jetty  channel  show 
the  growth  of  water  transportation  in  the  past  nineteen  years: 


1874 :  Before  im-       1893 :  After  improvo- 
proveinent.  iiient. 


(fcnrrnl  traftic*. 


By  ferries  . 
li'y  vessels. 


Grand  total. 


Passen- 
ger.s. 


None. 
None, 


Frciffht. 


Tont. 

60,000 

04.300 


Passen- 
gers. 


500,125 


Freight. 


Tona, 
2, 142, 46^ 
306,863 


154, 300       506, 125  i      2. 448. 326 


R  R  2. 


establishment  of  harbor  lines  on  eastern  shore  of  san  fran- 
cisco bay,  from  point  san  pablo  southward.  in  front  of  oak- 
land and  alameda,  california. 

United  States  Engineer  Office, 

San  Francisco,  CaL,  October  5, 1S93. 

General  :  1  Lave  the  honor,  on  tho  part  of  the  Board  of  Engineer 
Officers  constituted  by  Special  Orders  No.  5,  Headquarters,  Corps  of 
Engineers,  October  11, 1888,  to  forward  herewith,  for  tbe  consideration 
of  the  War  Department,  a  tracing*  showing  harbor  lines  on  the  shore 
of  San  Francisco  Bay,  opposite  to  this  city,  adopted  by  the  Board  for 
recommendation  at  a  session  held  this  day. 

•  •  •  •  •  m  • 

Very  respectfully,  your  obedient  servant, 

G.  il.  Mendell, 
Colonel^  Corps  of  Unr/inecrSj 
Brig.  (ien.  Thomas  L.  Casey,  Chairman  of  Board. 

Chief  of  EngincevH^  U,  S.A. 

*  Not  jirinted. 
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[First  indorsement.] 

Office  Chief  of  Engineers, 

IT.  S.  Army, 
October  lOy  1893. 

Respectfully  submitted  to  the  Secretary  of  War  with  recommenda- 
tion that  the  lines  proposed  by  the  Board  of  Engineers  constituted  by 
IHiragrnph  2,  Special  Orders  ISo.  51,  Headquarters  Corps  of  Engineers, 
October  11, 1888,  for  harbor  lines  on  eastern  shore  of  San  Francisoo 
Bay,  in  front  of  Oakland  and  Alameda,  and  shown  on  the  accompany- 
ing tracing,  be  «npproved. 

It  is  further  recommended  that  the  approval  be  placed  both  on  this 
paper  and  the  tracing  submitted. 

Thos.  Lincoln  Casey, 
Briff.  Gen.j  Chief  of  Engineers, 

[Second  indorsement.] 

War  Department,  October  11^  1893. 

Approved  as  recommended  by  the  Chief  of  Engineers. 

Daniel  S.  Lamont, 

Secretary  of  War. 


R  R3. 

establishment  of  harbor  lines  in  oakland  harbor,  california. 

United  States  Engineer  Office, 
8an  Francisco^  CaL,  September  20^  1893. 

General  :  I  have  the  honor  to  forward,  in  a  separate  roll,  a  tracing* 
esbibiting  the  harbor  lines  of  Oakland  estuary,  recommended  by  the 
Board  of  Engineer  Officers  constituted  by  Special  Orders  No.  51,  Head- 
quarters, Corps  of  Engineers,  October  11, 1888,  at  a  session  held  on  the 
18th  instant.  The  description  of  the  lines  may  be  found  on  the  tracing 
by  references  to  established  streets  in  the  city  of  Oakland. 

*  •  #  •  *  •       *       • 

Very  respectfully,  your  obedient  servant, 

G.  H.  Mendell, 
Colonelj  Corpo  of  Engineers. 
Brig.  Gen.  Thomas  L.  Casey, 

Chief  of  Engineers^  U,  S,  A, 

[First  iiidorseinent.] 

Office  Chief  of  Engineers, 

U.  S.  Army, 
September  27^  1893. 

Respectfully  submitted  to  the  Secretary  of  War  with  recommenda- 
tion that  the  harbor  lines  proposed  by  the  Board  of  Engineers  and 
sliown  on  the  accompanying  tracing  be  approved. 

It  is  further  recommended  that  the  approval  be  placed  both  on  this 
paper  and  the  tracing  submitted. 

Tnos.  Lincoln  Casey, 
Brig,  Gen.j  Chief  of  Engineers, 

War  Department,  September  20^  1893. 

Approved.  Daniel  S.  Lamont, 

Secretary  of  War, 

*Not  printed. 


APPENDIX  S  S. 


IMPROVEMENT  OF  RIVERS  AND  HARBORS  IN  SOUTHWESTERN  ARIZONA 
AND  IN  CALIFORNIA  SOUTH  OF  SAN  FRANCISCO. 


REPORT  OF  LIEUT.  COL,  W,  H,  H.  BENYAURD,  CORPS  OF  EKGINEERS, 
OFFICER  IK  CHARGE,  FOR  THE  FISCAL  TEAR  ENDING  JUNE  SO,  1894, 
WITH  OTHER  DOCUMENTS  RELATING  TO  THE  WORKS. 


IMPROVEMENTS. 


1.  Napa  River,  California. 

2.  Redwood  Creek,  California. 

3.  Sau  Lnis  Obispo  Harlior,  California. 

4.  Wilmington  Harbor,  California. 


5.  San  Diego  Harbor,  California. 

6.  Colorado  and  Gila  rivers,  at  Yuma, 

Ariz. 


HARBOR    LINKS. 


7.  Napa  River,  at  Napa,  Cal. 


United  States  Engineer  Office, 

San  Francisco^  CaLj  July  7, 1894. 

General.:  I  have  the  honor  to  transmit  herewith  reports  upon  tlie 
works  of  river  and  harbor  improvements  under  my  charge  for  the  fis- 
cal year  ending  June  30, 1894. 

Very  respectfully,  your  obedient  servant, 

W.  H.  11.  Bbnyaurd, 
Lieut  CoLj  Corps  of  Engineers. 
Brig.  Gen.  Thomas  L.  Casey, 

Chief  of  Engineers^  TT.  S.  A. 


S  S  I. 


IMPROVEMENT  OF  NAPA  RIVER.  CALIFORNIA. 

The  x)roject  upon  which  the  improvement  of  this  river  has  been  car- 
ried on  contemplates  the  removal  of  snags  and  leaning  trees  dangerous 
to  navigation  and  the  deepening  of  the  channel  over  the  bars  between 
Garr  Bend  and  Vernon  Mills,  in  the  immediate  vicinity  of  Kapa  City. 

Work  has  been  suspended  for  several  years,  owing  to  the  fact  that  no 
appropriations  have  been  made  for  continuing  the  improvement.  Tlio 
last  work  was  done  in  1891,  when  the  river  was  cleared  of  snags  and  a 
good  channel  was  dredged  through  the  bars  from  Carr  Bend  to  the 
highway  bridge  at  Third  street.  A  survey  made  in  August  last  for  the 
purpose  of  establishing  harbor  lines  at  Xapa  City  showed  that  the 
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dredged  channel  had  been  to  a  great  extent  refilled,  due  to  material 
brought  down  from  the  uplands  during  the  winter  floods.  It  is  consid- 
ered that  no  improvement  of  a  permanent  character  can  be  effected,  as 
a  channel  dredged  one  year  is  liable  to  be  entirely  obliterated  by  the 
floods  of  the  succeeding  winter. 

In  l^apa  lUver  ordinary  tides  rise  about  5  feet  and  spring  tides  about 
7,  so  that  under  these  favorable  conditions  it  is  possible,  with  a  compar- 
atively small  amount  of  dredging  each  year,  to  maintain  the  river  in  a 
good  navigable  condition  for  the  class  of  vessels  engaged  in  the  trade. 
The  diflOiculty  has  been  that  the  small  appropriations  made  for  the  work 
have  been  insufficient  to  meet  the  requirements,  as  it  was  not  possible  to 
induce  any  contractor  to  undertake  the  dredging  except  at  a  figure 
entirely  too  high  for  the  amount  of  work  needed  for  the  improvement 
that  season.  The  last  contract  let  for  dredging  was  at  44  cents  per 
cubic  yard,  which  i)ermitted  only  a  small  amount  of  work  to  be  done. 
With  liberal  appropriations  all  needed  work  could  be  done  at  reason- 
able cost. 

On  June  5,1803,  the  Kapa  Valley  Wine  Company  requested  that  har- 
bor lines  be  established  in  front  of  Napa  City,  and  a  Board  of  Engineer 
Officers  was  constituted  for  the  purpose  by  Special  Orders  No.  28,  from 
Headqujirters,  Corps  of  Engineers,  July  14, 1893.  The  Board  submitted 
its  report,  with  map  showing  lines  recommended,  which  received  the 
approval  of  the  Secretary  of  War  October  18, 1893. 

The  estimated  cost  of  the  first  improvement,  made  in  1885,  was  $27,500, 
of  which  $17,500  has  been  appropriated  as  follows: 

Act  of— 

August  11, 1888 $7,500 

September  19, 1890 10,000 

The  total  amount  expended  to  close  of  fiscal  year,  including  out 
standing  liabilities,  is  $17,480.05. 

Money  statement 

July  1,  1893,  balance  unexpended $19. 35 

July  1,  1894,  balance  unexpended 19. 35 

Amount  (estimated)  required  for  completion  o#  existing  project 6, 000. 00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1896      6, 000. 00 
Submitted  in  compliance  with  requirements  of  sections  2  of  river  and 
harbor  act  of  1866  and  1867  and  of  sundry  civil  act  of  March  3^  1893. 


COMMKRCIAL   STATISTICS. 


[FurniBlied  by  Capt.  N.  H.  Wulff,  Napa  City,  Cal.] 


Mercliaiulisc,  general,  received  anU  Hhiijpcd tons . 

Coal  received do . . . 

Hay,  received  and  Bliipped do. . . 

(irain,  fee«l,  and  flour  received  and  shipive*!   do . . . 

Lumber  received do. . . 

\Vlne  received  and  shipped do. . . 

Miscellaneons  freight  received  and  shipped do. . . 


Total 


—  I  _ 


1884. 


22,800 
5,000 
2,000 
3.000 

18,3»3 
7.600 
5,93G 


Steamers 

Tonnage 

Trips  by  schooners 


1893. 


12,100 
26,700 
4,500 
8,450 
5,243 
17,250 
4,350 


78,593 


2 
430 
337 


No  new  lines  of  transportation  wore  cstablinhed  durinjjf  the  year. 


APPENDIX   S  S — REPORT   OF   LIEUT.  COL.  BENYAURD.      2509 

S   S  2. 

IMPROVEMENT  OF  REDA\^OOD  CREEK,  CALIFORNIA, 

The  project  contemplates  providing  a  channel  50  feet  wide  and  3 
feet  deep  at  mean  low  tide  frmn  the  lower  end  of  the  Tannery  Bend  to 
the  wharves  at  Redwood  City,  a  distance  of  about  6,000  feet.  From 
the  Tannery  Bend  to  the  Bay  of  San  Francisco  there  is  at  all  stages  of 
tide  a  channel  of  sufficient  depth  for  the  class  of  vessels  engaged  in  the 
trade. 

No  work  was  done  during  the  past  year  and  none  is  contemplated 
for  the  coming  season.  Under  appropriations  made  for  Redwood  Har- 
bor and  Redwood  Cre^k  the  channel  has  been  dredged  several  times, 
but  has  refilled,  owing  to  local  causes.  It  is  possible  to  maintain  the 
channel  only  by  constant  dredging.  Appropriations  will  be  needed  in 
the  future  for  this  improvement,  should  the  commerce  of  Redwood  City 
justify  the  expenditure. 

No  appropriation  is  asked  for  the  next  fiscal  year. 

The  total  amount  appropriated  for  dredging  at  Redwood  is  $23,400, 
as  follows : 

Redwood  Harbor: 

Act  of  July  5,  1884 $3,000 

Act  of  August  5, 1886 5>000 

Act  of  August  11, 1888 7,400 

Redwood  Creek ; 

Act  of  September  19, 1890 .'8,000 

The  total  amount  expended,  including  outstanding  liabilities,  to  the 
close  of  the  fiscal  year,  is  $23,386.49. 

Tbis  work  is  in  the  collection  district  of  San  Francisco. 

Money  statement, 

.Inly  1, 1893,  balance  unexpended $13. 51 

July  1, 1894,  balance  unexpended ' 13. 51 


SS3. 

SAN  LUIS  OBISPO  HARBOR,  CALIFORNIA. 

The  approved  project  is  to  construct  a  breakwater  on  Whaler  Eeef 
at  Port  Harford  extending  from  Point  San  Luis  to  Whaler  Island,  and 
thence  to  a  point  where  the  reef  at  its  outer  point  rises  above  high 
water.  Its  total  length  when  completed,  including  the  island,  will  be 
about  2,300  feet.  The  breakwater  will  rise  to  a  height  of  about  G  feet 
above  high  water,  with  a  thickness  on  top  of  20  feet,  and  with  such 
side  slopes  as  will  be  assumed  under  the  action  of  the  sea. 

At  the  commencement  of  the  fiscal  year  operations  were  in  progress 
upon  the  construction  of  the  breakwater  under  contract  with  A.  A. 
Polhamus.  At  that  time  the  structure  had  been  i>ractically  completed 
between  Point  San  Luis  and  Whaler  Island,  a  length  of  about  300  feet, 
and  the  part  beyond  the  island  had  been  carried  a  further  length  of 
about  340  feet.  Operations  were  continued  until  October  12,  when 
heavy  seas  completely  wrecked  the  contractor's  outfit  for  handling 
stones  on  the  breakwater,  and  caused  a  suspension  of  operations  for 
the  winter.    The  breakwater  had  at  that  time  been  extended  to  a  point 
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507  feet  beyond  the  island  and  had  reached  the  shallowest  part  of  the 
reef.  The  outer  portion  of  the  structure  was  in  an  unfinished  condi- 
tion and  the  seas,  striking  first  the  unprotected  end,  moved  the  stoi^ 
inwardly  toward  the  harbor  side,  and  as  the  destruction  gradually 
extended  backward,  the  last  100  feet  wa*  thrown  slightly  out  of  line. 
The  remainder  of  the  breakwater  was  practically  uninjured.  It  seems 
probable  that  most  of  the  damage  to  the  wall  could  have  been  averted 
had  the  end  been  fortified,  as  was  the  intention  to  do  at  the  completion 
of  the  season's  work.  During  the  winter  several  severe  storms  occurred 
with  but  little  additional  damage  to  the  outer  wall.  Some  of  the  stones 
in  that  portion  between  the  point  and  the  island  were  displaced,  and 
some  slight  gaps  were  made  in  the  work,  but  without  any  danger,  it  is 
thought,  to  its  stability.  In  future  operations  it  is  intended  to  first 
repair  these  breaks. 

As  the  contractor  was  unable  to  continue  work,  he  applied  for  and 
received  an  extension  of  nine  months'  time  to  complete  his  contract. 
Work  was  resumed  on  the  23d  of  June  and  continued  to  the  end  of  the 
year.  During  the  past  season's  operations  9,620,5  tons  of  stone  were 
delivered  and  placed  upon  the  breakwater. 

The  damage  to  the  outer  work  has  caused  the  material  near  the  end 
to  form  a  broader  base,  upon  which  it  is  possible  to  erect  a  stronger 
superstructure  and  at  the  same  time  correct  the  alignment  in  the  work. 
Operations  will  be  carried  on  with  this  view  to  the  end  of  the  present 
contract.  The  contractor  has  yet  to  deliver  about  4,000  tons  of  rock, 
which  will  complete  the  breakwater  to  the  point  reached  when  the 
storm  of  October  12  struck  it. 

Tlie  breakwater  as  far  as  constructed  has  added  to  the  security  of 
vessels  lying  at  the  anchorage  and  wharf  at  Port  Harford.  During 
the  October  storm  steamers  hiid  atthewharfandunloaded,  when  with- 
out the  protection  of  the  breakwater  and  under  the  sea  conditions  pre- 
vailing they  would  have  been  obliged  to  go  to  moorings  for  safety. 

The  conditions  of  heavy  seirs  and  winds  and  the  fact  that  no  rock 
suitable  for  the  construction  can  be  obtained  in  the  immediate  vicinity 
adds  greatly  to  the  difficulties  of  carrying  on  the  work  at  Port  Har- 
ford with  the  amounts  that  usually  have  been  appropriated.  It  is 
not  possible  under  the  circumstances  to  induce  contractors  to  under- 
take the  work  except  at  high  figures,  as  the  funds  made  available 
would  not  justify  such  extensive  plants  as  are  really  needed  to  perform 
the  work  in  a  proper  manner.  The  result  has  been  that  the  contracts 
have  usually  gone  to  bidders  who  have  had  to  resort  to  makeshift 
devices  to  carry  out  their  contracts,  at  exjiense  to  the  work  and  delays 
in  its  execution.  It  is  recommended,  as  has  been  done  on  former  occa- 
sions, that  suitably  large  appropriations  be  made  for  the  work. 

Appropriations  in  the  future  will  be  applied  to  further  extension  and 
repaii'S  of  the  breakwater. 

The  total  amount  appropriated  for  this  improvement  is  $95,000,  as 
follows : 

Act  of— 

Aufrnat  11,  1888 $25,000 

September  19,  1890 40,000 

July  13,  1892 30,000 

And  the  total  amount  expended,  including  outstanding  liabilities,  is 
$84,906.48. 

The  amount  that  can  l,)e  profitably  expended  during  the  fiscal  year 
ending  June  30,  1896,  is  $150,000. 
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Money  stateinent. 

July  1,  1893,  balance  imexpended $28,916.26 

Jmie  30,  18S4,  amount  expended  during  fiscal  year 17, 739. 87 

July  1,  1894,  balance  unexpended 11, 176. 39 

July  \i  1894,  outstanding  liabilities $1, 082. 87 

July  1,  1894,  amount  covered  by  uncompleted  contracts 10, 021. 43 

11,104.30 

July  1, 1894,  balance  available 72.09 

Amount  that  can  be  profitably  expendeci  in  fiscal  yeai  ending  June  30, 1896  150, 000. 00 
Submitted  in  compliance  with  requirements  ot  sections  2  of  river  and 
harbor  acts  of  1866  and  1867  and  of  sundry  civil  act  of  March  3, 1893. 


COMMERCIAL  STATISTICS. 
[Statistics  for  both  years  famished  by  the  Pacific  Coast  Railway.] 


Vessels : 

Steam ntiinber. . 

-     Sailing do ... . 


Total 


Tonnage 

Draft,  greatest feet.. 

Merchandise,  general '. tons . . 

Coal do... 

Lnmber feet.. 

Grain tons . . 

Kitnminons  rock do. . . 

Dairy  produce do... 

I^ive  8 tock do... 

Chrome  ore do... 

Asphaltum do . . . 


Year  the  improvement  |  Year  ending  December 
began  (1888).  31,1893. 


Incoming.  |  Outgoing.  .  Incoming.  |  Outgoing 

4 


603 
84 


603 
34  ! 


508 
12 


508 
12 


637 


452, 149. 34 

18 

8,802 

2,985 

8,884,400 


637 


520 


520 


452, 149.  34 
5,609 


897, 450 


23,305 
15,342 


9,725 

560 

5, 752. 400 


397,450 
" '4,489 


30.264 

0.916 

1,685 

2.968 

149 

133 


Tons. 

Total  amount  of  freight  entered  and  cleared  in  1888 68,41^ 

Total  amount  of  freight  entered  and  cleared  in  1893 64,867 

No  now  lines  of  transportation  have  been  established  daring  the  year. 


S  S  4. 

IMPROVEMENT  OF  WILMINGTON  HARBOR,  CALIFORNIA. 

The  present  project  contemplates  gaining  a  depth  of  16  feet  at  mean 
low  tide  at  the  entrance  and  in  the  inner  harbor.  For  this  purpose 
jetties  have  been  constructed  fromllattlesnake  Island  and  Timms  Point 
oil  the  easterly  and  westerly  sides  of  the  harbor,  respectively,  and  a 
certain  amount  of  dredging  has  been  done  in  the  inner  basin. 

Previous  to  the  commencement  of  operations  in  1871,  tlSere  was^a 
depth  of  less  than  2  feet  at  the  entrance  at  mean  low  tide.  The  oper- 
ations of  jetty  extension  and  dredging  have  resulted  in  securing  a 
dei>th  of  10  feet  and  over  in  the  inner  harbor  at  mean  low  tide  and 
about  14  feet  at  the  entrance. 

Work  was  continued  during  the  fiscal  year  from  July  to  November  in 
raising  the  east  jetty  between  Deadmans  Island  and  the  double  timber 
work,  in  extending  the  east  jetty  about  425  feet  seaward  beyond  Dead- 
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mans  island,  and  in  raising  and  extending  the  west  jetty.  Tlie  stone 
for  the  past  season's  work,  amounting  to  12,385  tons,  was  delivered 
under  contract  made  the  previous  year,  and  the  work  of  placing  same 
in  position  upon  the  jetties  was  clone  by  hired  labor  wnth  the  plant 
owned  by  the  Government. 

While  these  operations  were  in  i)rogress  a  series  of  current  observa- 
tions were  conducted,  and  a  number  of  borin-gs  were  made  at  the 
entrance  to  determine  the  character  of  the  underlying  strata  at  that 
locality  with  a  view  to  the  consideration  of  further  projects  for  improv- 
ing the  harbor.  A  survey  of  the  inner  harbor  as  far  a«  the  head  of 
Smiths  Island  was  also  made  in  connection  with  work  proposed  for 
deepening  the  channel  between  hnrbor  lines. 

A  survey  made  after  the  close  of  operations  showeil  a  aepth  of  about 
14  feet  at  mean  low  tide  at  the  entrance.  Advices  lately  received  indi- 
cate a  deei)ening  at  this  locality,  but  to  what  extent  can  not  be  defi- 
nitely stated,  but  suflQcient  to  warrant  the  belief  that  the  channel  is 
undergoing  some  change  for  the  better.  On  May  15  the  ship  ForreH 
Qucen^  drawing  18.9  feefj  entered  the  harbor  easily,  the  stage  of  tide 
being  5.C  feet.  Owing  to  shallow  depth  along  the  wharf  front  where 
she  intended  to  make  her  berth  she  was  unable  to  unload  except  at 
high  stages  of  tide.  This  latter  circumstance  indicates  the  necessity 
of  measures  being  adopted  to  increase  the  dei)tli  of  the  inner  harbor  at 
various  points  so  as  to  accommodate  the  class  of  vessels  that  can  i)as8 
the  entrance.  If  the  depth  of  16  feet  at  mean  low  tide  at  the  latter 
point  be  gained  it  will  permit  vessels  draAving  from  20  to  22  feet  to  enter 
at  high  tide,  and  provision  should  be  made  for  this  circumstance.  The 
changes  of  deiith  at  the  entrance,  due  to  the  extension  of  the  jetties, 
take  place  very  slowly,  and  it  is  possible  that  the  ultimate  depth  of  16 
feet  will  be  obtained  without  anyfurther  addition  to  the  works.  Should 
this  not  occur  it  might  be  desirable  to  resort  to  dredging,  as  the  removal 
of  a  comparatively  small  amount  of  material  would  give  the  required 
depth,  and  this  could  be  maintained  at  moderate  expense. 

The  inner  harbor  was  dredged  several  years  ago  to  the  depth  of  16 
feet  at  mean  low  tide  from  the  wharves  to  Deadmans  Island  over  a 
channel  width  of  300  feet.  The  survey  shows  that  this  depth  has  been 
maintained  and  that  no  deterioration  of  the  channel  has  taken  place 
due  to  material  brought  into  the  harbor  during  the  tidal  flow.  It  is 
therefore  believed  that  c(iually  good  results  can  be  obtained  and  main- 
tained by  further  dredging.  Along  the  wharf  fronts,  which  are  on  the 
harbor  lines,  it  is  found  that  shoal  places  exist  which  i)revent  vessels 
from  unloading  at  all  stages  of  tide.  At  the  northerly  wharves  on  the 
Avesterly  side  of  the  harbor  the  depth  decreases  to  about  11  feet  at 
mean  low  tide,  and  along  the  entire  wharf  front  of  the  easterly  side  of 
the  harbor  depths  not  exceeding  12  feet  arc  found  at  same  stage. 
These  shallow  depths  indicate  the  necessity  of  dredging  operations  to 
accommodate  the  commerce  of  the  harbor,  when,  as  shown  above,  ves- 
sels drawing  nearly  19  feet  have  passed  the  entrance.  Appropriations 
made  in  the  future  will  be  expended  in  increasing  the  dei)ths  at  the 
entrance  and  in  dredging  the  interior  basin  between  harbor  lines. 

The  total  amount  api)ropriatedfor  this  harbor  is  8955,000,  as  follows: 

March3,1871 $200,000  March  3,  1881 $33,000 

June  10,  1872 75,000  August  2, 1882 100,000 

March3,1873 150,  OQO  July  5,  1884 50,000 

March3,1875 30,000  Augusts,  1886 75,000 

June  18,  1878 20,000  August  11,  185^8 90,000 

Marcli3,1879 12,000  '  September  19,  1890 34,000 

June  14,  1880 35,000  July  13,  1892 51,000 
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The  total  amount  expended  to  close  of  fiscal  year,  including  out- 
standing liabilities,  is  $950,213.68. 

Money  statement. 

July  1, 1893,  balance  unexpended $38,880.48 

June  SO  J 1894,  amount  expended  during  fiscal  year 34, 019. 16 

July  1,  1894,  balance  unexpended 4,861.32 

July  1, 1894,  outstanding  liabilities -75. 00 

July  1,  1894,  balance  available 4,786.32 


COMMERCIAL  STATISTICS. 


Commercial  aiatistios/or  the  year  the  improvement  began  {1871). 


Vcsflols : 

St«>am number 

Sailing do . . 

Total 

Freight tons 

Lumber feet 


Incoming. 


160 
65 


325 


25, 313 
10, 038,  336 


Outgoing. 


160 
C5 


225 


9,575 


StaixHticH  of  commerce  for  the  year  ending  December  Sly  1893. 
[FurniBliod  by  the  collector  of  customs  ut  Wilmiugtou,  Cal.] 


Vessels : 
Steam.. 
Sailing. 


Total 


Tonnage 

Dralt,  greatest 

Merchandise,  general tons . . 

Coal do 

Cement do 

Lumber feet.. 


Foreign  commerce 
(outer  harbor). 


Incoming.     Outgoing 


Domestic  commerce. 


In<-oming.     Outgoing 


203 
165 


293 

162 


239,090 
20 


86,439 
4,295 


223, 649 

14 

4, 162 


The  total  amount  of  revenue  collected  at  the  port  during  the  year  ending  Decem- 
ber 31,  1893,  was  $140,858. 

The  rates  on  freights  have  been  reduced  since  the  first  expenditure  for  the  improve- 
ment of  this  harbor  from  $7.50  to  Q2\  cents  i>er  1,000  feet  on  lumber,  and  from  $5 
to  75  cents  per  tou  on  general  merchandise  from  the  outer  harbor. 

Tons. 

Total  amount  of  freight  entered  and  cleared  in  1871 50,  059 

Total  amount  of  freight  entered  and  cleared  in  1893 231, 757 

Increase 181,698 

No  new  lines  of  transportation  were  established  during  the  year. 
BNG  94 158 
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S  S  5. 

IMPROVEMENT  OF  SAN  DIEGO  HARBOR,  CALIFORNIA. 

The  approved  project  for  the  improvement  of  San  Diego  Harbor  con- 
templates the  construction  of  a  jetty  on  Zunin^a  Shoa^  at  the  entrance 
to  the  harbor  J  the  maintenance  of  a  channel  of  24  feet  depth  at  mean 
low  water  through  the  middle  ground;  and  the  repair  of  the  dike  built 
iicross  the  mouth  of  the  San  Diego  River  to  divert  the  waters  of  that 
stieam  into  False  Bay. 

Jetty, — It  is  intended  to  construct  a  jetty  about  7,500  feet  in  lengtli, 
extending  from  Coronado,  ^orth  Island,  along  Zuninga  Shoal,  with  a 
view  of  gaining  26  feet  at  mean  low  tide  over  the  outer  bar  where  now 
there  is  a  depth  of  about  21  feet  at  same  stage.  Zuninga  Shoal  projects 
out  from  Coronado,  North  Island,  parallel  to  Point  Loma  Peninsula,  the 
line  of  its  crest  being  about  1,400  ieet  eastward  of  the  entrance.  In  its 
natural  condition  it  has  the  appearance  of  a  submerged  jetty,  with  an 
average  dei>th  along  its  crest  of  about  3  feet  at  mean  low  water.  Before 
the  commencement  of  operations  there  was  a  littoral  channel  along  the 
shore  end,  having  a  depth  of  about  11  feet  at  same  stage.  The  align- 
ment of  the  jetty  will  be  along  the  crest  of  the  shoal,  and  the  structare 
will  be  simply  a  mound  of  stone  on  a  brush  foundation  and  carried  to 
about  high-water  mark,  Avliich  will  have  the  effect  of  raising  the  shoal 
to  that  height. 

Specifications  were  issued  and  i)roposals  were  invited  for  the  con- 
struction of  so  much  of  the  jetty  as  the  funds  available  would  permit, 
A  contract  was  enterM  into  August  30,  1893,  with  Silas  R.  Smith,  the 
lowest  bidder  for  work,  at  the  following  prices :  Trestle,  $5.91  per  linear 
foot;  brush  mattresses  in  place,  at  $2.53  per  cubic  yard;  stone,  $1.02 J 
per  ton  of  2,240  pounds ;  and  office  building  at  $550.  Work  was  com- 
njenced  in  September,  but  owing  to  the  insufficient  plant  provided  by 
the  contractor  but  little  progress  was  made.  In  January  of  this  year 
a  change  was  made  in  the  outfit,  and  operations  since  have  been  con- 
ducted in  a  satisfactory  manner.  Owing  to  the  delays  occasioned  in 
the  earlier  operations,  the  contractor  was  unable  to  complete  the  work 
in  the  stipulated  time,  and  accordingly  an  extension  of  three  months 
was  granted  him. 

Tlie  operations  (jonsisted  first  in  revetting  the  shore  for  a  length  of 
about  1,000  feet  from  the  point  selected  for  root  of  the  jetty  westward 
to  the  entrance  channel,  and  afterwards  in  commencing  the  construc- 
tion of  a  trestle  from  which  the  mattress  and  rock  could  be  deposited 
on  the  line  of  the  jetty.  The  line  selected  is  well  back  from  the  approach 
to  the  entrance  so  as  to  afford  considerable  latitude  for  building  spurs 
and  keeping  the  channel  from  the  main  structure  and  so  avoid  dangers 
from  uiiderinining. 

The  masses  of  stone  for  the  revetment  and  for  the  jett}*^  proper  were 
deposited  upon  a  foundation  of  brush  and  stone.  The  mattresses  for 
the  former  were  simply  laid  in  place  upon  the  beach;  those  for  the 
jetty  were  built  upon  the  trestle  and  dropped  into  positioiu  The 
details  of  the  mattress  construction  and  methods  of  sinking  are  given 
fully  in  the  ac(»ompanying  report  of  tlie  assistant  in  local  charge  of  the 
work.  The  specifications  called  for  the  construction  of  a  trestle  with 
3-pile  bents,  but  owing  to  the  depths  of  water  in  the  littoral  channel 
and  to  the  heavy  rolling  stock  used  the  contractor  constructed  S4 
bents  wjth  4  piles  each,  nnd  74  bents  as  specified.  These  latter  were 
found  to  possess  all  needed  stiffness  required  in  the  construction.    As 
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tbo  trestle  advanced  seaward  its  height  was  increased  from  16  to  20 
feet  above  low  tide 

At  the  close  of  the  fiscal  year  the  contractor  had  completed  the  fol- 
lowing amount  of  work:  1,000  feet  of  shore  revetment;  2,46d.5  feet  of 
double- track  trestle;  1,860  feet  of  jetty  to  a  height  of  high  water;  194 
feet  additional  to  low  water;  and  the  brush  and  stone  foundation  course 
a  further  distance  of  418  feet.  To  complete  the  contract  will  require 
about  4,600  tons  of  stone  yet  to  be  deposited  on  the  line  of  the  jetty. 
It  is  expected  that  this  work  will  be  done  during  July. 

In  conducting  the  operations,  instead  of  pushing  the  work  bodily 
forward  the  foundation  course  and  lower  portions  of  the  jetty  proper 
were  built  a  considerable  distance  in  advance  of  any  completed  portion, 
60  as  to  disturb  as  little  as  possible  the  existing  conditions. 

There  was  but  little  local  scour  in  front  of  the  trestle  and  advanced 
work.  The  completed  work  shows  as  yet-  no  influence  upon  the  bar 
depth,  and  it  is  not  expected  that  any  change  will  be  observed  until 
the  jetty  Las  been  advanced  a  considerable  distance.  The  only  observ- 
able change  in  the  natural  conditions  is  in  the  shore  line  near  the  root 
of  the  jetty.  To  the  eastward  the  low- water  line  has  advanced  sea- 
ward about  350  feet,  and  ordinary  high- water  line  about  300.  The 
shore  line  for  a  length  of  about  2,100  feet  shows  the  effect  of  this 
filling;  on  the  line  of  the  jetty  the  vertical  depths  of  the  filling  over 
the  part  affected  is  from  8  to  11^  feet.  On  the  channel  side  some  fill- 
ing is  observed,  due  to  sand  carried  through  the  wall  from  the  east- 
ward and  dropped  into  still  water.  A  shoal  that  existed  to  the  west- 
ward of  the  jetty  line  before  work  was  commenced  has  disappeared 
since  the  littoral  channel  has  been  filled.  Aside  from  the  shore  drift 
there  is  apparently  but  a  small  movement  of  sand  at  the  locality;  this 
is  particularly  observable  by  reason  of  the  slowness  in  which  the 
brush  mattresses  silt  up.  Some  of  these  constructions,  which  were 
only  a  foot  thick,  showed  but  little  evidence  of  filling  even  after  a  sub- 
mersion of  two  or  three  months. 

Middle  ground. — ^o  work  was  done  upon  the  shoal  at  this  point  dur- 
ing the  past  year.  The  depth  remains  about  the  same  as  last  reported, 
viz,  16  J  feet.  No  work  is  contemplated  until  the  jetty  work  shall  have 
been  advanced  sufficiently  to  cut  off  the  movement  of  sand  over  Zuninga 
Shoal  arid  thereby  permit  dredging  of  the  middle  ground,  with  some 
prospect  of  maintaining  a  permanent  channel. 

Dike. — This  work,  completed  in  1876,  had  for  its  object  the  preserva- 
tion of  the  navigation  of  the  bay,  which  was  threatened  by  the  deposi- 
tion of  material  brought  down  by  the  San  Diego  Eiver  during  flood 
stages.  The  river  was  1  urned  from  its  course  and  caused  to  empty  into 
False  Bay.  This  was  accomplished  by  building  a  dike  across  the  mouth 
of  the  river  and  excavating  a  new  channel.  The  dike  is  in  good  condi- 
tion. If  repairs  are  found  necessary  they  are  made  by  making  a  small 
allotment  for  the  purpose  from,  the  appropriations  for  the  harbor. 

Work  will  be  continued  upon  the  jetty  as  now  designed  to  the  extent 
of  the  funds  made  available.  An  appropriation  of  $200,000  is  asked 
for  the  fiscal  year  ending  June  30, 1896. 

The  total  amount  appropriated  for  San  Diego  Harbor  since  1875  is 
$193,500,  as  foUows : 

Act  of— 

March  3,  1875 $80,000 

March  3,  1879 1,000 

August  11,  1888 1,000 

September  19,  1890 60,500 

July  13,  1892 50,000 
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The  total   amoiiut  expeuded,  including  outstanding  liabilities,  is 
$174,493.48. 
This  work  is  iu  the  collection  district  of  San  Diego. 

Money  statement 

July  1, 1893,  balance  unexpended P^*  7.32.  15 

June  30,  isy4,  amount  expended  during  fiscal  year So.  SIO.  59 

July  1,  1894,  balance  unexpended 32,921. t>5 

July  1,  1894,  outatandiu^  liabilities $14,915.13 

July  1,  1894,  aiuouut  covered  by  uncompleted  contracts 15, 148.34 

■  ■  30, 063. 47 

July  1, 1894,  balance  available 2,858.18 

Amount  that  can  be  profitably  expeudedin  fiscal  year  ending  June  30, 1896  2(X),  000. 00 
8ul»mitted  in  compliance  with  requirements  of  sections  2  of  river  and 
harbor  acts  of  1866  and  1867  and  of  sundry  civil  act  of  March  3, 1893. 


Abstract  of  bids  for  building  a  jetty  at  San  Diego  Harbor,  California,  called  for  ht/ 
adrerti«ement  dated  June  17,  1893^  and  opened  at  11  a.  m.  Jubj  .il,  IHO^i,  bt/  Lieut, 
Charles  L.  Potter^  Corps  of  Engineers,  in  absence  of  Lieut.  Col,  W,  H,  H,  Hemjaurd. 


No. 


1 
2 
3 
4 
5 


Name  of  bidder. 


John  11.  Qiiinton... 
Kimbnll  G.  Enston 

\V.  Jacobson 

I )ur by  Laydou 

SilaHll.  Smitb 


6  I  J.  P.  M.  Phillips 


Iloaly,  Tibbi'U  &.  Co. 
A.  a'.  Polhauiiis 


ry      ^,  Maltri'SR  StoiM'.per 

irosiic  i^pl.,<,^»^      toil  of    ■     Office 

^'^f««V  per  <-»»»i»^      "^'240       buildinir. 

lOOl.  *     1  ^ i„ 


yard.       pounds. 


$5.56 

$3.78 

$2.33 
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KEPORT   OK    MU.    K.    C.    Tl'RNEK,    ASSISTANT   KXGINKER. 

CouoNADo  North  Island,  California,  July  2,  1894. 

Colonel:  I  have  the  honor  to  submit  the  following  report  of  work  upon  the  jetty 
at  San  l)i(»go  Harbor  for  the  fiscal  year  ending  .June  30,  1894 : 

Work  iK^gan  under  the  contract  with  S.  R.  Smith  in  September,  1893,  but  was  not 
vigorously  prosecuted  until  the  contractor  received  financial  help  from  Mr.  W.  S. 
Waterman.    In  January,  1894,  the  quarry  was  changed,  and  since  then,  with  the 
exception  of  three  delays  to  brush  and  trestle  work  by  reason,  of  the  uonarrival  of 
piling  and  lumber,  the  work  has  been  continuous  and  active. 

The  work  done  up  to  June  30  is  as  follows: 

An  oftice  building  has  been  erected;  a  40-ton  Howe  railway  scale  put  in  place  on 
a  concrete  foundation;  1,000  feet  of  the  shore  revetted  with  rock  and  brush;  2,464.5 
feet  of  double-track  trestle  built;  the  jetty  built  to  high  water  for  a  distance  of 
1 ,860  feet,  to  about  low  water  for  194  feet  mori?,  and  a  brush  and  stone  foundation  course 
for  418  feet  more,  the  total  length  of  foundation  course  being  2,472  feet,  or  a  half 
bent,  8  feet,  beyond  the  trestle.  Besides  this  work,  which  was  paid  for  by  the  United 
States,  the  contractor  has  had  the  Coronado  Railroad  extended  a  mile  and  a  half  so 
as  to  ro:uh  the  jetty,  and  has  built  the  necessary  approaches,  embankments  and  side 
track,  and  started  a  wharf  on  the  bay  side. 

The  general  plan  of  the  work  was  to  build  1,000  feet  of  shore  revetment  from  the 
root  of  the  jetty  westward  to  the  entrance  channel,  after  which,  on  February  2,  a 
high-tide  jetty  was  started  out  along  Zuninga  Shoal.  The  location  is  well  back  from 
the  channel  so  as  to  give  considerable  latitude  for  building  spurs  and  keeping  the 
cuirent  from  the  main  structure,  the  distance  of  the  axis,  prolonged  straight  to 
the  shore,  from  the  entrance  to  the  bay  being  460  yards.  The  jetty  starts  on  a  10^ 
curve  concave  to  the  channel,  in  order  to  '*  refuse"  the  root  of  the  work  tVom  wave 
attack  during  construction  in  case  of  storms,  and  also  to  bring  the  work  all  opposite 
laud  owned  by  the  United  States.    The  curve  effects  a  saving  of  about  1,400  tons  of 
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rock  and  280  cubic  yards  of  brash,  by.  reason  of  sUorteuLug  the  shore  revetment  350 
feet,  while  not  atfecting  the  volume  in  the  jetty  proper.  The  tangent  in  the  jetty 
prolonged  converges  toward  the  channel,  and  breakers  are  ontside  of  it  at  the  end  of 
the  shoal,  considerable  change  having  taken  place  sinco  the  last  survey,  so  that  the 
dir<.'ction  will  probably  need  changing  about  5^  to  the  east  to  giVo  the  cheapest  con- 
struction. 

With  the  completion  of  this  contract,  under  which  about  4,6(X)  tons  more  of  rock, 
about  three  weeks'  work,  is  still  to  be  placed,  the  foundation  course  will  have  been 
carried  to  nearly  a  third  of  its  prox>osed  length,  the  wall  some  200  yards  less;  but 
owing  to  the  existence  of  a  channel  close  to  the  shore  about  250  yards  wide  and  hav- 
ing a  depth  of  10  feet,  while  the  greater  part  seaward  of  it  consists  of  a  shoal  with 
but  a  third  as  great  depths  along  the  axis  of  the  jetty  line,  the  volume  actually  filled 
is  a  much  larger  percentage  of  the  whole  work,  that  is,  on  the  basis  of  the  present 
depths.  With  halting  intermittent  work  considerable  scour  is  likely  to  occur,  and 
greatly  increase  the  amount  of  material  needed. 

1  he'eflects  of  the  work  done,  as  far  as  observed,  are  only  local,  and  little  else  is 
likely  to  occur  until  the  jetty  has  been  extended  1,000  feet  farther.  The  shore  line 
has  built  out  at  the  root  of  the  jetty,  advancing  the  low-watt»r  mark  llH'yards  and 
the  ordinary  high- water  mark  from  90  to  95  yards,  the  verti<'al  depths  of  filling 
being  from  8  to  11^  feet.  On  the  east  side  the  shore  lirio  curves  back  gently  from 
the  jetty,  the  shore  being  ailected  for  about  700  yards,  but  the  west  sido'has  built 
up  by  the  sand  coming  through  the  wall  from  tho  east  and  dropping  into  dead  water, 
forming  a  crescent-shaped  beach  in  the  angle  between  the  jetty  and  tho  revetment, 
and  a  steep  bank  along  the  inside  of  the  wall  serving  to  strengthen  that  side  also. 
It  is  thought  that  this  tendency  to  till  will  continue  along  the  whole  work  and  the 
bank  remuin,  if  tho  spurs  be  built  out  to  the  channel.  A  shoal  on  the  west  side  of 
tho  jetty,  which  was  bare  at  a  foot  of  tide,  has  scoured  since  the  littoral  channel  was 
closed,  so  that  but  a  small  patch  is  exposed  only  when  the  tide  falls  below  zero. 
Aside  from  the  shore  drift  the  movement  of  sand  in  this  protected  place  and  calm 
latitude  has  been  inconsiderable.  At  times  the  water  becomes  exceedingly  clear, 
and  the  edges  of  the  brush  mattresses  can  bo  seen  still  uusa'nded  over  after  two  and 
three  months'  submersion,  though  they  are  only  about  a  foot  thick.  A  small  local 
scour  has  occurred  at  the  end  of  the  shore  revetment  wall,  merely  wave  swash.  No 
tendency  to  widen  the  entrance,  as  is  ultimately  expected,  has  yet  been  observed. 

In  view  of  the  general  experience  of  the  coast  jetty  work  of  a  considerable 
advance  scour,  the  general  principle  has  been  observed  in  the  work  of  disturbing 
existing  ctmditions  a  minimum  until  an  inerodaUle  fonmlatiou  had  been  laid.  The 
iirst  mile  of  the  shoal  being  well  protecU^d  behind  Point  Loma  and  the  outlying 
kelp,  the  sea  is  very  mild.  There  probably  is  no  place  where  tho  local  weather  is 
so  mild  and  uniform,  even  in  the  winter.  As  a  result  the  formation  mats  wero  cov- 
ered only  with  small  rock,  and  the  mats  wero  only  a  foot  or  less  thick,  and  were 
projected  out  rapidly  so  that  at  one  time  they  wero  1,2C0  feet  ahead  of  the  mound. 
Tho  average  thickness  of  the  foundation  course  was  from  2^  to  3  feet.  In  building 
the  wall  the  littoral  channel  was  kept  open  for  most  )>art  until  the  mats  had  all  been 
lai<l.  The  actual  scour  has  been  very  small,  averaging  not  over  a  foot,  except  on  tho 
lines  of  the  piling,  a  pothole  from  6to  18  inches  deep  usually  cutting  round  each  pile. 
The  maximum  scour  was  at  tho  end  where  the  mat  was  dropped  in  5^  and  6  feet  of 
water,  while  the  soundings  before  beginning  work  were  2J  and  3,  a  scour  of  3  feet. 
The  sn*allness  of  the  scour  is  due,  it  is  thought,  to  this  being  the  first  work,  to  the 
mild  weatlier,  to  tlie  location  of  the  jetty  outside  of  the  crest  of  the  shoal,  and  to  the 
methods  pursued  in  doing  the  work. 

The  depths  actually  built  iu  varied,  beyond  the  shore,  from  10  and  11  feet  in  the 
littoi'al  channel  to 4  feet  on  the  shoal,  the  original  depths  before  doing  much  work 
being  9  and  10  feet  m  tho  cliannel  and  2^  and  3  feet  least  depth  on  the  shoal. 

The  trestle  specified  had  a  double  track  upon  bents  of  3  piles,  bents  being  16 
fort  capart  between  centers,  the  level  of  the  top  of  tho  stringer  being  16  feet  below 
low  water.  But  owing  to  a  clause  in  the  s]>eci(icati<ms  stating  that  it  was  designed 
for  light  rolling  stock,  the  contractor  drove  bents  of  4  jiih-s  for  St  out  of  a  total  of 
158  bents,  the  outer  74  bents  being  as  specified.  Cars  weighing  75,000  i)ounds  gross 
have  been  run  over  these  3-pile  bents.  No  sway  bracing  has  hern  useil  and  the  tres- 
tle was  amply  stiff  without  it,  oven  before  dropping  the  mats,  and  with  a  height  of 
26  feet  above  the  gi'ound.  Tho  piles  in  the  3-])ilo  bents  wero  driven  usually  from 
11  to  13  feet  deep,  but  one  inside  pile  in  a  few  of  the4-pile  bents  was  alloAved  to  bo 
driven  less  than  the  specified  10  feet.  All  piles  were  driven  with  a  drop-hammer,  over- 
hanging skid  driver.  Tho  water  jet  was  tried,  but  tho  apparatus  was  not  well  adapted 
to  that  ])roces8,  the  piles  went  down  crooked,  and  it  was  finally  given  up  after  a  few 
trials.  Tho  bottom  was  medium  sand.  The  usual  penetration,  Avith  a  blow  from  a 
hammer  weighing  1,800  pounds  and  falling  24  feet,  the  ropo  fixed  and  overhauling 
the  drum,  was  from  1|  to  1|  inches,  tho  average  pile  bein.is:  blunt-pointed,  about  10 
inches  in  diameter  at  the  small  end  and  about  13  inches  in  diameter  at  tho  butt.    With 
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everything  running  fimootbly,  a  crew  of  eight  men  could  drive  and  cap  3^  of  the 
4-pile  bents  in  eight  hours,  and  at  times  drove  4.  When  driving  bents  of  3  piles,  the 
stringers  were  picked  up  from  a  raft  by  means  of  a  pair  of  shearlegson  the  rear  end 
of  the  driver,  and  with  this  work  added  the  speed  was  the  same  as  before  with 
4-pilo  bents.  With  delays  and  accidents  the  average  was  much  less  than  the  rate 
given.  The  top  work  of  sizing  and  bolting  the  stringers  and  putting  in  the  spread- 
ers was  kept  up  by  4  carpenters.  On  account  of  the  rapid  progress  and  the  small 
amount  of  scour,  the  pile-driver  was  not  held  back  to  the  degree  specilied,  but  was 
allowed  to  get  at  one  time  150  yards  ahead  of  the  finished  foundation  course,  and 
usually  was  from  60  to  80  yards  in  advance,  thus  giving  more  room  for  the  carpenters 
and  mattressmen.  Piles  seldom  stood  more  than  from  4  to  5  days  before  the  mat 
was  dropped  around  them.  It  was  decided,  after  starting  work,  to  increase  the 
height  of  the  trestle  from  16  feet  to  20  feet  above  low  water.  The  trestle,  accord- 
ingly, ia  on  a  grade,  or  rather  two  grades,  with  a  short  level  between,  on  account  of 
the  lengths  of  piles  the  contractor  had  on  hand,  tho  short  level  between  grades 
having  the  appearance  of  a  sag.  The  last  52  bents  are  20  feet  above  low- water  level. 
The  brush  mattresses  which  form  the  foundation  course  are  composed  of  two  lay- 
ers of  brush  laid  at  right  angles  and  compressed  between  top  and  bottom  grillages 
of  2  by  3-inch  i)ino  scantling,  and  tied  with  No.  10  blaek  annealed  iron  wire.  Owing 
to  the  prevalent  idea  of  the  scarcity  and  high  ]irice  likely  to  bo  bid  for  brush,  the 
mats  were  specified  very  thin.  In  actual  work  it  was  found  difficult  to  get  a  close 
mat  much  less  than  a  foot,  which  was  the  average  thickness  made,  except  with  very 
fine  brush.  All  but  the  last  mattress  were  made  in  one  piece  under  the  trestle,  in 
lengths  of  4  bents  each,  and  varied  according  to  the  depth  of  water  from  25  to  52 
feet  in  width.  Tho  end  mat  was  69  feet  wide  and  2^  bents  long,  projecting  a  half 
bent  bf  yond  tho  trestle.  Tho  widths  are  enough  to  allow  of  a  projecting  apron  or 
bcrm  of  4  to  6  feet  beyond  the  too  of  the  rock  wall  on  each  side.  The  brush  was  a 
gord  quality  of  willow,  fairly  straight,  and  with  butts  usually  between  4  inch  and 
2inchesdinmeter,  and  was  delivered  on  cars  in  bundles  about  8  inches  thick  and 
from  6  to  20  feet  long — usually  about  15  or  16  feet  in  length.  About  a  sixth  of  the 
amount  came  from  the  Sweetwater  River,  the  rest  from  the  Tia  Juana  River,  about 
160  acres  being  cleared,  I  was  told,  in  obtaining  some  4,000  yards  from  this  latter 
locality. 

The  methods  used  in  making  and  dropping  the  mattresses,  devised  by  Mr.  W.  S. 
Russell  and  Mr.  George  F.  Bryant,  were  modeled  after  the  methods  in  vogue  at  the 
jetties  at  Tampico,  Mexico,  and  for  these  exceptionally  thin  and  light  mats  worked 
excellently,  not  one  being  lost  nor  badly  injured.  As  tho  mats  were  much  wider 
than  caps,  the  latter  were  oxteuded  by  outriggers  of  6  by  10- inch  pine,  held  to  the 
cap  by  a  bolt  going  through  both  cap  and  outrigger  and  fastened  with  nut  and 
washer.  In  tho  case  of  the  end  mat,  69  feet  wide,  the  30-foot  cap  was  extended  by 
two  or  a  double  outrigger  on  each  side,  a  second  one  bolted  to  the  end  of  the  first. 
It  is  thought  that  this  mat  is  the  widest  ever  dropped  from  this  width  of  trestle. 
From  these  outriggers  and  caps  4  pieces  of  3  by  8-inch  pine  15  feet  long  are 
hung,  about  3  feet  below  the  bottom  of  the  caps,  to  act  as  suspenders,  upon 
which  to  lay  tho  grillage  and  build  the  mattress.  Tho  outside  ends  of  the  outer 
suspenders  and  tho  inside  end  of  the  pair  in  the  middle  of  the  trestle  hung  by  single 
ropes  fixed  to  both  suspender  and  cap  or  outrigger,  in  case  of  the  outer  pieces;  but 
the  outer  ends  hung  in  the  bight  of  a  rope  of  which  one  end  was  tied  to  the  i^ap, 
and  the  other,  fitted  with  an  eye,  was  held  in  a  light  iron  ti'ip  hook,  which  also 
hung  to  the  cap ;  there  being  2  trip  hooks  to  each  bent,  or  10  to  a  mattress.  When 
ready  the  mattress  is  dropped  by  tho  levers  of  these  trip  hooks  being  pulled  simul- 
taneously at  a  given  signal,  tho  two  outer  suspenders  swinging  to  the  outside,  and 
the  two  inner  ones  i)ulling  up  through  the  middle  of  the  mattress.  Upon  the  sus- 
penders tho  lower  grillage  is  laid,  consisting  of  2  by  3  inch  scantling  in  32-ibot  lengths, 
placed  on  edge  parallel  to  the  axis  of  the  jetty  and  3  feet  apart,  and  crossed  by 
scantling  5  feet  apart,  tho  crossings  being  fastened  by  nails.  The  end  of  a  5-foot 
piece  of  No.  10  annealed  black  iron  Avire  is  wound  around  each  grillage  crossing, 
jind  the  wire  allowed  to  project  up  about  3^  feet.  The  bundles  of  brush  aro  then 
laid  in  alternately  butt  and  end,  cut  open  and  spread,  care  being  taken  to  keep  the 
wires  projecting  above  it,  after  which  the  top  grillage,  similar  to  the  bottom,  is  put 
on  and  the  mattress  compressed  and  tied  by  heaving  on  the  ends  of  the  wires  with 
mat  levers,  iron  bars  with  a  corrugated  toggle  at  the  end,  and  having  a  6-inch  ful- 
crum welded  on  about  5  inches  from  tho  end.  The  wires  are  secured  by  taking  a  turn 
round  tho  grillage  crossing  and  twisting  tho  end  about  a  half-driven  nail,  tho  nail 
finally  being  driven  home,  the  wire  being  held  taut  during  this  operation  in  a  pair 
of  tongs. 

Aboiit  two-thirds  of  the  mattresses  were  dropped  light,  but  toward  the  end  the 
increased  swell  made  it  advisable  to  put  on  a  preliminary  loading  of  small  rock. 
Tho  mattresses  being  so  thin,  tho  buoyancy,  particularly  with  green  brush,  was  so 
small  it  required  but  from  4  to  6  tons  to  sink  a  mattress  containing  from  100  to  120 


APPENDIX    S  S REPORT    OP    LIEUT.  COL.  BENYAURD.      2519 

cubic  yards.  Witli  a  foroman  aud  10  men  a  mat  of  this,  tbo  usual  size,  would  l>e 
sunk  in  from  six  to  nine  rainntes  after  dropping.  With  light  preliminary  loading  it 
usually  took  from  two  to  four  minutoS;  and  when  well  covered  about  one  minute  to 
one  and  one-fourth  minutes  to  settle  securely  on  the  ground. 

On  the  basis  of  a  mat  of  100  cubic  yards,  about  63  feet  long,  43  feet  Avide,  and  a 
foot  thick,  the  labor  would  approximate  90  hours,  or  with  foreman,  say  one  hour 
per  cubic  yard  of  compressed  mattress.  This  was  distributed  about  as  follows: 
Thirty  hours  on  outriggers,  suspenders,  and  lower  grillage ;  forty  hours  laying  brush ; 
and  twenty  hours  putting  on  top  grillage,  tying,  aud  compressing;  or  in  money 
terms  at  $1.50  per  day,  foreman  $3,  the  frame  would  cost,  per  cubic,  yard,  6.6  cents, 
brush  filling  8.8  cents,  tying  4.4  cents,  or  about  20  cents  in  all.  The  material,  with 
the  waste  lumber,  wire,  and  nails,  costs  about  35  cents,  and  with  brush  at  $1  per 
cubic  yard  at  the  trestle,  makes  the  total  mat,  ready  for  dropping  cost  about  $1.55 
per  cubic  yard.  This  is  the  average  for  1,212.2  cubic  yards  of  ornsh  which  took 
1,(60  hours  besides  foreman's  time;  but  takes  no  account  of  expense  for  locomotive, 
preliminary  preparations,  and  plant;  and  delays  and  accidents  also  bring  the  aver- 
age total  cost  much  higher.  But  it  will  bo  seen  that  tlio  thinness  of  tho  mattresses 
does  not  increase  tho  cost  as  much  as  might  be  thought.  If  tho  thickness  were 
doubled  the  grillage  would  need  be  heavier,  at  least  2  by  4  inches,  or  33  per  cent; 
and  the  labor  would  be  increased  nearly  as  much,  making  the  cost,  aside  from  the 
brush  and  the  labor  of  stowing  it,  whicli  would  chango  little,  abont  31  to  32  cents 
per  cubic  yard,  instead  of  46  cents,  a  probable  cheapening  of  but  14  to  15  cents  per 
cubic  yard. 

Considering  tho  fact  that  the  sand  moves  so  slowly  in  this  locality  in  the  absence 
of  btorms,  that  thick  mats  are  uulikely  to  be  sanded  up  from  teredo  attack  for  many 
months;  that  the  difference  in  cost,  per  volume,  of  tock  and  brusli  is  now  in  favor 
of  rock,  and  is  not  likely  to  bo  very  much  the  other  way  in  future  contracts,  espe- 
cially if  the  specificatious  allow  considerable  latitude  in  tho  sizes  of  rock,  and  also 
taking  into  account  the  advantages  gained  by  having  a  thiu  advance  foundation 
course — for  scour  hereafter  will  bo  much  greater  than  heretofore— it  would  seem 
advisable  to  continue  the  use  of  brush  merely  as  a  foundation  course  or  "carpet," 
and  not  as  a  material  to  fill  the  heart  or  core  of  the  jetty,  despite  its  possible  gi'eater 
tightness.  That  the  use  of  some  brush  is  needed  as  a  foundation  would  appear  to 
be  indicated  by  theexnericnco  on  the  revetment  wall.  During  tho  contractor's  change 
of  ])Ians  a  considerable  quantity  of  rock  which  had  been  thrown  off  the  cars  upon 
the  bencli  and  on  tho  lino  of  the  intended  wall,  had  buried  into  tho  sand,  making  it 
tedious  and  difficult  to  pick  up  and  place  properly  on  tho  brush.  Therefore  tho  con- 
tractor requested  to  leave  it  and  havo  a  deduction  estimated,  which  was  done.  In 
consequence  of  this,  experiment  was  tried  of  leaving  out  the  brush  foundation  for 
100  feet.  Tho  result  was  that  during  rough  water  and  high  tide  this  portion  of  the 
wall  sunk  down  2^  and  3  feet  below  tho  rest  of  tho  wall,  making  a  deep  sag.  Tliis 
is  not  a  conclusive  test  of  a  small  stone  foundation,  however,  as  there  Avas  uot  a  full 
generous  layer  of  small  rock  on  tho  sand,  only  rock  from  100  to  250  pounds;  but  it 
may  bo  claimed  that  it  was  as  well  covered  as  would  be  practicable  to  count  upon 
under  water  on  the  line  of  tho  jetty  proper,  unless  thero  was  a  large  quantity  of 
small  rock  available,  as  in  case  of  the  Catalina  Island  quarries,  for  instance. 

Tho  first  1,800  tons  of  rock  delivered  last  fall  came  from  tho  Sweetwater  Valley 
and  is  a  hard  porphyry — locally  socalled^ontaining  crystals  of  iron  pyrites  and 
weighing  168  pounds  per  cubic  feet.  It  was  brittle  and  splintered  in  quarrying. 
Seeing  the  likelihood  of  a  largo  amount  of  small  stone,  which  was  excellent  for  cov- 
ering tho  mattresses  but  useless  outside,  rock  below  the  specified  50  pounds  weight 
was  rejected.  The  quarry  was  changed  to  a  coarse-gained  granite  quarry  at  Fos- 
ters, after  Mr.  Waterman  took  hold  in  January.  This  rock  cleft  large,  and  in  order 
to  obtain  small  stone  for  sinking  the  mattresses  a  porphyry  quarry  had  to  bo  opened 
at  Spring  Valley,  and  was  operated  several  weeks.  The  large  rock  was  unloaded 
into  the  middle  of  the  trestle  by  means  of  a  chain  and  trip  hook  and  a  car  fitted  up 
with  a  derrick  and  hoisting  engine.  After  some  practice  2,000  tons  a  week,  forty- 
eight  hours,  were  readily  unloaded  by  the  crew  of  7  men,  and  the  attending  loco- 
motive and  its  engineer,  if  they  were  not  kept  waiting,  and  the  stone  averaged 
fairly  large.  One  man  rock  is  the  cheapest  handled — about  40  to  50  per  cent  cheaper 
than  tho  derrick.  Rock  from  500  pounds  to  2,000  pounds,  I  judge,  can  bo  most  easily 
handled  by  crowbars,  if  loaded  in  separate  cars.  All  rock  was  delivcre<l  on  ordi- 
nary 20- ton  railroad  fiat  cars,  there  being  abont  50  regularly  in  the  service.  The 
loads  averaged  from  16  to  18  tons,  but  varied  up  to  a  maximum  of  25  tons  (2,240 
pounds).  The  jetty  wall  has  been  formed  by  dropping  tho  rock  between  the  tracks 
and  allowing  it  to  take  its  own  slope,  which  is  nearly  one  to  one  on  account  of  the 
heaviness  and  large  sizes — from  2  to  3  tons  on  the  average,  but  running  up  to  6  and 
7  tons — of  the  rock  and  the  mildness  of  the  sea,  there  not  having  been  a  storm  since 
the  start.  Several  piles  have  been  knocked  out  from  under  the  caps  and  had  to  be 
pulled  back  and  rebolted,  and  the  caps  aud  stringers  havo  been  much  scarred  by 
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tlio  falling  rock.  The  20- foot  drop  is  severe  on  the  rock  also  and  many  pieces  break. 
A  wider  space  than  16  feet  between  track  centers  would  give  better  opportunity  for 
trimming  the  wall. 

In  general,  the  jetty  mound  was  built  in  three  stages.  First,  the  foundation  conrse 
was  laid ;  next,  the  wall  built  to  between  low  and  half  tide  and  small  rock  thrown 
over  it  to  chink  up  spaces  and  tighten  it,  and  then  the  wall  was  built  up  to  high 
water.     A  ftual  trimming  up  will  be  necessary  after  this  last  operation. 

With  present  prices  ot  $1,625  per  long  ton  for  rock  and  $2.53  per  cubic  yard  for 
brush  mattresses,  assuming  a  cubic  yard  of  jetty  to  take  1^  tons  of  rock,  the  cost  per 
cubic  yard  for  stone  and  for  brush  would  be  as  $2.17  to  $2.53,  or  the  stone  14  per  cent 
the  cheaper.  The  rock  wall  may  not  be  so  tight  as  the  brush,  core,  but  by  chinking  up 
liberally  with  small  rock,  and  after  the  anticipated  sanding  up  htis  taken  place,  it  is 
thought  there  will  be  no  practical  difference  m  this  respect.  With  cheaper  brush, 
as  may  possibly  happen  to  be  the  case,  the  aspect  woula  be  different. 

All  rock  and* brush  have  been  delivered  by  the  Coronado  Railroad,  which  skirts 
the  southern  shore  of  the  bay,  and  the  San  Diego,  Cuyamaca  and  Eastern  Railway, 
the  total  distance  from  the  quarry  at  Fosters  to  the  jetty  beiug  about  51  miles, 
nearly  equally  divided  between  the  two  roads. 

One  man  has  been  killed  at  the  quarry  by  a  bowlder  rolling  upon  him,  and  several 
have  been  injured.  Three  men  have  been  hurt  at  the  jetty  in  liamlling  rock,  and  two 
have  fallen  from  the  trestle  but  without  being  hurt. 

Since  the  brush  work  stopped  on  May  23,  from  8  to  12  men  have  been  employed  at 
the  jetty,  and  from  50  to  60  at  the  quarry. 

The  material  used  has  been  4,723.2  cubic  yards  of  compressed  brush,  and  27,769.89 
loQg  tons  of  rock.    About  4,600  tons  more  rock  will  be  delivered  under  this  contract, 
which  will  take  about  three  weeks. 
Very  respectfully, 

F.  C.  Turner, 

AssiHtant  Engineer, 

Lieut.  Col.  W.  11.  H.  Bknyaurd, 

Corps  of  Engineers t  U.  S.  A. 


commercial  statistics. 


Commercial  statistics  for  the  year  the  improvement  began. 


Entered 
Cleared. 


Yeaselfl.  '  Freight. 


No. 


201 
195 


Tons. 
24.809 
11,647 


The  vessels  (including  109  steamers)  had  an  aggregate  tonnage  of  122,311  tons. 

Commercial  statistics  for  the  year  ending  December  31, 1893, 
[Furniabed  by  Mr.  A.  E.  Higgins,  BX>ecial  depaty  collector.] 


Vt'Bsels :  ! 

8tenm number. . 

Sailing do ' 


Incoming. 

Outgoing. 

242 
93 

241 

88 

Tot«l 


153, 217 
21 


Tonnage  

Draft,  jn^ateat feet.. 

Morcbaudise,  general,  domestic tons.. 

Coal do 

Lumber foot.. 

Grain tons 8.733 

Mercbandise,  general,  foreign,  \  valued  at $390.  868  '       f273, 993 


335 


255, 074  I 
24  ; 
25,770 
86.068  ', 
16.826,000  I 


329 


*  Could  not  furnish  tigurcH. 

t  Ko  record  i.s  kc]>t  of  tbe  amount  in  tons  exi)orted  or  imported. 
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Amount  of  revenue  collected  at  the  port  during  the  year  ending  December  81,  1893, 
$91,812. 

Tons. 

Total  amount  of  freight  entered  and  cleared  in  1876 3(»,  456 

Total  amount  of  freight  entered  and  cleared  in  1893,  exclusive  of  foreign 
merchandise 143, 908 

Increase 107, 452 

No  new  lines  of  transportation  were  established  during  the  year. 


S  S6. 

IMPROVEMENT  OF  COLORADO  AND  GILA  RIVERS  AT  YUMA,  ARIZONA. 

The  section  of  the  river  and  liarbor  act  of  July  13,  1892,  making  an 
appropriation  of  $10,000  for  improving  the  Colorado  Eiver  called  for 
"the  construction  of  a  levee  along  the  Gila  River  near  its  junction  with 
the  Colorado  so  as  to  confine  the  waters  to  the  channels  of  said  rivers.'* 

A  survey  of  the  locality  having  been  made,  and  the  necessary  condi- 
tions to  meet  the  required  object  having  been  determined,  specifications 
were  issued  and  proposals  invited  for  the  construction  of  the  levee. 
I^revious  to  issuing  these  specifications  the  right  of  way  had  been 
obtained  from  the  difterent  property  owners  free  of  expense  to  the 
United  States  and  the  deeds  therefor  had  been  placed  upon  record  at 
Yuma. 

Proposals  for  the  work  were  opened  September  4  last,  and  a  contract 
was  entered  into  September  19  with  Baker  &  McKeown  for  the  con- 
struction of  the  levee  at  a  price  of  12J  cents  per  cubic  yard. 

The  levee  was  commenced  in  October,  1893,  and  completed  the  follow- 
ing January.  It  has  a  length  of  about  3,400  feet,  with  a  crown  of  8 
fei^tj  and  slopes  inside  and  outside  of  1  on  2  and  1  on  3,  respectively.  It 
rises  to  a  height  of  2^  feet  above  the  flood  of  1891  in  the  Gila,  the 
average  height  being  10  feet.  The  total  amount  of  material  placed 
in  the  work  was  53,807  cubic  yards. 

The  line  extends  from  Penitentiary  Hill  to  the  embankment  of  the 
Southern  Pacific  liailroad,  ne<ar  Seventh  and  Gila  streets,  following  for 
the  greater  portion  of  its  length  the  westerly  bank  of  a  slough  along  the 
easterly  boundary  of  Yuma.  In  adopting  this  line  advantage  was 
taken  of  a  levee  of  light  profile  thrown  up  by  the  village  authorities 
several  years  before,  as  the  object  to  be  fulfilled,  viz,  the  protection  of 
Yuma  against  floods,  could  be  obtained  at  less  cost  by  following  this 
line  ratlier  than  a  longer  one  along  the  bank  of  the  Gila  proper.  The 
work  is  in  good  condition. 

The  total  amount  appropriated  for  this  improvement  is  $10,000,  and 
the  total  amount  expended  is  $9,640.09. 

An  abstract  of  bids  received  is  appended. 

Money  statement. 

July  1,  1893,  balance  unexpended $9,503.07 

June  30,  1894,  amount  expended  daring  fiscal  year 0, 143. 16 

July  1,  1894,  balance  unexpended •      359. 91 
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Ahetract  of  bids  for  building  a  levee  at  YumOf  Ariz,^  called  for  htf  adrerdscment  dated 
July  J?.5,  I893f  and  opened  at  11  a.  m.  September  4,  1803^  by  Lieut.  Col,  JV.  JT.  H. 
Jienyaurdf  Corps  of  Engineers. 


No. 


Bidder. 


Prico  per 
cubic 
\an1. 


Cents. 

1     Patrick  J.  McComiiok •  13 

'J     C.raut  Bro.s '  14 

3     J.  S.  AiitoDollo  &  Co !  30 


4     Humphrey  McKeown  and  John  Baker 

J>     Kndolf  Axninn 

6  ,  Kodmuiid  Toohcy  and  llenry  George, 


S  S  7. 

ESTABLISHMENT   OF   HARBOR    LINES  IX   NAPA    RIVER   AT   NAPA,    CAL- 
IFORNIA. 

!Napa  Yaxley  Wine  Company, 

San  Francisco,  June  .7,  J 893, 

Dear  Sir  :  Being  the  owners  of  property  in  Ea«t  Napa,  between 
Sixth  and  Seventh  streets,  having  a  frontage  of  about  300  feet  on  the 
east  shore  of  the  Napa  Creek,  we  are  quite  interested  in  tho  preserva- 
tion and  protection  of  navigation  and  harbor  in  Napa  City. 

In  former  years  wharves  and  bulkheads  were  only  needed  and  used 
in  West  Napa,  but  lately  manufactories  of  various  kinds  have  been 
established  on  the  east  side,  and  make  the  building  of  wharves  and 
bulkheads  a  necessity. 

The  continuous  changes  in  the  creek  make  it  difhcult  to  ascertain  tfae 
lines  Avhere  tlie  erection  of  wharves  and  bulkheads  is  justifiable;  and 
as  the  increased  traffic  as  well  as  tho  value  of  propierty  makes  it  nec- 
essary to  define  the  different  x)ersonal  rights,  we  would  like  to  make 
manifest  to  you  that  the  establishment  of  harbor  lines  between  the 
Third  street  bridge  and  the  foot  of  Oak  street  is  essential  to  the  preser- 
vation and  protection  of  the  harbor  of  Napa;  and  we  respectfully 
request  you  to  cause  such  lines  to  be  established  beyond  which  no  piers, 
wharves,  bulkheads,  or  other  works  shall  be  extended,  or  deposits 
made,  except  under  such  regulations  as  may  be  prescribed  by  you. 
Respectfully,  yours, 

Napa  Valley  Wine  Company, 

.    E«  C.  Pbibsir, 

Manager. 

Hon.  Daniel  S.  Lamont, 

Secretary  of  War, 

[Second  indorsement.] 

Office  Chief  of  Engineers, 

U.  S.  Army, 

Ju7i€  13,  1893. 

Respectfully  referred  to  Lieut.  Col.  W.  H.  11.  Benyaurd,  Corps  of 
Engineers,  for  investigation  and  report. 

If,  in  Colonel  Benyaurd's  opinion,  the  establishment  of  harbor  lines  is 
essential  to  the  preservation  and  protection  of  the  harbor  he  will  please 
submit  to  tliis  office  a  maj)  showing  the  harbor  lines  which  in  his  judg- 
ment should  bo  established  by  the  Secretary  of  War. 
By  (;omm;:nd  of  Brig.  Gen.  Casey: 

H.  M.  Adams, 
Major^  Corps  of  Engineers* 
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[Thtnl  iiMlorsemeut.  1 

U.  S.  Engineer  Office, 
San  Francisco,  CuL,  June  30, 1893, 

Respectfully  returned  to  the  Chief  of  Engineers,  U.  S.  Army,  with 
accompanying  report 

W.  H.  H.  Benyaijrd, 
lAeut,  Col.,  Corps  of  Engineers. 

[Fourth  indorsomcnt.  I 

Office  Chief  of  Enginebr$<, 

U.  S.  Army, 

Jnly  12,  1893. 

Respectfully  returned  to  the  Secretary  of  War. 

Application  has  been  made  by  the  Napa  Valley  Wine  Company, 
owners  of  property  fronting  on  Napa  River,  at  Napa  City,  Cal.,  for  the 
establishment  of  harbor  lines  at  that  locality. 

Attention  is  respectfully  invited  to  the  report,  dated  the  30th  ultimo, 
from  Lieut.  Col.  W.  H.  H.  Benyaurd,  Corps  of  Engineers,  to  whom  the 
application  was  referred.  He  is  of  the  opinion  that  the  narrowness  of 
the  channel,  the  small  depth  of  channel  when  not  influenced  by  tide 
and  other  attendant  circumstances  do  not  warrant  the  establishment  of 
harbor  lines,  and  suggests  that  encroachments  upon  the  navigable  chan- 
nel can  bo  controlled  under  the  provisions  of  section  3  of  the  act  of 
Congress  of  July  13, 1892. 

I  do  not  concur  in  the  conclusions  reached  by  Colonel  Benyaurd. 

In  my  opinion  the  narrowness  of  the  channel,  instead  of  constituting 
an  objection,  is  rather  an  argument  as  to  the  necessity  of  establishing 
harbor  lines.  To  a  growing  and  progressive  industrial  city,  situated 
upon  a  narrow  river,  the  preservation  and  protection  of  its  water  front 
from  encroachments  that  tend  to  diminish  the  water  space  is  a  matter  of 
vast  importance.  And  it  is  of  essential  moment  to  the  owners  of  i>roperty 
bordering  on  such  a  river  to  have  their  individual  rights  as  to  the  exten- 
sion of  wharves  and  other  structures  defined  and  settled  by  law.  When 
harbor  lines  have  been  established  under  the  provisions  of  section  12  of 
the  act  of  September  19, 1890,  the  interests  of  the  public  in  the  preserva 
tion  of  the  navigable  channel  are  protected,  and  the  rights  of  individual 
riparian  owners  are  fixed  so  that  all  are  on  the  same  footing,  and  a  person 
on  one  side  of  the  stream  can  not  extend  his  wharf  or  pier  out  to  an 
unreasonable  distance  to  the  injury  of  the  owner  of  proi)erty  on  the 
opposite  side. 

Section  3  of  the  act  of  July  13,  1892,  simply  forbids  the  erection  of 
structures  that  may  impede  navigation,  but  a  structure  may  offer  no 
obstruction  to  navigation  and  yet  be  decidedly  injurious  to  a  harbor. 
The  objects  intended  to  be  accomplished  by  the  law  providing  for  the 
establisliroent  of  harbor  lines  and  the  law  forbidding  the  erection  of 
structures  obstructive  of  navigation  are  by  no  means  identical. 

1  therefore  recommend  that  the  matter  of  the  establishment  of  harbor 
lines  at  Napa  City  be  referred  to  a  Board  of  Engineer  Officers  to  con- 
sist of  Lieut.  Col.  W.  II.  H.  Benyaurd,  Maj.  W.  H.  Heuer,  and  Lieut. 
C.  L.  Potter. 

With  the  sanction  of  the  Secretary  the  order  constituting  the  Board 
will  be  issued  from  this  office. 

Thos.  Lincoln  Casey, 
Brig.  Oen.,  Chief  of  Ungiiieera. 
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[Fiftli  iudorseuieiit.] 

War  Department,  July  13j  1893, 

Approved  as  recommended  by  the  Chief  of  Engineers, 
By  order  of  the  Acting  Secretary  of  War: 

John  Tweedale, 

Chief  Clerk. 


report  of  lieut.  col..  w.  h.  h.  benyaurd,  corps  of  enaineers. 

United  States  Engineer  Office, 

San  Francisco y  Cat.,  June  30 j  1893, 

General:  I  have  the  honor  to  present  the  following  report  on  the 
matter  of  the  establishment  of  harbor  lines  at  ^apa  City,  OaL,  called 
for  in  vour  indorsement  on  letter  of  E.  C.  Priber  herewith. 

The  width  between  banks  of  JSTapa  River  at  Napa  City,  Cal.,  varies 
but  slightly  from  a  mean  of  100  feet.  The  banks  are  somewhat  bluff, 
and  when  the  channel  way  is  not  encroached  upon  by  bars  the  width 
is  very  nearly  the  same  at  high  and  low  stages  of  tide.  The  rise  of 
ordinary  tides  is  about  5  feet  and  of  spring  tides  about  7  feet.  The 
river  is  subject  to  considerable  fi'eshets  which  bring  down  from  the 
uplands  floating  trees  and  detritus  composed  partly  of  gravel,  which 
settles  in  tlie  channel  and  forms  shoals.  The  channel  way  has  been 
dredged  through  the  worst  of  these  shoals,  but  owing  to  the  causes 
just  mentioned,  the  dredged  portions  have  been  partially  refilled.  In 
all  these  changes,  however,  the  banks  have  remained  stable.  Only 
small  steamers,  two  in  number,  with  a  draft  of  4  feet,  and  small  sailing 
vessels  of  like  draft,  are  engaged  in  navigating  the  river,  and  even 
for  these  vessels  continuous  navigation  is  only  possible  during  the 
higher  stages  of  tide.  Arrivals  and  departures  are  timed  to  take 
advantage  of  this  condition.  The  narrowness  of  the  river  between 
banks  necessarily  precludes  the  erection  of  extensive  wharves.  Where 
these  latter  are  builL  for  the  accommodation  of  business,  they  extend 
but  a  few  feet  from  the  banks.  The  narrowness  of  the  channel 
between  banks,  the  small  depth  of  channel  when  notinfluenced  by  tide, 
the  changes  in  the  channel  way  and  other  attendant  circumstanc^es 
appear  to  me  not  to  warrant  the  establishment  of  the  harbor  lines 
asked  for.  No  wharf  can  be  projected  to  any  length  w^ithout  interfer- 
ing with  navigation  and  such  encroachment  can  be  easily  controlled 
under  the  provisions  of  the  river  and  harbor  act  of  July  13, 1892.  The 
ftict  is,  that  the  matter  seems  to  be  a  personal  one  between  the  Napa 
Valley  Wine  Company  and  A.  Hatt,  the  owner  of  x)roperty  on  the 
oi)posite  bank  of  the  river.  The  applicant  in  a  personal  interview 
asked  for  the  establishment  of  the  lines,  but  considering  the  views  just 
expressed  as  the  probable  reason  for  the  request,  I  decline  to  consider 
the  subject. 

The  letter  of  Mr.  Priber  is  returned  herewith. 
A^ery  respectfully,  your  obedient  servant, 

W.  II.  H.  Benyaurd, 
JAeui.  Cohj  Corps  of  Enrfineers, 

Brig.  (len.  Thomas  L.  Casey, 

Chief  of  Engineers^  U.  S,  A, 
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REPORT  OF  BOARD  OF  ENGINEERS. 

San  Francisco,  Cal.,  October  5, 1893. 

General  :  Tbe  Board  of  Engineer  Officers  constituted  by  Special 
Orders  No.  28,  from  Headquarters,  Corps  of  Engineers,  Washington,  D. 
C,  July  14, 1893,  to  consider  the  subject  of  harbor  lines  at  Napa  City, 
Cal.,  has  the  honor  to  recommend  for  adoption  the  following-described 
lines  along  the  east  and  west  banks  of  Napa  Eiver  in  the  immediate 
vicinity  of  Napa  City : 

West  aide. — Beginning  at  a  point  on  railroad  bridge  of  tbe  Sontbem  Pacific  Com- 
pany at  Lawrence  street  and  distant  15Teet  from  east  side  of  Water  street;  tbeiice 
parallel  to  Water  street  to  tbe  east  line  of  Edmonston  street  prolonged ;  tbence  to  a 
])oint  on  tbe  west  side  of  tlie  public  landing  at  a  distance  of  130  feet  east  of  First 
street ;  tbence  parallel  to  First  street  for  a  distance  of  75  feet;  thence  to  the  north- 
eust  corner  of  Knapp's  npper  lumber  wharf;  thence  along  tbe  front  of  this  wharf  to 
its  southeast  corner;  thence  to  thenorthcomor  of  the  United  States  Winery  (upper) ; 
tbence  along  the  brick  wall  and  front  of  the  wharf  of  tliis  winery  to  the  nortii 
line  of  Fourth  Btreet ;  thence  to  the  northeast  corner  of  Knapp's  lower  lumber  wharf; 
thence  along  the  front  of  this  wharf  to  the  lower  end  of  tbe  old  portion  of  this 
wharf;  thence  to  the  upper  end  of  tbe  line  of  piling  in  front  of  Ilatts  warehouses; 
tbence  along  this  lino  of  piling  to  its  lower  end;  thence  to  tbe  northeast  corner 
of  Hatt'a  Wharf;  thence  along  tbe  face  of  this  wharf  to  its  lower  end  near  Main 
street ;  thence  on  a  lino  toward  the  most  easterly  point  of  the  United  States  Winery 
(lower),  until  tbe  line  of  the  front  of  tbe  Emma  Lnudiug  is  reached;  thence  along 
the  line  of  that  front  to  tbe  lower  end  of  the  landing;  tbence  to  tbe  upper  end  of 
the  Caroline  Landing  (Zinfandel  now) ;  tbence  along  that  front  and  the  front  of  the 
Hope  Landing  to  the  lower  end  of  the  latter  landing;  thence  in  tbe  same  straight 
line  till  it  intersects  a  line  parallel  to  the  middle  line  of  the  levee  and  20  feet  out>- 
side  of  it;  tbence  along  this  line  until  it  intersects  the  north  line  of  Laurel  street 
extended. 

EasiHuU.—  Heginning  at  a  point  on  tbe  bridge  of  the  Southern  Pacific  Company 
140  feet  eastward  of  the  point  of  commencement  of  the  westerly  pier-bead  line; 
tbeneo  in  a  straight  lino  to  the  intersection  of  the  northerly  line  of  I'ldmonston  street 
]irolonged,  and  distant  190  feet  from  the  westerly  side  of  Water  street;  thenco  par- 
allel to  Water  street  to  the  intersection  with  the  southerly  lino  of  tbe  public  land- 
ing extended ;  thenco  to  tbe  westerly  end  of  the  wooden  bulkhead  near  wagon 
bridge  at  Third  street ;  thenco  along  tbe  bulkhead  and  the  face  of  the  east  abntment 
of  tbe  bridge,  and  along  tbe  bulkhead  below  tbe  bridge  and  continuation  of  that 
line  until  it  intersects  the  line  of  the  front  of  the  woolen  mill  wharf  j  thence  along 
this  line  to  tbe  lower  end  of  the  woolen  mill  wharf;  tbence  on  a  line  pariUcl  to 
l3'Hemmecourt  street  to  a  point  70  feet  north  of  the  uortb  side  of  Sixth  street;  thence 
to  a  point  on  the  west  Kid<»  of  D'Hemmecourt  street  40  feet  north  of  tbe  south  side  of 
Sixth  street;  thence  to  a  point  on  the  line  of  the  face  of  the  wharf  of  the  Napa  Val- 
ley Wine  Company  extended  northerly,  50  feet  from  tbe  northerly  corner  of  wharf; 
tbence  along  said  line  and  face  of  wharf  until  it  intersects  the  extended  lino  of  the 
south  end  of  the  building  at  Emma  Landing;  tbence  in  a  straight  line  project«^d 
toward  the  southerly  end  of  the  Hope  Landing  for  a  distaneo  ot  90  feet;  thenco  in 
a  straight  line  parallel  to  tbe  front  of  tbe  Caroline  and  Hope  landings  for  a  dis- 
taneo of  125  feet;  thence  parallel  to  Brown  street  until  it  intersects  the  bank  of  tbe 
river. 

Ko  bulkhead  lines  are  submitted  as  the  Board  considers  that  no  ftll- 
lu^  should  be  permitted  beyond  the  lines  o^the  natural  banks. 
Kespectfully  submitted, 

W.  H.  IT.  Benyaurd, 
Lieut.  CoJ.j  Corps  of  Engineers, 

W   H.  Hevek, 
Major,  GorpH  of  EuffincerH, 

Chas.  L.  Pottek, 
First  Lieutenant  of  Engineers, 
Brig.  Gen.  Thomas  L.  Casey, 

Chief  of  Engineers,  U.  8.  A, 
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«  {First  iudorscrnont  ] 

Office  Chief  of  Engineers, 

U.  S.  Army, 

October  17^  1893. 

Respectfully  submitted  to  the  Secretary  of  War. 

The  within  report  of  the  Board  of  Engineers  constitute  by  authority 
of  the  Secretary  of  War  to  consider  and  report  upon  the  subject  of 
harbor  lines  at  Napa  City,  Cal.,  is  recommended  for  approval. 

The  lines  suggested  by  the  Board  are  described  in  the  within  report 
and  shown  on  the  map*  inclosed,  and  it  is  recommended  that  the  Sec- 
retary i)lace  his  approval  both  upon  this  paper  and  the  tracing  sub- 
mitted. 

Previous  papers  herewith. 

Thos.  Lincoln  Casey, 
Brig,  Gen.j  Chief  of  Engineers. 

[Second  iiidor«ement.] 

War  Department,  October  18,  1893. 

'  Appro\lid. 

Daniel  S.  Lamont, 

Secretary  of  War. 


*  Omitted. 
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IMPROVEMENT  OF  SAN  JOAQUIN  AXD  SACRAMENTO  RIVERS  AND  TRIB- 
UTARIES, AND  OF  RIVERS  AND  HARBORS  IN  CALIFORNIA  NORTH  OF 
SAN  FRANCISCO 


REPORT  OF  MA  J.  W,  H.  HEUER,  CORPS  OF  ENGINEERS,  OFFICER  IN 
CHARGE,  FOR  THE  FISCAL  YEAR  ENDING  JUNE  SO,  1894,  WITH  OTHER 
DOCUMENTS  RELATING  TO  THE  WORKS. 

I M  PRO  V  EMK  N  TS. 


1.  San  Joaquin  River,  Califomin. 

2.  Mokelumno  River,  California. 

3.  Sacramento  and  Feather  rivers,  Cali- 

fornia. 


4.  Petalama  Creek,  California. 

5.  Humboldt  Harbor  and  Bay,  California. 


United  States  Engineer  Office, 

San  Franciseoy  Cal.^  July  5,  1894. 

Qenerax.  :  I  have  the  honor  to  transmit  herewith  my  annual  reports 
for  the  fiscal  year  ending  June  30, 1894. 

Very  re8i)ectfully,  your  obedient  servant, 

W.  H.  Heuer, 
Majovy  Corps  of  Engineers. 
Brig.  Gen.  Thomas  L.  Casey, 

Chief  of  Engineers^  U.  8.  A, 


TT  I. 

IMPROVEMENT  OF  SAN  JOAQUIN  RIVER,  CALIFORNIA. 

Description. — The  San  Joaquin  River  flows  in  a  general  northwesterly 
direction  from  Firebaugh  to  its  mouth.  It  empties  into  Suisun  Bay,  near 
the  mouth  of  the  Sacramento.  During  its  high- water  stage  the  river 
is  navigable  for  light-draft  boats  to  Hills  Ferry  nearly  100  miles  above 
Stockton,  and  sometimes  even  to  Firebaugh,  nearly  100  miles  farther; 
but  during  this  period  of  high  water  there  is  but  little  freight  availa- 
ble for  boats,  while  during  low-water  periods  there  is  not  enough  water 
in  the  ui)per  river  for  navigation  purposes.  The  lower  river  is  i)racti- 
cally  an  estuary. 

Original  condition. — Before  improvement  the  low-water  channel  to 
Stockton  Was  only  about  6  feet  in  depth,  while  the  upper  river,  above 
Stockton,  was  navigable  to  Hills  Ferry  for  but  few  months  in  the  year, 
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during  tl»o  hi^li- water  stage,  and  then  only  for  boats  drawing  2  feet  of 
water  or  less. 

Work  prior  to  June  30^  1893. — The  project  for  the  iinprov.ement  was 
adopted  in  1877,  and  slightly  modified  in  1881  and  1888.  Its  object  is 
to  secure  and  maintain,  by  dredging,  a  channel  9  feet  deep  at  low  water 
and  100  feet  wide  through  the  tidal  i)ortions  of  the  river  and  Stockton 
Slough  to  Stockton,  and  a  channel  4  feet  deep  at  low  water  and  100  feefe 
wide  to  Miller's  warehouse,  in  Mormon  Slough ;  to  secure  the  temporary 
improvement  of  the  low-water  channel  by  dredging,  scraping,  and  small 
wing  dams,  and  to  effect  the  closure  or  jiartial  closure  of  Paradise  Cut 
and  Laird  Slough. 

Up  to  1887  all  the  Avork  on  this  river  was  done  by  contract,  and  the 
cost  of  dredging  varied  from  45  to  15  cents  per  cubic  yard.  In  1887  a 
dredge  was  built  by  the  Government,  and  since  that  time  the  cost  has 
averaged  less  than  10  cents  per  cubic  yard. 

In  December,  1888,  a  dam  for  the  partial  closure  of  Paradise  Cut  was 
completed.  During  the  excessive  floods  of  1890  this  dam  was  injured 
beyond  repair,  and  was  accordingly  rebuilt  in  the  fall  of  1891. 

Adam  was  constructed  across  Laird  Slough  during  August  and  Sep- 
tember, 1891.  Owing  to  damage  by  floods  it  became  necessary  to 
rebuild  it  in  part  in  tbe  fall  of  1892. 

Paradise  Out  Dam  was  Jigain  rei)aired  in  1892. 

Dredging  has  been  in  progress  each  year,  and  the  river  has  also 
been  straightened  by  several  cut-offs  with  great  benefit  to  navigation. 
Wherever  cut-offs  have  been  made  they  have  been  self-maintaining. 

Amount  expended  mid  results  obtained  to  June  30^  1893, — The  amount 
expended  on  the  San  Joaquin  River  up  to  June  30, 1893,  was  $280,705.85. 
The  constant  work  of  improvement  had  given  and  maintained  a  low- 
water  channel  of  9  feet  to  Stockton,  and  rendered  steamboating  to  that 
city  comparatively  easy  and  safe  all  the  year  round. 

While  the  ui)per  river  had  been  improved  by  the  partial  clomre  of 
Paradise  Flat  and  Laird  Slough  the  annual  time  of  navigation  was  not 
materially  lengthened. 

APPKOPKIATIONS. 


AugiiHt  14, 1876 $20,  000 

JuueU,  18S0 20,000 

March  3, 1881 40,000 

Aurjiiat  2, 1882 40,000 

J 11 1 V  5 , 1 884 20,  000 

August  5, 1886 18,  750 


August  11, 1888 $25, 000 

September  19, 18iK) 75, 000 

July  13,1892 65,000 

Total 323,750 


Beport  of  operations  during  the  x)ast  fiscal  year, — 1\\  September,  1893, 
the  San  Joaquin  lliver  had  fallen  so  as  to  render  dredging  again  nec- 
essary, the  United  States  dredge  was  accordingly  put  to  work  on  Sep- 
tember 18  at  Wakefield  Landing,  about  6  miles  below  Stockton,  where 
a  bad  sand  bar  had  formed.  This  was  removed  to  a  depth  of  9  feet 
below  low  water,  which  necessitated  the  excavation  of  22,8-42  cubic 
yards  of  material.  The  dredge  was  then  mov<*d  to  a  hardpan  bar  nearly 
opposite  Raggi  Landing.  This  bar  became  an  obstacle  to  navigation 
by  reason  of  the  new  double  cut-off  at  the  narrows,  causing  boats  to 
take  a  different  course  to  the  one  formerly  used.  It  also  was  removed 
to  a  depth  of  9  feet  below  low  water,  requiring  the  excavation  of  4,110 
cubic  yards  of  material,  all  hardpan.  After  this  was  done  the  dredge 
w^as  removed  into  Stockton  Slough,  where  work  was  carried  on  until  the 
end  of  December  when,  the  channel  being  in  a  fair  condition  and  the 
funds  practically  exhausted,  the  dredge  was  laid  \\\)  near  Stockton.  In 
Stockton  Slough  the  dredge  made  cuts  aggregating  3,585  feet  in  lengthf 
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50  feet  wide,  to  a  depth  of  9  feet  below  low  water,  to  do  which  32,964 
cubic  yards  of  material  were  excavated  and  placed  on  shore.  The 
dredge  was  at  work  altogether  during  this  season  for  one  hundred  and 
live  days,  and  removed  and  placed  on  shore  an  aggregate  of  59,916 
cubic  yards  of  material.  The  total  cost  of  the  dredging  was  $4,771.57,  or 
7.9  cents  per  cubic  yard.  Much  delay  was  caused  by  repairs  which 
became  necessary  to  the  dredge  during  the  work,  and  it  is  probable  that 
it  will  have  to  be  extensively  repaired  before  work  is  again  resumed. 

On  July  5,  1893,  bids  were  opened  for  dredging  a  double  ctft-off  in 
the  San  Joaquin  River,  below  Stockt.on.  The  following  bids  were 
received: 

Cents  p€r  cubic  yard. 

(1)  John  Hackott,  San  Francisco,  Cal 15 

(2)  Ferris  &.  Williams,  San  Francisco,  Cal 18 

On  July  23, 1893,  a  contract  was  entered  into  with  John  Hackett. 
He  began  work  on  August  12,  and  completed  the  cut-off  on  September 
11.  There  were  110,093  cubic  yards  of  material,  consisting  of  peat  and 
clay,  excavated  and  placed  on  shore  behind  levees.  The  cut  is  1,900 
feet  in  length  and  150  feet  in  width.  The  bottom  of  the  cut  is  horizon- 
tal and  9  feet  below  mean  low  tide.  The  average  wndth  of  the  river  in 
the  vicinity  is  175  feet.  Besides  avoiding  two  sharp  bends  three- 
tenths  of  a  mile  is  saved  to  vessels  by  the  cut. 

On  September  4,  1893,  bids  were  opened  for  making  a  double  cut-off 
at  Twenty-one  Mile  Slough,  San  Joaquin  Kiver.  The  following  bids 
were  received : 


Jso. 


Xame  and  addreas  of  bidder. 


1  ,  San  FranciBCo  Bridge  Company,  San  Franciaco 

2  I  Jolin  W .  Ferris,  San  Francisco 

3  '  John  Hackett,  San  Francisco 


Prico  n«»r  '■    -Amount 
cabSfV«^  200,000 

>"^'    I     yards. 


I 


Cenia. 

8.74  I          $17,480 

11  !           22, 000 

10  20, 000 


On  September  14,  1893,  a  contract  was  entered  into  with  the  San 
Francisco  Bridge  Company.  The  contractors  began  work  on  Septem- 
ber 1(),  and  completed  the  cut-off  satisfactorily  on  October  17.  The 
material  excavated,  amounting  to  204,422  cubic  yards,  and  consisting 
of  peat  and  mud,  was  deposited  behind  levees  along  the  bank,  50  feet 
back  from  the  edges  of  the  cut.  The  cut  is  100  feet  in  width  at  bot- 
tom, with  slopes  averaging  1  on  1.  The  bottom  is  horizontal,  and  9 
feet  below  the  level  of  mean  low  water.  The  east  portion  of  the  cut  is 
1,250  feet  long,  and  the  west  portion  2,525  feet.  The  average  width  of 
the  river  in  the  vicinity  is  300  feet,  with  a  considerably  larger  cross- 
sectional  area  than  that  of  the  cut.  The  size  of  the  cut  would  have 
been  increased  had  funds  permitted.  Vessels  began  to  pass  through 
the  cut  as  soon  as  completed,  thus  avoiding  two  sharp  bends  in  the 
river,  and  shortening  their  route  by  1.4  miles. 

A  bridge  over  the  San  Joaquin  Kiver  at  Garwood  Ferry  was  com- 
pleted during  the  year.    It  is  not  an  obstruction  to  navigation. 

Ainount  ea'pended  and  results  obtained  during  the  past  fiscal  year. — 
The  amount  expended  on  the  San  Joaquin  Kiver  during  the  past  fiscal 
year  was  $40,554.59,  making'  the  total  amount  thus  far  expended 
$321,200.  A  low-water  channel  of  9  feet  to  Stockton  has  been  main- 
tained, and  navigation  has  been  rendered  easier  by  the  cut-offs  made. 

Future  operations. — When  funds  permit,  the  cut-off  previously  made 
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at  Head  Eeach  could  be  increased  in  width  and  depth  with  advantage 
to  navigation.  The  estimated  cost  of  this  is  $37,350.  There  is  an 
obstruction  to  navigation  near  tlie  county  bridge  just  above  the  entrance 
to  Stockton  Channel,  formed  by  an  old  corduroy  road  built  to  a  ferry 
which  was  abandoned  when  the  county  bridge  was  built.  This  forms  a 
serious  sand  bar,  and  makes  it  extremely  difficult  for  boats  to  pass.  It 
can  be  removed  at  an  estimated  cost  of  $5,000.  Annual  dredging  will 
be  necessary  to  keep  Stockton  Slough  in  a  navigable  condition ;  in  fact, 
without'it  steamboats  would  bo  unable  to  reach  Stockton. 

With  any  future  appropriations,  depending  on  the  amount  and  the 
requirements  of  commerce,  it  is  proposed  to  continue  work  in  the  fol- 
lowing order,  unless  Congress  should  otherwise  direct: 

1.  Dredging  to  maiutain  9  feet  depth  to  Stockton $35, 000 

2.  Increasing  cut-oflf  at  Head  Reach,  in  'width,  depth,  or  both 37, 750 

3.  Removing  obstruction  near  county  bridge  above  Stockton  Slough 5, 000 

4.  Increasing  cut-oflf  at  Twenty-one  Mile  »Slough  in  width,  depth,  or  both..     20, 030 

5.  Snagging,  wing-dams,  etc 10, 000 

Total 107,750 

All  of  the  above  amounts  can  be  advantageously  expended  in  one 
fiscal  year. 

Remarks. — The  trade  between  San  Francisco  aijid  Stockton  is  very 
important.  There  are  two  regular  lines  of  steamers  running  steam- 
boats every  week  day  between  the  two  cities.  The  commerce  of  the 
river  is  now  carried  on  12  steamboats  of  from  98  to  880  tons  and  draw- 
ing from  1.5  to  7  feet  of  water,  and  on  14  barges  of  from  ICO  to  000  tons, 
averaging  30O  tons. 

While  it  can  not  be  asserted  that  the  improvements  made  have 
caused  any  reduction  in  freight  or  insurance  rates,  it  is  almost  certiiin 
that  if  they  were  not  continued  there  would  soon  be  a  material  increase. 

Money  statement 

July  1,  1893,  balance  unexpended $43,  (U4. 15 

June  30,  1894,  amount  expended  during  tiscal  year 40, 554. 59 

July  1 ,  1894,  balance  unexpended 2, 489. 56 

r  Amount  (estimated)  required  for  completion  of  existing  project ( * ) 

j  Amount  that  can  beprotitubly  expended  in  fiscal  year  ending  June30,1896  107, 750. 00 
Submitted  in  compliance  with  requirements  of  sections  2  of  river  and 
harbor  acts  of  1866  and  1867  and  of  sundry  civil  act  of  March  3, 1893. 
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STATISTICS   OK   TRABK. 

The  following  statement  of  the  freight  carried  on  the  San  Joaquin  River  by  the 
boats  and  barges  of  the  California  Navigation  and  Improvement  Company  was  fur- 
nished by  Capt.  Corcoran,  the  manager  of  the  company : 

On  the  upper  Hivt,  above  Stockton. 
Down-river  freight:  Todh. 

Wool ; 1^ 

Cord  wood 1,500 

Wheat  ...: 18,900 


Total 20,588 

Up-river  freight,  miscellaneous 3,00<) 

*Indet«rmiuat43. 
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Tbo  following  freight,  which  is  the  amount  carried  on  the  Tuolumne  River  during 
the  past  year,  passes  over  the  Upper  San  Joaquin  River  to  reach  the  Tuolumne.  It  is 
therefore  given : 

Tons. 

Down  river  freight,  wheat 1,849 

Up  river  frei«jjht,  miscellaneous 2, 500 

Total 4,349 

The  following  freight  was  carried  on  the  river  between  Stockton  and  San  Fran- 
cisco Bay : 

Tons. 

Wheat 79,400 

Luml>eT .^. 19,  200 

Coal 20,500 

Mill  stuffs 65,000 

Wool,  wine,  paper,  and  manufactured  products 53, 000 

Produce  ....' 14,000 

Pulp,  hides,  and  other  raw  materials 13, 000 

Total 264,100 

Passengers,  103,  000. 

'  The  following  freight  was  carried  on  the  river  by  the  steamer  Ellen,  Capt.  A.  F. 
Williams,  owner: 

TODB. 

Grain 8,130 

Lumber,  coal,  and  cord  wood 5,  420 

Miscellaneous  freight 5, 007 

Total 18,557 

The  following  statement  of  the  freight  carried  on  the  San  Joaquin  River  by  the 
boats  of  the  Union  Transportation  Company  was  furnished  by  Capt.  C.  M.  Kenis- 
ton,  the  secretary  of  the  company.  These  boats  only  run  between  Stockton  and 
San  Francisco,  calling  at  way  landings : 

Tons. 

General  merchandise ^ 18, 000 

Flour  and  mill  stuffs 10, 000 

Grain 3,000 

Coal 3,000 

Produce 1, 500 

Total 35,500 

Passengers,  51,509. 

Whidh  makes  a  total  for  this  river  (as  reported  by  the  carriers)  :  Freight,  346,094 
tons;  passengers,  154,509. 


T  T  2. 

IMPROVEMENT  OF  MOKELUMNE  RIVER,  CALIFORNIA. 

Description. — The  Mokelumnc  River  is  a  tribntary  of  the  San  Joaquin, 
which  it  enters  about  20  miles  above  the  mouth  of  the  latter.  In  the 
lower  part  of  its  course  it  is  subject  to  tidal  influence  and  is  always 
navigable  to  IN^ew  Hope  Landing.  Although,  in  seasons  of  high  water, 
boats  go  a  few  miles  farther  upstream,  New  Hope  Landing  is  practi- 
cally the  head  of  navigation.  At  this  point  the  channel  separates  into 
the  north  and  south  forks,  which  unite  again  about  4  miles  before  reach- 
ing the  San  Joaquin.  The  length  of  the  north  fork  is  0  miles  and  of  the 
south  fork  14  miles. 

Original  condition. — Before  improvement  navigation  on  this  river 
was  dangerous  and  difficult,  on  account  of  numerous  snags  and  over- 
hanging trees. 
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Work  prior  to  June  30y  1893. — A  project  for  the  improvement  of  this 
river  was  made  in  1884,  having  for  its  object  the  removal  of  the  trees 
and  snags  obstructing  navigation.  Both  forks  of  the  river  were  cleaned 
out  in  1884, 1885,  1880,  1887,  and  1888,  rendering  steaniboating  to  the 
head  of  navigation  easy  and  safe.  This  completed  the  project  as  out- 
lined, and  since  then  no  work  of  improvement  has  been  done  on  the 
river. 

Amount  expended  and  results  obtained  to  June  30,  1893. — The  amount 
expended  on  this  river  up  to  June  30,  1893,  was  $12,480.70.  Results 
previously  obtained  were  not  permanent.  Since  1888  shags  have 
reformed,  trees  regrown,  and  the  channel  again  requires  cleanlug. 
Another  obstruction  is  a  point  of  land  jutting  out  into  the  channel  near 
New  Hoi^e  Landing  This  landing,  at  the  junction  of  the  two  forks,  is 
the  most  important  one  on  the  river.  The  south  fork,  which  is  bridged 
at  this  x)oint,  is  hardly  navigable  for  1 J  miles  below.  The  river  proper 
and  the  north  fork  make  a. junction  which  is  nearly  a  right  angle.  The 
point  of  land  referred  to  being  a  tongue  between  the  river  and  the 
north  fork  is  constantly  extending  into  the  fork,  increasing  the  curva- 
ture of  the  bend,  and,  in  consequence  of  the  current,  making  it  very 
ditficult  for  a  boat  to  get  to  the  landing  at  New  Hope. 

APPROPRIATIONS. 

July  5, 1884 $8,500 

Augusts,  1886 2,500 

August  11,  1888 2,000 

July  13, 1892 2,500 

Total 15,500 

Amount  expended  and  results  obtained  during  the  pa^t  fiscal  year. — No 
work  was  done,  no  money  was  expended,  and  no  further  results 
obtained. 

Future  operations. — To  make  the  above-described  landing  easy  and 
safe  and  give  a  more  direct  entrance  for  the  river  into  the  north  fork, 
the  point  referred  to,  which  contains  about  two- thirds  of  an  acre,  should 
be  removed  to  a  depth  of  6  feet  below  low  water. 

The  estimated  cost  of  this  improvement  is  as  follows: 

Removiug  suags  and  overhanging  troes $3,000 

Removing  sancl  bar  caused  by  canal,  50,000  cubic  yards,  at  10  cents  per  yard.     5, 000 
Cutting  off  point  near  New  Hope  Landing,  including  grubbing  and  purchase 
of  laud 1,100 

Total 9,100 

All  of  tlie  above  work  could  be  advantageously  done  in  one  fiscal 
year. 

The  act  of  July  13, 1892,  appropriating  $2,500  for  the  improvement 
of  this  river,  contained  a  i)roviso  that  no  part  of  the  amount  should  be 
expended  until  the  drainage  canal  cut  by  private  parties  near  New 
Hope  Landing  was  closed.  This  has  at  last  been  done,  and  when  the 
stage  of  water  permits  work  can  be  resumed. 

Remarl'8, — The  statistics  of  trade  furnished  by  the  California  Trans- 
portation Company  for  the  year  from  June  1,  1893,  to  May  31, 1894,  are 
as  follows : 

Freiirht tons..  38,812 

Passengers * 8, 059 

This  commerce  is  carried  on  one  stern- wheel  steamer,  the  Constnnee 
(38.";  tons,  draft  light  2.5  feet,  loaded  6  feet),  which  makes  one  to  three 
round  trips  per  week. 
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Tbe  steamer  IJllen  (01  tons),  which  makes  occasional  trips  into  this 
river,  furnishes  the  following  statistics  for  the  year  from  June  1,  1893, 
toMay  31,  1894: 

Tona.     ,  Tons. 

Potatoes 364     Livestock 35 

Hay 614  I  Cord  wood 80 

Wheat  and  hurley 2, 176  '                                                                   

Lumber 430  I              Total 3,099 

While  it  can  not  be  asserted  that  the  improvements  have  caused  any 
reduction  in  the  rates  of  freight  or  insurance,  it  is  certain  that  the 
maintenance  of  navigation  on  this  river  is  of  the  greatest  benefit  to 
the  neighboring  community.  The  rate  of  freight  by  the  river  is  $1 
per  ton  less  than  by  railway  from  competing  points,  so  on  the  i>bove 
freight  there  is  a  saving  to  the  shippers  of  this  district  in  one  year  of 
over  842,000. 

Money  statement, 

July  1,1893,  balance  unexpended $3,019.30 

July  1,  1894,  balance  unexpended 3,  019. 30 


{Amount  (estimated)  required  for  completion  of  existing  project (*) 
Amount  thatcan  be  profitably  expended  in  fiscal  year  ending  June  30, 1896      9, 100. 00 
Submitted  iu  compliance  TvitU  requirements  of  sections  2  of  river  and 
harbor  acts  of  1866  and  1867  and  of  sundry  civil  act  of  March  3, 1893. 


TT3. 

IMPROVEMENT  OF   SACRAMENTO  AND   FEATHER  RIVERS,  CALIFORNIA. 

Description. — The  Sacramento  River  is  a  navigable  stream  as  far  as 
Red  Bluff,  about  275  miles  above  its  mouth.  For  twenty  years,  how- 
ever, after  the  railroads  were  put  in  operation,  boats  did  not  find  it 
commercially  profitable  to  go  above  Mcintosh  Landing,  about  45  miles 
below.  In  1892  they  went  as  far  as  Tehama,  about  16  miles  below  Red 
Bluff. 

The  Feather  River  is  a  tributary  of  the  Sacramento,  entering  it  about 
16  miles  above  the  city  of  Sacramento.  It  is  a  navigable  stream  for 
about  30  miles  above  its  mouth  to  its  junction  with  the  Yuba  River  at 
the  town  of  Marysville. 

Original  condition. — Before  improvement  was  begun  navigation  was 
difficult  on  account  of  numerous  bad  snags,  shallow  bars,  and  rapids, 
but  the  exorbitant  rates  that  could  be  charged  for  freight  and  laassage, 
owing  to  there  being  no  competition,  made  steamboating  profitable. 

Work  prior  to  June  30j  1803. — In  1874,  a  project  was  made  and 
approved  for  the  improvement  of  both  rivers.  It  liad  for  its  object  the 
temporary  improvement  of  the  low- water  channels  by  removing  snags, 
scraping  bars,  and  building  wing  dams.  Work  has  been  continuous  on 
this  project  ever  since  whenever  funds  permitted. 

The  river  and  harbor  act  of  September,  1890,  provided  for  a  Board  of 
Engineers  to  examine  and  report  on  the  Sacramento  and  Feather 
rivers  with  a  view  to  their  future  improvement.  In  their  report  (see 
Annual  Re])ort  of  the  Chief  of  Engineers,  1891,  p.  2990)  the  following 
appropriations  are  recommended: 

(1)  A  specific  yearly  appropriation  of  $25,000  for  snagging,  building 
wing  dams,  etc.,  above  the  city  of  Sacramento. 

*  indeterminate. 
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(2)  A  specific  appropriation  of  $275,000  for  removal  of  obstructions 
in  the  Lower  Sacramento  River,  and  $25,000  for  the  closure  of  Jacob 
iSlongh, 

(3)  A  si>eciflc  appropriation  of  §300,000  for  the  treatment  of  the 
Yube  River  near  and  aborc  Marysville. 

(4)  A  sjieeitiG  annual  appropriation  of  §20,000  for  improving  the 
navigable  channel  of  the  Feather  River. 

In  1892  the  project  was  modified  and  increased  to  include  the  closure 
of  Jacob  Slough,  a  large  crevasse  above  the  city  of  Sacramento,  the 
maintenance  of  navigation  on  the  Feather  River  by  means  of  wing 
dams  to  remove  shoals,  and  the  treatment  of  the  Yuba  River  near  and 
al>ovc  Marysville. 

In  1802  snags  were  removed  and  the  channel  of  the  Upper  Sacra- 
mento put  in  goo<l  condition  from  the  mouth  of  the  river  to  Tehama. 
A  survey  of  Jacob  Slough,  a  crevasse  in  the  left  bank  of  the  Sacra- 
mento River  about  12  miles  above  the  city  of  Sacramento,  was  made 
in  November,  1892,  and  a  plan  for  its  closure  made  and  approved.  The 
work  was,  however,  delayed  until  the  next  fiscal  year,  as  it  could  only 
be  done  economically  at  the  low  stage  of  the  river. 

A  survey  of  the  junction  of  the  Yuba  and  Feather  rivers  was  made 
and  a  plan  ju'epared  and  approved  for  cutting  anew  channel  for  the 
mouth  of  the  Yuba,  and  thus  secure  a  more  harmonious  confluence  of 
the  two  rivers.  Work  on  this  plan  was  not  begun  until  the  next  fiscal 
year. 

The  flbod  stage  in  1892  was  far  above  that  of  average  years  and 
of  unusually  long  duration.  There  werenuiLcrous  breaks  in  the  levees 
in  consequence,  which  caused  heavy  losses  to  the  farmers,  but  did  not 
materially  injure  navigation. 

Aviount  expended  and  7'csiilts  obtained  to  June  30,  1893, — The  amount 
expended  on  the  Sacramento  and  Feather  rivers  to  June  30, 1893,  was 
$504,537.48.  The  snagging  previously  done  was  of  great  benefit  to 
navigation;  without  it,  in  fact,  steamboating  in  the  Upper  Sacramento 
would  not  have  been  possible.  Boats  in  1892  went  as  far  as  Tehama, 
10  miles  below  Red  Bluff'.  Freight  and  insurance  rates  were  greatly 
reduced. 

APPROrniATIONS. 


March  3, 1875 $15,000 

Juno  18, 1878 15,000 

March  3, 1 879 20,  000 

JnTiol4,  1880 45,000 

March  3, 1881 60,000 

Augnst2, 1882..... 2.30,000 


July  5, 1884 $40,000 

August  11,1888 20,000 

September  19, 1890 30,000 

July  13,1892 150,000 

Total 645.000 


Beport  of  operations  during  the  past  fiscal  year. — The  Sacramento 
River  having  reached  a  comparatively  low  stage,  the  snag  boat  Seizer 
started  on  July  12, 1893,  up  the  river.  Tehama  was  reached  on  August 
26,  and  the  task  of  opening  the  liver  to  Red  Bluff  was  begun.  This 
was  accomplished  by  SeT)tember  13,  on  which  day  the  snag  boat 
arrived  at  Red  Bluff,  being  the  second  steamboat  to  visit  that  town  in 
over  twenty  years.  A  railroad  bridge,  built  without  a  draw,  crosses 
the  river  at  lied  Bluff*.  The  snag  bo<at  then  descended  the  stream, 
reaching  Sacramento  on  October  23,  1893.  It  was  then  taken  to  the 
lower  river  for  a  fcAv  days'  Avork,  and  on  October  28  was  put  out  of  com- 
mission and  laid  up  at  Sacramento.  During  the  season's  work  on  the 
ujiper  river,  Avhich  lasted  one  hundred  and  threedays,the  boat  ran  1,493 
miles,  removed  939  snags  and  4  trees,  fired  131  blasts,  using  841  pounds 
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of  giant  powder,  and  built  270  linear  feet  of  wing  dams.  During  5 
days'  work  on  the  lower  river,  98  miles  were  run,  22  snags  removed, 
6  blasts  fired,  and  62  pounds  of  giant  powder  used.  The  total  cost  of 
the  work,  which  was  of  the  greatest  benefit  to  navigation,  was 
$12,890.21. 

The  snagging  during  the  fiscal  year  was  under  the  charge  of  Assist- 
ant Engineer  H.  L.  Demeritt,  civil  engineer,  and  the  work  has  been 
well  done  and  very  satisfactory. 

At  the  end  of  the  fiscal  year,  the  water  having  again  fallen,  the  snag 
boat  was  put  in  commission  and  sent  to  the  Upi)er  Sacramento  Eiver. 

Contract  for  closing  Jacob  Slough,  bids  for  which  were  opened  on 
June  20  of  the  last  fiscal  year,  was  cntere<l  into  with  Eobert  Tibbitts 
on  July  8, 1893.  A  levee  was  built  2,690  feet  long,  15  feet  wide  on  the 
top,  with  slopes  of  1  on  3  on  the  river  side  and  1  on  2  on  the  opposite 
side,  the  top  being  4  feet  above  high  water.  This  levee  was  built 
around  the  crevasse,  and  was  joined  to  the  ends  of  the  old  broken 
levee.  A  little  over  1,200  feet  of  the  new  levee  was  protected  on  the 
river  side  by  a  pile  and  brush  revetment  formed  by  two  rows  of  piles 
filled  in  with  brush,  the  rows  being  5  feet  apart  and  the  piles  in  each 
row  10  feet  apart.  The  river  slope  of  the  remainder  of  the  levee,  about 
1,4€0  feet,  is  revetted  with  a  brush  mattress  about  1  foot  in  thickness. 
The  completed  work  contained  6,606  linear  feet  of  piles,  or  240  piles, 
25,266  cubic  yards  of  earth,  3,053  cubic  yards  of  brush  placed  between 
the  piles,  at)d  1,150  cubic  yards  of  brush  used  in  revetment.  The  total 
cost  of  the  work  was  $10,732.99. 

Bids  for  making  a  new  mouth  for  the  Yuba  River  at  its  confluence 
with  the  Feather  were  opened  on  August  15, 1893.  The  following  were 
received : 

California  Construction  Company,  San  Francisco,  Cal. : 

236,000  cubic  yards  of  Accavation,  at  17f  cents $11,890 

2,500  cubic  yards  of  mattresses,  at$l 2,500 

1,000  tons  of  rock,  at  $3.40 3,400 

Total 47,790 

William  Elliott,  Marysville,  Cal. : 

236,000  cubic  yards  of  cxcaTation,  at  17^  cemts 41,300 

2,500  cubic  yards  of  mattresses 2,500 

1,000  tons  of  rock,  at  $6 6,000 

Total - 49,800 

Joseph  E.  Smith,  Portland,  Oreg. : 

236,000  cubic  yards  of  excavation,  at  19^  cents 46, 020 

2,500  cubic  yards  of  mattresses,  at  56  cents 1, 400 

1,000  tons  of  rock,  at  $3.75 3,750 

Total 51,170 

Jared  Cook  Frasier,  Grand  Island,  Cal. : 

236,000  cubic  yards  of  excavation,  at  24f  cents 58,  410 

^,500  cubic  yards  of  mattresses,  at  $1 2, 500 

1,000  tons  of  rock,  at  $4 4,000 

Total 64,910 

California  Bridge  and  Construction  Company,  Ban  Francisco,  Cal. : 

236,000  cubic  yards  of  excavation,  at  39  cents 92,040 

2,500  cubic  yards  of  mattresses,  at  $1.95 4, 875 

1,000  tons  of  rock,  at  $2 2,000 

Total 08,915 
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The  bid  of  the  California  Construction  Company  was  accepted,  and 
contract  entered  into  with  them  on  August  22, 1893.  They  commenced 
worJc  at  once,  the  river  being  at  a  low  and  favorable  stage^  pushed  it 
vigorously,  and  completed  it  on  November  20, 1893.  The  cut  is  about 
2,500  feet  in  length,  50  feet  in  width  on  the  bottom,  and  350  feet  in 
width  on  the  top,  with  sloping  sides.  Longitudinally  the  bottom  of  the 
cut  was  made  to  slope  from  a  point  2  feet  below  low-water  level  on  the 
Yuba  Kiver  to  a  point  2  feet  below  low-water  level  on  the  Feather 
liiver,  which  amounted  to  a  total  fall  of  6.5  feet,  equivalent  to  a  little 
over  3  inches  to  100  feet.  Within  a  few  days  after  the  cut  was  com- 
pleted a  scour  of  1  foot  2  inches  had  taken  place.  In  making  the  cut 
238,990  cubic  yards  of  earth  were  excavated,  2,163  cubic  yards  of  brush 
mattress,  and  46}  tons  of  rock  used  in  revetment  of  the  banks.  The 
total  cost  was  $45,294.75. 

Surveys  and  boruigs  were  made  in  the  bed  of  the  Yuba  River  above 
Marysville  to  enable  x>lan8  for  additional  improvements  to  be  made  as 
they  become  necessary. 

Surveys  were  also  made  in  the  Sacramento  Biver  at  various  shoal 
places  between  its  mouth  and  the  city  of  Sacramento  to  furnish  data 
for  the  location  of  wing  dams.  Such  a  marked  improvement  was 
shown  that,  with  the  single  exception  of  Heacock  Shoals,  10  miles 
below  the  city  of  Sacramento,  no  wing  dams  will  be  required  to  obtain 
the  desired  dei)th  at  low  water. 

Amount  expended  and  results  obtmned  during  the  past  fiscal  year. — 
The  amount  expended  on  the  Sacramento  and  Feather  rivers  during 
the  x)ai^t  fiscal  year  was  $73,777.44,  making  the  total  amount  thus  far 
expended  $578,314.92. 

The  snagging  ha«  been  of  the  greatest  benefit  to  navigation.  The 
river  is  now  in  good  navigable  condition  to  Eed  Bluff,  the  head  of  nav- 
igation. 

The  cut  made  to  i)rovide  a  new  mouth  for  the  Yuba  River  has  been 
successful,  not  only  in  making  a  more  harmonious  confluence  of  the 
Feather  and  Yuba  rivers,  but  also  as  a  relief  in  carrying  off  the  flood 
wjiters  of  the  latter  stream. 

Surveys  on  the  Sacramento  River  showed  a  marked  improvement; 
there  is  now  no  impediment  to  navigation  except  at  Ileacock  Shoals. 

Remarls, — The  commerce  of  the  Sacramento  River  is  carried  on  8 
steamers,  10  grain  barjjes,  and  7  brick  barges  belonging  to  the  Sacra- 
mento Transportation  Company;  5  steamers  and  7  barges  belonging  to 
the  California  Transportation  Company,  and  2  steamers  belonging  to 
the  Southern  l^acific  Company.  The  steamers  vary  in  size  from  183  to 
619  tons,  averaging  303  tons,  and  the  barges  from  118  to  800  tons, 
averaging  600  tons.  The  larger  of  the  steamers  only  go  a  short  distalice 
up  the  river,  the  commerce  of  the  upper  river  being  carried  on  barges 
towed  by  light-draft  steamboats. 

On  the  Feather  River  a  small  steamer,  247  tons  gross  tonnage,  bi-long- 
ing  to  the  Southern  Pacific  Comi)any,  makes  one  round  trij)  per  week 
with  a  barge,  and  carries  all  the  freight  that  offers. 

Future  operations, — The  recommendations  of  the  Board  of  Engineers 
of  1890  have  been  carried  out  as  far  as  the  closing  of  Jacob  Slough  is 
concerned,  and  the  formation  of  a  new  mouth  for  the  Yuba  River. 
Snagging  and  the  building  of  wing  dams  have  been  carried  on  each 
j-ear  by  means  of  the  United  States  snag  boat  Seizer,  This  work  it  is 
l)roposed  to  continue,  and  wing  dams  will  probably  be  built  at  Hejicock 
Shoals  during  the  next  fiscal  year  at  the  low  stage  of  the  river.    Of 
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the  amounts  recommended  by  the  Board,  the  whole  of  items  1  and  4, 
$5,000  of  item  2,  and  $5,000  of  item  3  can  be  advantageously  expended 
in  the  fiscal  year  ending  June  30,  1896. 

■    Money  statement, 

July  1, 1893,  balance  unexpended $140,462.52 

J  line  30, 1894,  amount  expended  during  fiscal  year 73,  777. 44 

Julvl,  1894,  balance  unexpended 66,685.08 

July  1,  1894,  outstanding  liabmties 1,500.00 

July  1,  1894,  balance  available 65,185.08 

{Amount  (estimated)  required  for  completion  of  existing  project (*) 
Amount  that  can  be  profitably  expended  in  fiscal  year  ending  J  une  30, 1896    55, 000. 00 
Submitted  in  compliance  with  requirements  of  sections  2  of  river  and 
harbor  acts  of  1866  and  1867  and  of  sundry  civil  act  of  March  3,  1893. 


STATISTIC;S   OF   TRAD7.. 

The  following  statistics  were  kindly  furnished  by  the  auditor  of  the  Southern 
Pacific  Company  for  their  boats  plying  between  San  Francisco  and  Sacramento,  Cal. : 

Tons. 

North  bound 50, 107 

South  bound 30,322 


Total 80,429 

The  California  Transportation  Company  make  the  following  statement  of  the 
freight  carried  by  their  boats  between  San  Francisco  and  points  on  the  Sacramento 
River  below  Sacramento : 

Tons. 

Merchandise,  fruit,  produce,  grain,  and  coal 78, 592 

Lumber 9, 000 


Total 87,592 

Passengers,  13,000. 

The  owners  of  the  steamer  Jillen  make  the  following  statement : 

Tour.  Tons. 


Grain 1,161 

Merchandise 290 

Hay 700 

Horses 104 


Wood 1,244 

Lumber 1,221 

Total 4,720 


The  following  statement  of  the  freight  carried  on  the  Sacramento  River  by  the 
boats  and  barges  of  the  Sacramento  Transportation  Company,  during  the  year  from 
June  1, 1893,  to  June  1, 1894,  was  furnished  by  Capt.  J.  H.  Roberts,  president  of  the 
company : 


Tons. 

Produce 4,500 

Wool 450 

Live  stock 800 


Total 185,273 


Tons. 

Coal 10,409 

Lumber 23,750 

Brick 33,000 

Merchandise 34,  218 

Wheat 66,946 

Cord  wood 11,200 

There  is  included  in  the  above,  6,144  tons  of  wheat,  which  is  the  amount  reported 
as  brought  from  Mcintosh  Landing  and  points  above  during  the  year,  and  709  tons 
of  merchandise,  which  is  the  amount  reported  as  taken  to  points  above  Mcintosh 
Landing  during  the  same  period. 

The  total  tonnage  of  tue  Sacramento  River,  as  reporte<l  by  the  transportation 
companies,  is  358,014  tons. 

*'  Indeterminate. 
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The  Southern  Pacific  Company  also  makes  tlio  following  statement  of  freight 
carried  on  its  boat  from  Sacramento  to  Marvsvillo  over  the  Feather  River: 

Tons. 

North , 7,845 

South 10,951 


Total....: 18,796 


T   T  4. 

IMPROVEMENT  OF  PETALUMA  CREEK,  CALIFORNIA. 

Description, — Petaluma  Creek,  which  is  really  an  estnaiy,  extends 
from  San  Pablo  Bay  to  the  town  of  Petaluma,  about  10  miles,  and  is 
the  outlet  for  a  large  amount  of  freight  from  a  rich  agricultural  district. 

Original  condition. — Before  improvement  the  channel  was  very 
crooked  and,  in  places,  dry  at  low  water,  making  navigation  difficult 
and  uncertain. 

Work  prior  to  June  SO,  1893, — In  1880  a  project  for  its  improvement 
was  adopted,  which  had  for  its  object  to  obtain  by  dredging  a  channel 
50  feet  wide  and  3  feet  deep  at  low  water,  and  to  straighten  it  by  cut- 
offs. Contracts  were  let  for  this  purpose,  and  work  carried  on  in  1880, 
1881, 1882,  and  1884,  when  the  project  was  completed  by  the  removal 
of  89,092  cubic  yards  of  material  at  a  cost  of  $27,650.91.  As  the  creek 
receives  the  drainage  of  a  highly  cultivated  region  of  considerable 
area,  the  channel  is  constantly  refilling.  In  1888  the  channel  was 
again  dredged  to  a  width  of  40  feet  and  depth  of  1  foot  below  low 
wat<ir.  This  cost  82,110..*i0,  and  partially  relieved  the  immediate  wants 
of  navigation.  The  channel  again  filled  up  and,  when  funds  became 
available  in  1891,  a  contract  was  let  to  redredge  it.  This  resulted  in  a 
channel  0,800  feet  long  by  40  to  45  feet  wide,  with  a  depth  of  from  3 
feet  to  30  inches  below  low  water.  This  time  37,005  cubic  yards  of 
material  were  excavated  at  a  cost  of  $5,840.30.  As  this  exhausted  the 
available  funds,  work  was  then  stopped.  In  1892,  another  appropria- 
tion having  been  made,  the  creek  was  surveyed  and  a  project  sub- 
mitted for  its  improvement.  This  project,  which  contemplated  the 
excavation  of  a  channel  50  feet  wide  and  as  long  and  deep  as  funds 
would  i)ermit,  was  approved,  and  work  under  it  commenced  on  May  2, 
1893,  near  Haystack  Landing,  about  3  miles  below  the  town  of  Peta- 
luma. Work  was  prosecuted  upstream,  and  at  the  end  of  the  fiscal 
year,  37,171  cubic  yards  of  material  had  been  excavated  and  pumped 
on  shore  at  a  cost  of  $4,184.03,  or  11.2  cents  per  cubic  yard. 

Amount  expended  and  results  obtained  to  June  30^  1893, — The  amount 
expended  on  Petaluma  Creek,  up  to  June  30,  1893,  was  $41,287.93. 
At  the  end  of  tlie  fiscal  year  a  channel  5,107  feet  long,  50  feet  wide, 
and  3  to  4  feet  deep  had  been  completed. 

APPROPKIATION8. 

JnncU,  1880 $8,000  '  September  19, 1890 $4,000 

March  3, 1881 8,000  i  July  13, 1892 10,000 

August  2,  1882 14,000  i        '  

August  11,  1888 2,000  |  Total 46,000 

Report  of  operations  during  the  fiscal  year, — At  the  beginning  of  the 
fiscal  year  dredging  was  in  i)rogress,  and  was  continued  until  Septem- 
ber 10,  1893,  when  the  funds  were  exhausted.     By  this  time  50,804 
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cubic  yards  of  material  bad  been  excavated  and  j^laced  on  shore  by  the 
U.  S.  Government  dredge.  The  total  number  ot*  cubic  yards  of  mate- 
rial excavated  to  dredge  the  channel  from  Haystack  Landing  to  l^eta- 
luma  was  88,035,  which  was  done  at  a  cost  of  9.9  cents  per  cubic  yard 
(including  all  office,  engineering,  and  contingent  expenses).  A  consid- 
erable amount  of  the  material  excavated  was  hard  pan,  and  near  the 
town  of  Petaluma  a  large  quantity  of  paving  blocks  were  met  with, 
which  occasioned  great  delay  and  consitierably  increased  the  expense. 

Amount  expended  and  restilts  obtained  during  the  past  fiscal  year. — 
The  amount  expended  during  the  past  fiscal  year  was  §4,570.12,  making 
the  total  amount  thus  far  expended  $45,858.05.  During  the  past  fiscal 
year  the  length  of  channel  dredged  was  5,973  feet;  this  was  dug  50  feet 
wide  and  to  a  depth  of  3  or  4  feet  below  low  water.  The  channel  now 
reaches  the  town  of  Petaluma,  and  is  of  the  greatest  benefit  to  com- 
merce. 

EemarJcs, — The  commerce  of  Petaluma  Creek  is  carried  on  one  steamer, 
the  Goldy  294  tons,  which  makes  six  round  trips  per  week,  also  on 
numerous  small  schooners,  which  carry  the  heavier  freight. 

The  commerce  of  a  large,  flourisliing,  and  constantly  increasing  agri- 
cultural community,  as  well  as  of  several  manufacturing  industries,  is 
carried  on  this  creek,  which  considerably  influences  railroad  freight 
rates,  not  only  from  points  actually  on  the  creek,  but  also  from  all 
X>oints  within  hauling  distance. 

The  commerce  is  large,  important,  and  increasing,  as  shown  by  the 
statistics  herewith,  and  to  properly  accommodate  it  a  channel  should 
be  dredged,  with  a  depth  of  5  feet  at  low  water,  to  the  head  of  naviga- 
tion. This  would  require  the  removal  of  214,173  cubic  yards  of  material, 
much  of  which  is  hardpan.  The  estimated  cost  of  this  is  $53,543.  It 
could  be  done  in  one  fiscal  year.  As  this  channel  is  not  self-maintain- 
ing, dredging,  at  an  estimated  cost  of  $4,000,  would  be  required  about 
once  in  every  two  years. 

Money  statement. 

July  1, 1893,  balance  tmexpended $4, 712. 07 

J  une  30, 1894,  amount  expended  during  fiscal  year 4, 570. 12 

July  1,  1894,  balance  unexpended 141. 95 

(Amount  (estimated)  required  for  completion  of  existing  project (* ) 
Amount  tliat  can  be  profitably  expended  in  iiscal  year  ending  J  une  30, 1896    53, 5>i3.  HO 
Submitted  in  compliance  with  requirements  of  sections  2  of  river  and 
barbor  acts  of  1866  and  1867  and  of  sundry  civil  act  of  March  3,  1893. 


STATISTICS   OK   TRADI. 


The  following  statistics  of  tbo  trade  on  Petaluma  Creek  during  tbe  year  ending 
May  31,  1894,  were  collected  by  a  committee  appointed  by  tbo  board  of  Irusters  of 
tbe  town  of  Petaluma  for  tbe  purpose.  Tbo  report  was  compiled  by  tbeni  from 
information  fnrnisbed  by  owners  and  agents  of  vessels  doing  business  on  tbo  creek, 
and  by  tbe  principal  merchants,  manufacturers,  and  business  bouses  in  tbe  town: 


Coc'.modity.  Tons.     ,      Vnluo.  Conixuodity.  j     Tons.     ,      Valno. 


General  nieiTlmudise 16.500     $8,250,000      Mill  staff 10,9C0  $279,500 

Grain 26,860,        516,^60      Live  8U>ck 2.056  218,260 


Coal '  1.845'  16,665 

l^iiilding  materinl 2,288  i  28,764 

Lumber 7,315  17:i,364 

Wool  and  woolen  goo<ls 1. 540  j  308, 000 

Wood  and  tan  bark 987  ,  3, 825 


Affriciiltnml  pnwlnots '      26. 593  855, 212 

('.•mnerv  producttN 50  10,000 

ill»cell*anoou8 12, 5C0  781,005 


Total 110,  U34       11, 442, 145 


Knmbcr  of  paHseiigor«,  12.126;  faro  paid,  $6.0C3. 


Indeterminate. 
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TT  5. 
IMPROVEMENT  OF  HUMBOLDT  HARBOR  AND  BAY,  CALIFORNIA. 

Description. — Humboldt  Bay,  which  is  230  miles  north  of  San  Fran- 
cisco, in  latitude  40°  46',  is  an  estuary  about  14  miles  in  length,  with 
its  largest  dimension  parallel  to  the  ocean.  It  is  separated  from  the 
sea  by  two  narrow  tongues  of  land,  which  extend  to  high  land  both  on 
the  north  and  south,  and  between  which  lies  the  channel  which  com- 
municates with  the  sea.  The  high-water  area  of  the  bay  is  about  24 
square  miles,  and  the  low-water  area  about  13  square  miles.  The  mean 
rise  and  fall  of  the  tide  is  4.4  feet,  becoming  8  feet  or  more  at  siirings, 
and  less  than  3  feet  at  neaps.  The  average  tidal  discharge  per  second  is 
about  100,000  cubic  feet.  Humboldt  Bay  is  the  only  inclosed  harbor 
in  California  north  of  San  Francisco,  and  is  the  most  important  lumber 
port  in  the  State. 

Original  condition, — Before  improvement,  entrance  to  the  harbor  was 
obstructed  by  a  bar,  the  channel  through  which  was  variable  in  posi- 
tion (from  southwest  to  north-northwest,  1^  miles  apart  at  the  sea  ends), 
variable  in  depth  (from  9  feet  to  25  feet),  and  variable  in  width  (from 
3,200  feet  to  4,200  feet).  There  were  also  numerous  shoals  in  the  har- 
bor, rendering  it  difficult  for  vessels  to  rea<;h  Eureka,  Areata,  and 
Hookton. 

Work  prior  to  June  30, 1893, — In  1881  a  project  was  adopted  with  the 
object  of  securing  a  channel  13  feet  deep  and  200  feet  wide  to  the  head 
of  Eureka  wharves,  and  one  10  feet  deep  and  100  feet  wide  to  Areata 
and  Hookton.  This  portion  of  the  project  was  completed  in  1884,  at  a 
cost  of  $96,061.55.  These  channels  have  since  silted  up  somewhat,  but 
not  sufficiently  to  seriously  impede  commerce. 

In  1882  an  additional  project  was  adopted  with  the  view  of  increa<8- 
ing  the  depth  over  the  bar  at  the  entrance  to  the  harbor.  This  was  to 
be  done  by  constructing  a  low-tide  stone  jetty,  extending  seaArard  from 
the  south  spit  for  a  distance  of  6,000  feet.  The  estimated  cost  of  this 
was  $600,000.  As  the  money  appropriated  was  not  available  until  cer- 
tain land  required  was  obtained  free  of  expense  to  the  Government, 
nothing  could  be  done  until  1888,  when  a  contra(*,t  was  let  under  the 
above  project.  Operations  were  begun  in  1889,  and  carried  on  until 
October,  1890,  when  the  contractor  failed.  Under  this  contract  the 
south  jetty  was  built  out  2,767  feet,  900  feet  of  this  length  being  raised 
to  high-water  level. 

In  October,  1890,  a  Board  of  Eingineers  recommended  two  high-tide 
stone  and  brush  jetties,  starting  from  the  north  and  south  spits  respec- 
tively, and  extending  seaward  to  the  18-foot  contour.  The  north  jetty 
was  not  to  be  begun  until  the  completion  of  the  south.  The  estimated 
cost  of  the  two  jetties  was  $1,957,615. 

This  project  was  adopted,  and  in  May,  1891,  work  was  begun  under 
another  contract  and  continued  until  December,  1891.  Under  this  con- 
tract 300  linear  feet  of  brush  mattress  and  stone  protection  work  wa« 
built  to  arrest  erosion  of  the  north  spit,  the  north  jetty  was  carried  out 
to  a  distance  of  1,480  feet,  and  the  south  jetty  was  extended  600  feet, 
making  it  3,699  feet  long.     This  completed  the  contract. 

Owing  to  insufficient  funds  no  work  was  done  from  De<;ember,  1891, 
to  April,  1893. 

On  account  of  the  continued  erosion  of  the  north  spit  the  project 
was  again  slightly  modified  in  1892,  as  suggested  by  a  Board  of  Engi- 
neers, so  as  to  make  the  previously  built  dike  part  of  the  jetty.  The 
north  jetty  was  relocated,  and  its  construction  authorized  out  to  a 
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poiut  sufficient  to  arrest   erosion,  witbout  waiting  for  the  completion 
of  the  south  jetty. 

Funds  having  been  appropriated  by  the  river  and  harbor  act  of  July 
13,  1892,  and  the  improvement  placed  under  the  so-called  continuous 
contract  system,  proposals,  for  tlie  work  were  invited.  On  December 
16, 1892,  a  contract  was  entered  into  with  John  0.  Bull,  jr.,  the  lowest 
bidder.  After  completing  his  preparations  he  began  work  on  the  north 
spit  in  accordance  with  the  latest  project,  delivering  the  first  load  of 
stone  on  April  14, 1893.  By  the  end  of  the  fiscal  year  the  work  done 
amounted  to  832  feet  of  trestle,  4,779  cubic  yards  of  brush  mattresses, 
and  14,224  tons  of  rock.  This  made  the  north  jetty  2,293  feet  long. 
Nothing  was  done  on  the  south  jetty. 

The  total  amount  earned  by  the  contractor  up  to  June  30,  1893,  was 
$39,890.60. 

Amount  expended  and  reHuWi  obtaitied  to  June  30^  1893. — The  amount 
expended  on  jetty  work  up  to  June  30,  1893,  was  $338,893.31.  Owing 
to  the  incomplete  condition  of  the  jetties,  no  conspicuous  improvement 
had  occurred  in  the  depths  over  the  bar;  a  channel  18  feet  in  depth 
had  been  maintained,  however,  and  no  vessels  were  delayed  on  account 
of  insufficient  depth  of  water.  The  old  inside  channel,  close  to  the 
north  shore  protection  work,  remained  practically  closed  to  navigation. 
The  Bucksport  Channel,  which  had  opened  while  the  other  was  closing, 
showed  a  least  depth  of  9  feet  of  water.  A  large  quantity  of  sand 
had  been  arrested  by  the  south  jetty,  roughly  estimated  at  upward  of 
2,000,000  cubic  yards. 

APPROPRIATIONS. 

March  3, 1891 $40,000  1  September  19, 1890 $80,000 

Auffust2,1882 40,000     July  13. 1892 150,000 

Jiilv5,l884 62,500     March  3, 1893 522,000 

Augn8t5,l886 75,000  •  

August  11,  1888 125,000  Total 1,094,500 

Report  of  operations  during  the  past  fineal  year, — At  the  beginning  of 
the  fiscal  year,  July  1, 1893,  work  was  in  progress  under  the  contract 
of  December  16,  1892,  with  John  C.  Bull,  jr.;  Mr.  D.  E.  Hughes, assist- 
ant engineer,  being  in  local  charge.  Lieut.  Herbert  Deakyne,  Corps 
of  Engineers,  assumed  local  charge  August  3,  Mr.  Hughes  being 
retained  under  his  orders. 

Korth  jetty. — The  contractor's  progress  was  not  satisfactorj^,  the 
monthly  delivery  of  rock  for  July,  August,  and  September  falling  con- 
siderably short  of  the  si^ecifications.  On  August  10  the  pile  driving 
temporarily  ceased,  in  order  that  the  completed  jetty,  which  was  about 
1,000  feet  behind  the  pile  driver,  could  be  pushed  Uy  within  about  GOO 
feet  of  the  end  of  the  trestle. 

Evidences  of  scour  beginning  to  appear  in  the  vicinity  of  bent  100, 
a  mattress  and  rock  spur  was  built  in  the  vicinity  of  bent  92  during 
August  to  deflect  the  ebb  current.  This  spur  had  to  be  built  up  again 
in  January,  1894.    Its  total  cose  was  about  $550. 

rile  driving  was  resumed  on  October  2,  the  completed  jetty  having 
been  brought  to  within  040  feet  of  the  end  of  the  trestle. 

In  October  a  crossover  on  the  trestle  between  the  two  tracks  was 
built  at  a  cost  of  $250.75.    It  was  a  great  convenience  in  hauling  rock. 

By  a  storm  on  November  24  the  contractor  lost  0  bents  of  trestle,  a 
mattress  ctontaining  150  cubic  yards  of  brush,  part  of  a  pile  driver, 
and  some  minor  articles.  This  accident  left  5  bents  separated  from 
the  rest  of  the  trestle  by  a  gap  of  112  feet.  They  stood  without  dam- 
age until  the  gap  had  been  rei)aired.    One  additional  bent  was  then 
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driven,  when  pile-driving  stopped  and  the  work  was  confined  to  com 
pletiiig  the  jetty  to  bent  225.  The  bents  are  16  feet  apart  and  num- 
bered consecutively.  All  work  ceased  on  February  2, 1894,  and  was 
not  resumed  until  the  latter  part  of  April.  From  that  time  until  the 
end  of  the  fiscal  year  the  regular  work  of  jetty  extension  was  carried  on 
withontintermission.  During  June  a  crossover  between  the  two  tracks 
was  constructed.  By  the  end  of  the  fiscal  year  piles  had  been  driven 
to  bent  323,  a  length  of  5,178  feet;  mattress  work  had  been  extended 
about  8  feet  beyond  bent  311,  a  length  of  4,993  feet;  the  trestle  had 
been  completed  to  bent  311,  and  the  completed  jetty  extended  to 
bent  235. 

During  the  fiscal  year  the  work  done  on  the  north  jetty  amounted  to 
2,G74  feet  of  trestle,  14,343  cubic  yards  of  brush  mattresses,  and  72,483 
tons  of  rock.  The  north  jetty  is  now  5,178  feet  long,  and  completed  for 
a  length  of  3,767  feet. 

Sonth  jetty. — From  soundings  during  the  summer  near  the  south  jetty 
it  was  learned  that  the  channel  was  encroaching  on  the  jetty.  To  stop 
this  it  was  decided  to  build  spurs.  The  first  spur  was  built  Augustl8, 
1893,  opposite  bent  80.  Spurs  of  brush  and  rock  were  also  built  at 
bents  100, 120,  135,  and  150.  They  averaged  about  36  by  25  feet  in 
plan,  the  longer  dimension  perpendicular  to  the  jetty,  and  3.3  feet  in 
thickness.  At  bents  165  and  190,  spurs  were  built  of  rock  alone. 
These  spurs  cost  from  $500  to  $900  each.  Beyond  the  construction  of 
sjmrs,  no  other  work  was  done  on  the  south  jetty  during  the  season  of 

1893,  except  filling  up  some  gaps  and  some  preparatory  work. 
During  December,  1893,  11  bents,  consisting  of  piles  and  trackway, 

were  lost  owing  to  storms,  making  a  total  of  22  bents  lost  on  thisjetty. 

During  May  and  June  15,836  tons  of  rock  were  placed  in  the  souUi 
jettj^,  being  used  to  revet  a  portion  of  the  slope  on  the  channel  side. 
The  revetment  was  completed  to  bent  184. 

During  the  fiscal  year  the  work  done  on  the  south  jetty  amounted  to 
655.23  cubic  yards  of  brush  and  19,758  tons  of  rock.  The  south  jetty 
is  now  3,699  feet  long. 

Tlie  total  amount  earned  by  the  contractor  during  the  fiscal  year  is 
$179,251.04. 

For  further  detailed  information  I  refer  to  the  appended  report  of 
Lieut.  Herbert  Deakyne,  Corps  of  Engineers. 

Amount  expended  and  rvsults  obtained  during  the  past  fiscal  year, — The 
amount  expended  during  the  fiscal  year  ending  June  30,  1894,  was 
$162,725.18,  making  the  total  amount  thus  far  ex-pended  $576,483.69. 

Three  surveys  of  the  entrance  were  made  during  the  fiscal  year,  one 
completed  in  August,  1893,  one  in  December,  1893,  and  one  in  May, 

1894.  The  last  survey  showed  a  channel  over  the  bar  24  feet  deep,  with 
a  least  width  of  950  feet. 

Ko  vessels  were  prevented  from  crossing  the  bar  on  account  of  inad- 
equate depth  of  ATater.  though  delays  occasionally  occurred  owing  to  the 
roughness  of  the  sea. 

The  effect  of  the  spurs  on  the  south  jetty  has  been  to  cause  a  con- 
tinuous sand  bank  to  accumulate  on  the  channel  faceof  the  jetty  out  to 
bent  150.  A  large  amount  of  sand  was  imi)ounded  on  the  north  side  of 
the  north  jetty. 

Fvturc  operations, — The  amount  of  money  at  present  available  for  the 
work  is  $517,386.41.-  The  existing  contract  requires  that  $475,000  worth 
of  work  be  completed  by  the  end  of  the  present  working  season,  of  this 
$219,130  has  been  earned  up  to  the  end  of  this  fiscal  year. 
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In  addition  to  tlie  amounts  already  appropriated  for  this  work,  $225,- 
000  can  be  advautageonsly  exi)ended  during  the  fiscal  year  ending 
June  30,  1896. 

Money  statement, 

July  1, 1893,  balance  unexpended $680,  741.  fi^ 

June  30,  1894,  amount  expended  during  iiscal  year 162,  725. 1» 

July  1,  1894,  balance  unexpended 518,016.41 

July  1,  1894,  outstanding  liabilitiee $630.00 

July  1, 1894,  amount  covered  by  uncompleted  contracts...  517,386.41 

: —      518, 016. 41 


Amount  (estimated)  required  for  completion  of  existing  project 1, 043, 115. 00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June 

30,  1896 225,000.00 

Submitted  in  compliance  with  requirements  of  sections  2  of  river  and 

harbor  acts  of  1866  and  1867  and  of  sundry  civil  act  of  March  3, 18$)3. 


report  or  lieut.  herbert  deakyne,  corps  of  engixeers. 

United  States  Engineer  Office, 
San  FrandacOj  CaL,  February  20,  1894, 

Sir  :  I  have  the  honor  to  snbmi  t  the  following  report  of  ox>erations  for  the  improve* 
ment  of  the  entrance  to  Humboldt  Bay,  California,  during  the  season  beginning 
March,  1893,  and  ending  February,  1894. 

At  the  beginning  of  the  season  the  south  jetty  had  been  extended  to  bent  230,  a 
length  of  3,699  feet.  The  trestle  of  this  jetty  was  all  standing,  and  had  suffered  no 
injuries  of  any  importance.  On  the  north  side  of  tho  entrance  a  dike  had  been 
built  out  in  a  southerly  direction  for  92  bents,  a  length  of  1,480.5  feet.  There  were 
a  number  of  piles  broken  out  in  various  places  along  this  dike.  A  part  of  the  shore 
track  on  the  North  Spit  had  been  carried  away. 

The  work  in  contemplation  was  the  extension  of  tho  south  jetty  to  the  bar  and 
the  constrnction  of  a  jetty  on  the  north  side,  starting  from  the  outer  end  of  the  dike 
and  extending  to  tho  l>ar.  During  the  season  of  1893  it  was  intended  to  push  the 
north  jetty  as  far  as  possible  with  the  expenditure  of  $175,000,  the  amount  specified 
for  the  first  season's  work ;  then  work  to  be  pushed  on  both  jetties  if  conditions 
were  favorable. 

IJhe  work  was  done  by  John  C.  Bull,  jr.,  under  contract  of  December  16,  1892.  It 
began  in  March  with  the  laying  out  of  the  curves  for  the  shore  track  on  tho  North 
Spit.  This  was  done  by  Mr.  A.  J.  Butler,  civil  engineer,  acting  for  Mr.  D.  £.  Hughes, 
assistant  engineer.  The  shore  end  of  the  track  on  the  dike  was  moved  to  one  side 
and  about  1  foot  was  sawed  off  the  inner  ends  of  the  first  stringers  of  this  track. 
This  will  partly  account  for  any  discrepancy  in  the  length  of  this  trestle  now,  as 
compared  with  the  length  of  the  dike  at  the  North  Spit  given  in  previous  reports. 
When  the  last  bent,  92,  of  the  dike  was  put  in  repair  before  tho  commencement  of 
new  work,  the  length  of  the  span  from  91  to  92  was  shortened  about  half  a  foot. 
Hence  the  old  work  at  the  North  Spit  is  now  1,479  feet  long,  instead  of  1,480.5  as 
formerly.  The  length  of  new  track  as  paid  for  is  1,479.5  feet,  but  this  comes  from  a 
gain  of  0.5  foot  in  a  reversed  curve  where  double  track  begins,  the  track  being  0.5 
foot  longer  than  the  trestle. 

Mr.  Hughes  arrived  at  Kureka  on  April  2,  1893,  and  took  charge  of  tho  work  the 
next  day.  The  contractor  began  constructing  shore  track  during  the  first  week  in 
April.  On  April  12  the  work  of  repairing  trestle  began.  Tho  first  load  of  rock  arrived 
at  the  North  Spit  April  14,  and  was  dumped  the  next  day  from  bent  25  to  bent  44  of 
the  north  dike. 

At  a  point  654  feet  from  the  shore  end  of  the  trestle  on  the  North  Spit,  a  double 
track  was  begun.  From  this  point  to  bent  91  the  double  track  was  laid  on  the  old 
trestlework.  Bent  92  had  moved  both  horizontally  and  vertically,  so  new  piles  were 
driven  for  this  bent. 

On  May  10  new  work  began.  Seven  bents  of  piles  were  driven  by  May  13.  The 
last  five  of  these  were  tied  together  by  2-inch  plank  spiked  on  each  end  of  the  caps. 
By  Monday  morning,  May  15,  the  scour  had  become  so  great  (11  feet  in  some  places) 
that  the  pile-driver  was  withdrawn  from  the  end  of  tho  trestle.  That  same  day,  the 
sea  being  rough  and  the  tide  high,  two  piles  were  carried  away  from  bent  94.  They 
were  replaced  that  day,  but  that  night  two  more  were  lost  in  94  and  two  in  95.    On 
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th©  next  day  bents  97,  98,  and  99  were  lost.  During  that  week  all  the  new  work 
lost,  together  with  a  mat  at  bents  92  and  93,  which  was  dropped  while  incomplete. 
The  loss  to  the  contractor  was  30  piles  and  other  material,  as  caps,  stringers,  poles, 
and  brnsh. 

After  this  accident  the  pile-driver  was  remodeled.  It  was  mounted  on  a  4- wheeled 
truck  running  oulbhe  inside  rails  of  the  two  tracks.  This  was  a  great  improvement 
over  the  method  of  supporting  the  driver  by  skids,  as  was  done  at  first. 

Beginning  at  cap  91  the  jetty  was  built  in  the  form  of  a  curve  of  394  feet  radius. 
This  curve  extends  to  bent  111,  where  another  curve  begins  having  a  radius  of  780 
feet.  The  third  curve  begins  at  bent  148  and  has  a  radius  of  2,500  leet.  The  fonrth 
and  last  curve  begins  at  bent  202  and  has  a  radius  of  about  30,000  feet.  According 
to  the  present  project  the  entire  remaining  portion  of  the  jetty  will  be  on  this  carve. 
The  plan  for  getting  the  piles  driven  in  their  proper  places  while  building  a  curved 

Sortion  of  the  jetty  is  as  follows :  A  driftbolt  is  placed  in  each  end  of  a  cap,  12^  feet 
istant  from  the  middle,  and  is  allowed  to  project  a  few  inches  above  the  cap.  The 
distance  each  pile  of  the  next  following  bent  must  be  from  each  of  the  two  diifi- 
bolts  of  the  last  driven  bent  is  computed.  Two  chains  are  made  with  these  lengths 
specially  marked  by  large  links.  These  two  chains  are  attached  to  the  pile-dnver 
so  that  they  meet  at  the  point  occupied  by  the  center  of  a  pile  standing  in  the  gins 
ready  for  driving.  To  get  the  driver  into  position  for  any  pile  the  proper  links  are 
slipped  over  the  driftbolts  of  the  last  cap  and  the  driver  hauled  forward  and 
revolved  till  both  chains  are  tight.  The  driver  is  then  chocked  in  this  position,  a 
trip  loosens  the  chains  so  that  they  are  out  of  the  way  till  wanted  again,  and  the 
pile  is  driven.     The  whole  operation  is  quick,  accurate,  and  satisfactory. 

During  May  the  shore  end  of  the  trestle  was  j^rotected  by  laying  brush  in  bundles 
under  the  trestle  and  dumping  rock  on  top  of  it.  This  was  to  prevent  sand  from 
being  carried  away  from  the  trestle  by  the  swell  at  very  high  tides.  No  more  trouble 
was  experienced  at  this  place.  In  April  a  careful  survey  of  the  entrance  was  begun 
by  Mr.  Hughes.  A  base  line  was  laid  out  on  Ihe  south  jetty.  This  base  line  is 
known  A  B  in  the  system  of  triangulation.  A  is  marked  by  an  8-penny  wire  nail  on 
the  south  edge  of  the  north  stringer  at  a  distance  of  634  feet  from  the  initial  point 
(bent  0)  of  the  jetty ;  B  is  marked  by  a  broken  wire  spike  on  the  south  edge  of  the 
north  stringer  at  bent  190.  This  line  was  found  by  measurement  with  a  500-fooi 
steel  tape  to  be  2,504.20  feet  long.  It  is  the  basis  of  all  the  instrumental  work  done 
during  the  season.  The  survey  was  pushed  as  the  weather  permitted;  the  work 
inside  the  .fatties  was  completed  in  J  une ;  the  soundings  outside  could  not  be  obtained 
till  later  in  the  summer,  when  the  bar  became  smooth  enough  for  work.  Thesnrvey 
ux)  to  the  end  of  June  showed  a  practicable  channel  of  9  feet  along  the  east  side  of 
the  bay,  known  as  the  Bucksport  Channel.  There  was  a  very  deep  channel  (over  60 
feet  in  some  places)  extending  from  the  junction  of  the  Bucksport  Channel  and  the 
South  Bay  Channel  out  to  the  end  of  the  south  jetty.  From  the  south  jetty  out  over 
the  bar,  no  soundings  have  been  taken :  the  tugboat  captains  gave  the  depth  in  the 
Northwest  Channel  over  the  bar  as  16  feet.  The  channel  inside  the  entrance  close 
to  the  North  8pit,  known  as  the  west  channel,  was  entirely  closed  up.  The  best 
water  in  the  shoalest  place  in  it  was  only  4  feet. 

By  an  examination  of  the  profile  of  the  north  jetty,  it  will  be  seen  that  the  depth 
of  water  usually  changed  after  the  driving  of  the  piles  and  before  the  sinking  of  the 
mattresses.  Up  to  June  30  the  piles  in  the  new  work  had  been  driven  in  depths  vary- 
ing from  1  foot  to  13  feet  below  zero ;  the  average  scour  between  time  of  driving 
piles  and  sinking  mats  was  0.2  feet.  The  maximum  scour,  5  feet,  took  place  at  bent 
114.  There  was  a  considerable  length  of  the  jetty  where  a  fill  took  place  after  the 
piles  were  driven ;  the  maximum  fill  was  5  feet  at  bent  121.     The  penetrations  of  the 

Jnles  varied,  according  to  the  depth,  from  9  to  18  feet;  in  every  case  a  penetration  at 
east  equal  to  the  depth  of  water  was  secured.     The  average  penetration  was  about 
12  feet. 

The  chief  difficulty  met  with  in  the  construction  of  mattresses  was  the  weakness 
of  the  poles,  especially  those  of  alder,  which  broke  very  badly  on  being  struck  by 
rock.  This  caused  the  loss  of  considerable  brush  by  the  contractor.  To  partly 
obviate  this  the  contractor  was  allowed  to  use  rock  of  20  pounds  weight  for  sinking 
mats;  later  on  he  discontinued  the  use  of  alder  ])oles  altogether. 

The  cars  used  by  the  contractor  for  transporting  rock  were  of  two  kinds,  box 
cars  and  fiat  cars.  *^  The  box  cars  had  floors  of  a  hog-back  shape,  giving  an  inclined 
surface  on  which  the  rock  rested.  By  the  use  of  crowbars  most  of  the  rock  loaded  in 
these  cars  could  be  dumped  with  little  difficulty.  The  flat  cars,  however,  had  hori- 
zontal bottoms,  and  it  was  found  very  difficult  to  move  the  large  masses  of  4  and  5  tons 
that  came  on  them  occasionally.  Mr.  Butler,  who  was  employed  as  engineer  by  the 
contractor  after  the  arrival  of  Mr.  Hughes,  devised  an  improvement  that  greatly 
increased  the  usefulness  of  the  flat  cars.  It  consisted  in  using  a  tackle,  by  means  of 
which  largo  rock  in  a  car  standing  on  one  track  could  be  pmled  from  the  car  by  ft 
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locomotiye  running  on  the  other  track.  This  method  was  afterwards  applied  to  the 
box  cars  when  the  rock  in  them  conld  not  be  dumped  easily  by  hand. 

The  first  injuries  to  the  trestle  of  the  south  jetty  occurred  April  4,  when  two  piles 
and  a  stringer  went  out  at  bent  225.  More  went  out  about  the  middle  of  May  and 
more  about  the  10th  of  June,  making  in  all  10  bents  lost  up  to  the  end  of  June. 

At  the  close  of  the  fiscal  year  the  condition  of  the  improvements  was  as  follows: 
The  south  jetty  remained  as  at  the  beginning  of  the  season,  with  the  exception  of  the 
10  bents  of  trestle  lost  as  just  mentioned.  The  trestle  of  the  north  jetty  had  been 
extended  to  bent  152,  a  length  of  2,439  feet;  mattresses  httd  been  sunk  to  8  feet 
beyond  bent  142,  a  length  of  2,287  feet. 

Work  on  the  north  jetty  was  still  in  progress.  The  depth  of  water  in  which  piles 
were  being  driven  at  that  time  was  3  feet ;  mattresses  were  being  sunk  in  5  feet. 

The  rv/Ute  followed  by  ocean  vessels  leaving  the  harbor  was  along  the  east  side  of 
the  bay  in  the  Bucksport  Channel,  to  its  junction  with  the  South  Bay  Channel,  near 
the  South  Spit ;  thence  along  the  South  Spit  and  the  south  jetty  to  the  end  of  the  lat- 
ter;  thence  in  a  northwesterly  direction  over  the  bar.  The  worst  part  of  this  route 
was  in  the  Bucksport  Channel,  near  Beacon  No.  7,  where  there  was  a  stretch  of  about 
500  feet  having  a  depth  of  less  than  12  feet,  the  least  depth  in  a  practicable  channel 
being  9  feet. 

The  chief  items  in  the  work  done  by  the  contractor  up  to  this  time  were  as  follows: 

Rock tons..  14,224 

Brush cubic  yards. .     4, 780 

Trestle,  complete feet. .        832 

Shore  track do...     1,781 

New  single  track  on  trestle '. do. . .        825 

The  total  earned  under  the  contract  up  to  the  end  of  the  fiscal  year  1893  was 
$39,896.60. 

On  July  1  (the  beginning  of  the  fiscal  year  1894)  work  on  the  north  jetty  was  still 
in  progress  under  the  contract  of  December  16,  1892.  with  John  C.  Bull,  jr.,  of 
Areata,  Cal.  Mr.  D.  E.  Hughes,  assistant  engineer,  remained  in  charge  of  the 
work  until  August  3,  on  which  date  I  assumed  local  charge,  Mr.  Hughes,  however, 
remaining  on  tne  work  under  my  orders. 

The  delinquency  on  the  part  of  the  contractor  in  regard  to  rock  delivery  con- 
tinued. Promises  were  freely  made,  but  they  were  not  kept.  The  monthly' deliv- 
ery of  rock  for  July,  August,  and  September  fell  below  the  amount  delivered  in 
June,  although  this  latter  was  over  1,000  tons  short  of  the  least  amount  required 
by  the  specifications.  The  rock  in  the  quarry  was  broken  up  into  small  pieces, 
probably  by  injudicious  blasting;  hence  there  was  a  large  amount  of  rock  too 
small  even  for  mattress  sinking,  all  of  which  debris  had  to  be  moved  while  accept- 
able rock  was  being  loaded. 

On  August  10 the  pile-driving  was  stopped  in  order  that  completed  jetty,  which 
was  about  1,600  feet  behind  the  pile-driver,  could  be  pushed  to  within  500  to  700  feet 
of  the  end  of  the  trestle. 

The  last  bent  driven  was  211.  The  contractor  drove  two  piles  in  bent  212  and 
left  his  pile-driver  in  advance  of  211  while  the  mattress  enclosing  211  was  being 
built.  The  contractor  was  then  directed  to  furnish  a  large  proportion  of  large 
rock,  under  penalty  of  being  restricted  to  large  rock  alone  in  the  near  future,  while 
pile-driving  was  suspended.  However,  he  continued  to  furnish  about  equal  pro- 
portions of  large  and  small  rock  till  the  1st  of  September,  after  which  he  was 
restricted  to  large  rock  until  resumption  of  pile-driving. 

During  July  evidences  of  scour  began  to  appear  in  the  vicinity  of  bent  100,  north 
jetty.  This  was  due  to  the  ebb  current  following  the  deep  channel  along  the  west 
side  of  the  bay  and  striking  the  projection  formed  by  the  bend  in  the  jetty.  Sound- 
ings taken  .July  31  showecf  a  depth  of  16  feet  below  0  at  a  distance  of  17  feet  from 
the  outside  pile  of  the  trestle  at  bent  9P,  and  a  half  foot  less  at  bent  95.  This  condi> 
tion  was  deemed  serious  enough  to  call  for  an  attempt  to  stop  the  scour,  hence  it 
was  decided  to  build  a  spur  at  bent  92  to  deflect  the  ebb  current.  The  contractor 
drove  two  piles  about  17  feet  from  tiie  outer  rail  and  about  16  feet  apart. 

A  mattress  was  constr acted  with  these  two  piles  and  the  main  trestle  as  a  support. 
On  the  18th  of  August,  when  the  mattress  was  about  half  done,  the  cap  on  the  two 
extra  piles  broke,  dropping  the  mattress  to  the  water,  together  with  several  men 
working  on  it. 

One  man  was  severely  injured  by  being  struck  by  a  12  by  14-inch  stringer.  This 
was  tho  most  serious  accident  that  occurred  on  the  jetties  during  the  whole  season. 
After  the  accident  the  mat  remained  Iving  on  the  water;  a  top  grillage  was  arranged, 
part  of  the  lashings  were  nuule  ftist,  and  the  mat  was  sunk.  It  was  sufiiciently  com- 
plete to  serve  its  purpose,  if  properly  sunk  and  loaded  with  rock.  That  night  the 
mat  and  the  two  extra  piles  were  carried  away,  presumably  by  the  strong  ebb  tide. 
The  piles  were  driven  about  15  feet  in  the  sand;  the  depth  where  they  were  driven 

ENO  94 160 


2646      REPORT   OF   THK    CHIEF   OF   ENGINEERS,  U.  B.  AEMT. 

WW  abont  12  feet.  There  mast  have  been  a  scoar  reaching  down  to  within  abont 
3  feet  of  the  bottoms  of  the  piles  before  they  went  out,  hence  there  must  have  been 
a  depth  of  24  feet  below  0  at  a  point  15  feet  from  the  outer  piles  of  the  trestle.  The 
obstruction  having  been  removed  tlie  hole  quickly  iilled  up. 

Another  mat  was  built  and  sunk  by  an  entirely  different  method.  The  mat  waa 
built  on  the  brush  scow  and  launched  from  it.  Three  stringers,  each  12  by  14  inohes 
by  32  feet,  were  placed  longitudinally  on  the  scow  about  10  feet  apart  between  cen- 
ters. One  end  of  each  stringer  was  at  the  bow  of  the  scow  and  rested  on  the  deck; 
the  other  end  was  elevated  abont  1  foot.  On  each  stringer  were  placed  several 
wooden  rollers  about  8  or  10  inches  in  diameter,  on  top  of  which  a  plank  was  laid  aa 
a  support  for  the  lower  grilla,s;e  of  the  mat.  The  mat  was  prevented  from  rolling  off 
the  scow  prematurely  by  chocks  under  the  rollers  and  ropes  fastened  to  the  planks 
and  made  fast  at  the  stern  of  the  scow.  The  mat  was  built  as  usual,  except  that  a 
layer  of  rock  was  placed  in  the  mat  near  the  top,  over  which  brush  was  placed. 
This  rock,  being  placed  in  the  mat,  could  not  roll  off  if  the  mat  should  happen  to 
have  a  steep  Inclination  while  being  launched.  When  the  mat  was  completed  more 
rock  was  placed  on  top  of  it  by  hand,  and  the  scow  was  to w^ed  out  to  bent  92,  and  ii» 
bow  placed  toward  the  jetty.  Guy  ropes  attached  to  the  corners  of  the  mat  next  to 
the  trestle  were  made  fast  to  the  trestle  with  sufficient  slack  to  allow  the  mat  to  sink 
where  desired. 

The  chocks  were  then  taken  from  the  rollers,  the  ropes  at  the  stem  of  the  barge 
loosened,  and  the  barge  pulled  from  under  the  mat  by  a  towboat.  The  mat  went 
down  successfully.  Rock  was  then  dumped  on  it  from  the  trestle,  and  the  spur  was 
built  up  till  the  part  next  to  the  trestle  was  as  high  as  the  finished  Jetty. 

The  mat  for  the  spur  was  sunk  on  the  23d  of  August.  The  effect  of  the  spur  could 
be  seen  plainly  during  ebb  tide ;  the  current  was  deflected,  and  an  eddy  was  formed 
on  the  (townstream  side  of  the  spur.  On  August  15,  eight  days  before  the  mat  was 
finally  put  down,  the  depth  at  SiO  feet  from  the  center  of  the  trestle  at  bent  90  was 
13.5  feet.    On  August  29,  six  days  after  the  mat  was  sunk,  the  depth  at  the  same 

Slace  was  8  feet.    There  was  not  yet  any  improvement  at  bents  95  and  100,  but  a 
ecided  deposit  of  sand  was  formed  here  later  on.    This  new  sand  was  not  all  perma- 
nent, however;  some  of  it  was  washed  away  by  the  strong  ebb  tides  late  in  the  fall. 

But  up  to  the  time  of  closing  work  in  February,  1894,  tne  depth  at  no  point  along 
that  part  of  the  jetty  was  great  enough  to  cause  alarm.  The  spur  required  period- 
ical renewal.  The  rock  appeared  to  roll  off  the  edge  of  the  mat:  it  is  probable  that 
the  edges  of  the  mat  were  undermined  from  time  to  time  by  the  scour  of  tiie  ebb 
tide. 

The  spur  was  built  up  in  November  and  again  in  January,  1894.  The  material 
used  in  this  spur  up  to  the  end  of  the  season's  work  was  80  yards  of  brush,  200  tons 
of  rock  in  August,  80  tons  in  November,  and  50  tons  in  January.  The  total  cost  of 
the  spur  was  about  $550. 

On  August  28  the  mat  at  the  end  of  the  trestle  then  standing  was  sunk  in  13  feet 
of  water.  Before  pile-driving  was  resumed  in  October  some  scour  had  taken  place 
here,  so  that  the  driving  of  piles  in  the  fall  was  begun  in  deeper  water  than  had 
been  usual  during  the  summer,  and  the  scour  around  the  end  of  the  trestle  kept  the 
water  deep  nheau  of  the  pile  driver. 

During  September,  Mr.  D.  J.  Flanigan  assumed  the  general  superintendence  of  the 
contract  work.  He  introduced  some  improvements  wnich  increased  the  rock  deliv- 
ery. The  chief  of  these  were  the  telephone  from  the  North  Spit  to  Flanigan's  Mill, 
at  Eureka,  putting  the  jetty  in  communication  with  the  quarry;  the  introduction  of 
an  electric  tight  in  the  qnarrv  for  night  work,  and  the  regulation  of  the  amount  of 
powder  used  in  blasting.  The  effects  of  these  improvements  were  manifested  in 
October  and  November,  during  each  of  which  months  over  10,000  tons  of  rock  were 
delivered. 

Pile  driving  was  resumed  October  2,  the  completed  jetty  having  been  brought  to 
within  640  feet  of  the  end  of  the  trestle. 

The  depth  was  then  16  feet.  The  piles  were  required  to  be  driven  to  a  penetra- 
tion of  at  least  15  feet,  and  a  record  was  kept  showing  the  penetration  of  each  pile. 

The  average  penetration  of  the  piles  in  the  trestle  built  after  this  time  was  15.2 
feet. 

The  average  depth  in  which  the  piles  were  driven  was  12.7  feet. 

In  this  depth  and  at  this  time  of  year  the  work  of  pile-driving  could  not  go  on 
rapidly.  It  was  usually  snjooth  enough  to  work  on  the  ebb  tide,  but  it  was  excep- 
tional for  the  water  to  be  smooth  enough  for  pile-driving  on  the  Hood  tide.  The 
scour  that  took  place  after  the  piles  were  driven  increased  the  depth  so  Irhat  the 
mattresses  in  this  part  of  the  work  were  sunk  in  an  average  depth  of  17  feet.  The 
mattresses  in  this  part  of  the  work  were  thinner  than  in  the  earlier  work.  They 
had  to  be  kept  as  high  as  possible  during  construction,  in  order  to  keep  them  out  of 
reach  of  the  sea,  so  the  sling  poles  were  put  2  feet  higher  and  the  mats  built  up  to 
the  caps.    The  method  adopted  for  sinking  mats  under  the  present  coutoraot  is 
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worthy  of  remark.    Formerly  on  tlii»  work  trii>s  were  used,  bat  they  sometimes 
failed  to  operate. 

The  method  used  during  the  past  season  was  as  follows : 

The  sling  poles  on  which  the  lower  grillage  rested  were  8U0i>eDdod  from  the  caps 
by  wire  cab^.  A  thimble  was  pat  in  each  end  of  a  wire  cable  about  16  feet  long; 
the  cable  was  passed  under  the  sling  pole  and  the  two  thimbles  were  placed  about  6 
inches  apart  on  top  of  a  cap  and  lashed  together  with  several  thicknesses  of  ratline. 
When  the  mat  was  to  be  sunk,  the  ratlins  was  cut  with  an  ax  at  a  signal  given  by 
the  foreman.  To  prevent  the  loss  of  the  cables  each  time  a  mat  was  sunk,  one  end 
was  secured  to  the  cap  with  a  chain.  The  other  end  pulled  through  the  mat  as  the 
latter  fell. 

Beginning  August  10,  the  contractor  used  annealed  wire  of  about  the  same  strength 
as  18-thread  ratline  for  lashing  the  mats.  There  is  probably  little  advantage  in  the 
use  of  wire  except  its  cheapness. 

A  erossover  between  the  two  tracks  of  the  north  jetty  was  built  early  in  October. 
It  was  placed  between  bent  1&4  and  bent  171.  It  was  a  great  convenience  in  hand- 
ling rocK^  as  part  of  a  car  of  large  rock  was  usually  damped  from,  one  track,  then  the 
car  pat  on  the  other  track  and  the  remainder  dumped. 

Before  the  construction  of  the  crossover  the  train  had  to  go  back  to  the  beginning 
of  the  doable  track  to  pass  from  one  track  to  the  other.  The  cost  of  the  crossover 
was  $250.75. 

There  was  a  slight  amount  of  rain  late  in  September  and  early  in  October ;  the 
greater  part  of  the  fall  was  very  favorable,  however. 

The  first  great  storm  be^an  on  November  22.  There  was  a  slight  rain  that  day  and 
the  nesct :  the  next  following  day,  the  24th,  was  very  stormy.  At  this  time  the  trestle 
extended  to  bent  264 ;  mats  were  sunk  to  bent  255 ;  a  mat  was  completed  an<l  was 
hanging  on  256  and  257.  It  was  ready  to  be  dropped  late  on  the  28d,  but  by  one  of 
the  slips  so  common  during  the  season,  the  rock  failed  i»  arrive,  so  the  mat  hang 
over  night.  This  was  the  time  of  spring  tides,  high  tide  occurring  a  little  before 
noon.  At  9:45  a.  ra.  on  the  24th,  a  heavy  sea  struck  the  suspended  m«%t  and  broke 
out  bents  256  and  257,  on  which  it  hung :  a  few  seconds  later  the  floating  d6bris  of  the 
mat  and  trestle  broke  out  bents  254  and  255,  and  the  contractor's  pile-driver,  which 
had  been  hauled  back  to  bent  253  for  safety,  ran  forward  and  pitched  into  the  ocean. 

About  half  an  hour  later  bents  258  and  259  were  broken  out  by  the  sea.  They  had 
each  a  sling  pole  suspended  from  the  cap,  perpendicular  to  tho  Jetty,  for  the  support 
of  the  next  mattress.  The  sling  pole,  on  bent  258,  was  on  the  inside  of  the  piles  of 
the  bent ;  that  of  bent  259  was  on  the  outside  or  toward  the  sea.  When  a  heavy  sea 
came  the  sling  pole  on  bent  258  swun^  away  from  the  piles,  but  the  sling  pole  on 
bent  259,  being  on  the  outside,  was  driven  hard  against  the  piles  when  struck.  It 
would  have  been  supposed  that  bent  258  would  be  carried  away  before  259,  the 
fonner  bein^  nearest  the  break  and  already  .weakened  in  some  of  its  Joints,  and  having 
nothing  behind  it  to  support  it.  But  bent  259,  doubtless  on  account  of  tho  additional 
sarfaee  exposed  to  the  sea  by  the  sling  pole  (about  12  inches  in  diameter  and  50  feet 
long),  gave  way  iirst.  A  heavy  sea  forced  the  cap  loose  from  the  stringers  and  broke 
off  all  four  piles  without  breaking  any  of  them  loose  from  the  cap.  The  cap  and  piles 
fell  inward  against  bent  258.  and  the  next  sea  carried  it  away  in  like  manner.  The 
pile-driver  was  carried  by  tue  waves  and  the  tide  to  a  point  just  to  the  west  of  the 
cross  channel  between  the  jetties,  where  it  grounded  on  the  sand.  The  bottom  frame- 
work, the  truck  on  which  tho  driver  was  mounted,  and  the  engine,  were  saved  almost 
uninjured.    The  hammer  and  the  gins  were  lost. 

By  this  storm  the  contractor  lost  6  bents  of  trestle,  1  mattress  containing  about 
150  cubio  yards  of  brush,  a  pile-driver  hammer,  a  x#art  of  a  pile-driver  framework, 
and  some  tools  and  ropes,  the  whole  amounting  to  upwards  of  $1,000. 

Thi 9 Accident  left  5  bents  of  trestle,  260  to  264,  standing  alone,  without  any  mat- 
tress or  rock  around  them,  and  separated  from  the  rest  of  the  trestle  by  a  gap  of  112 
feet.  They  stood  for  two  weeks  without  any  serions  damage.  They  were  shifted 
in  position,  but  not  enough  to  introduce  any  considerable  crook  into  the  Jetty.  The 
pile-driver  was  rebuilt,  a  new  hammer  was  obtained,  and  the  work  of  repairing  the 
gap  began  on  December  12.  Bents  254  and  255  had  to  be  redriven  through  small  rock 
and  mattress  work,  ^nt  this  was  done  readily  and  the  gap  was  soon  closed. 

One  additional  bent,  265,  was  driven;  pile-driving  was  then  stopped.  Mattress 
work  was  extended  7.5  feet  beyond  the  last  bent  of  piles,  and  a  layer  of  2  feet  of 
rock  was  placed  on  the  last  two  bents  of  mattress  work.  The  work  was  then  con- 
fined to  completing  the  Jetty  to  bent  225,  and  building  up  the  slope  from  there  to  the 
outer  end  to  approximately  a  uniform  grade. 

Owing  to  bad  weather  this  work  proceeded  slowly.  It  was  finally  finished  Feb- 
ruary 2,  1894. 

About  the  middle  of  January,  1894,  a  largo  log,  85  feet  long,  reached  tho  north 
jetty  on  the  west  side  near  the  shore  end  and  broke  off  7  piles,  os  follows :  One 
each  in  bents  55,  56,  57,  58,  and  59,  aud  2  in  bent  60.    As  the  contractor's  pile- 
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driver  wsis  dismantled  for  the  winter,  he  'vtas  notified  that  these  piles  could  be 
replaced  at  his  expense  in  the  spring,  instead  of  before  close  of  the  work. 

Cross  sections  at  every  fifth  beut  of  the  north  jetty  and  a  side  elevation  of  the 
crest  of  the  rock  in  the  north  jetty  were  taken  just  before  the  close  of  the  work. 
The  following  elevations  of  the  tops  of  the  caps  above  tide-gauge  zero  will  give  Atx 
idea  of  the  grade  of  the  track  on  the  trestle : 

Feet.  Feet. 


BentO 12.98 

Bent  25 17.29 

Bent  50 18.35 

Bent  75 18.84 

Bent  100 19.29 

Bent  125 21.93 


Beut  150 22.49 

Bent  175 22.80 

Bent200 23.17 

Bent  225 23.44 

Bent  250 23.96 


The  outer  end  of  the  north  jetty  was  left  in  the  following  condition  for  the  winter: 

In  the  Inst  bent  an  extra  driftbolt  of  l|-inch  round  iron  2  feet  long  was  driven 
into  each  pile  through  the  cap.  An  extra  cap  was  placed  across  the  last  bent  on  top 
of  the  stringers  and  a  f-inch  round  iron  screw  oolt  was  put  through  cap,  each  stringer, 
and  extra  cap,  and  secured  with  a  nut.  The  next  2  bents  from  the  end  had  one 
extra  l|-inch  driftbolt  placed  in  addition  to  each  driftbolt  of  the  regular  construe^ 
tion.     The  next  12  bents  were  simply  doubly  driftbolted  with  ^-iuch  driftbolts. 

The  experience  with  the  south  jetty  has  shown  that,  with  comparatively  shoal 
water  ahead  of  a  trestle,  the  chief  danger  is  from  drift  logs  that  break  the  piles  loose 
from  the  caps  and  stnngers  and  then  break  the  piles  off. 

Anything  that  will  prevent  the  piles  from  being  broken  from  the  caps  and  stringers 
will  make  theui  much  harder  to  break  off. 

From  soundings  taken  at  various  times  during  the  summer  near  the  south  jetty  it 
was  learned  that  the  channel  was  encroaching  on  the  jetty.  To  stop  this  it  was 
decided  to  build  spurs. 

The  first  spur  was  built  August  18  on  the  sand  opposite  bent  80.  It  was  located 
as  far  out  as  could  be  done  consistently  with  allowing  it  to  be  built  in  place  on  the 
sand.  It  was  loaded  with  small  rock.  The  mattress  was  57  by  25  feet  in  plan,  the 
longer  dimeusion  perpendicular  to  the  jetty,  so  rock  had  to  be  carried  out  to  the  out-er 
end  of  it.  Spurs  of  brush  and  rock  were  built  at  bents  100,  120,  135,  and  150.  The 
mattresses  were  built  and  launched  as  previously  described  for  the  spur  at  bent  92, 
north  jetty. 

They  averaged  about  36  by  25  feet  in  plan,  the  longer  dimension  perpendicular  to 
the  jeity,  and  3.3  feet  in  thickness.  The  small  rock  was  carried  out  to  the  middle  of 
the  spurs  by  a  chute  made  of  plank.  To  get  the  large  rock  out  to  the  out«r  ends  oi 
the  spurs  a  steam  crane  running  on  the  trestle  track  was  used.  The  large  rock  was 
dumped  off  the  out«ide  of  the  track  till  a  heap  was  made,  then  the  crane  picked  it 
np  piece  by  piece  and  swung  it  out  to  the  outer  end  of  the  spur.  At  bents  165  and 
190  spurs  wore  built  of  rock  alone.  It  was  impracticable  to  ptit  mats  under  these 
spurs;  the  wat<T  was  deep  and  rough,  and  the  sand  so  steep  that  there  would  have 
been  no  certainty  of  getting  the  mats  where  the^'  were  wanted.  The  rock  was 
simply  dumped  off  from  one  bent  and  allowed  to  take  its  natural  slope.  The  cost  of 
these  7  spurs  on  the  south  jetty  was  as  follows:  The  spur  at  bent  80  contained  122 
cubic  yards  of  brush  and  215  tons  of  small  rock;  cost,  $492.  The  spur  at  100  con- 
tained 98  cubic  yards  of  brush,  353  tons  of  small  and  24  tons  of  large  rock ;  cost,  $636. 
The  spur  at  120  contained  105  cubic  yards  of  brush,  426  tons  of  small  and  36  tons  of 
large  rock ;  cost,  $760.  The  spur  at  135  contained  119  cubic  yards  of  brush,  338  tons 
of  small  and  85  tons  of  largo  rock;  cost,  $726.  The  spur  at  idO  contained  111  cubic 
yards  of  brush,  414  tons  of  small  and  147  tons  of  large  rock ;  cost,  $900.  The  spur  at 
105  contained  J^86  tons  of  small  and  293  tons  of  largo  rock ;  cost,  $910.  The  spur  at 
190  contained  310  tons  of  small  and  372  tons  of  large  rock;  cost,  $913. 

The  effect  of  these  spurs  was  to  cause  a  continuous  sand  bank  to  form  out  to  bent 
150.  Beyond  that  point  there  was  no  perceptible  benefit  derived  from  the  sptirs. 
Before  the  end  of  the  season  the  8])urs  at  165  and  190  had  subsided  very  noticeably, 
and  tljo  large  tides  during  the  fall  had  caused  between  these  two  points  an  iu creased 
scour  and  a  greater  depth  than  during  the  summer.  Just  beyond  bent  150  a  decided 
settlement  of  rock  occurred  in  the  main  jetty.     This  was  all  confined  to  one  bent, 


Btreum  side  of  the  spur,  which  undermines  the  jetty  at  that  point. 

Besides  the  constrtiction  of  spurs,  no  other  work  was  done  on  the  south  jetty 
except  filling  up  some  gaps  in  the  jetty  and  the  nece^tsary  preparatory  work,  such  as 
laying  track  on  the  trestle  and  repairing  shore  track.  After  the  completion  of  the 
spurs,  extra  driftbolts  were  placed  in  the  last  14  bents,  206  to  219  inclusive.     (Bent 
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220  had  beeu  carried  away  early  in  July.^     The  object  of  this  was  to  make  the  tres- 
tle strong  enough  to  stand  the  coming  winter. 

It  stood  all  right  nntil  the  storm  ot  November  24,  referred  to  above;  then  the  last 
cap  was  displ-'ced  slightly.  -  Struts  were  then  placed  from  the  piles  of  the  outer  bent 
back  to  the  cap  of  the  next  bent.  These  did  not  avail,  however.  The  stormy  weather, 
acting  in  conjunction  with  the  high  tides,  carried  out  8  bents  on  the  21st  of  December, 
leaving  beot  211  the  last  one  standing.  Bent  209  was  injured  at  the  same  time  by 
having  2  piles  broken  out.  Three  days  later  bents  209,  210,  and  211  went  out.  The 
destruction  of  this  trestle  at  this  time  was  doubtless  due  to  the  increased  depth  of 
water  ahead  of  it.  It  was  built  in  shoal  water.  During  the  past  season  the  water 
ahead  of  it  became  40  to  50  feet  deep ;  hence  the  sea,  instead  of  being  broken  by  the 
shoals,  reaches  the  j6tty  with  full  force. 

On  January  3  the  last  3  bents  then  standing,  206,  207,  and  208,  were  reenforced 
by  putting  l|-inch  driftbolts  in  pilefi,  caps,  and  stringers.  No  more  trestle  was  lost 
up  to  the  time  of  closing  work^  although  some  bents  a  short  distance*  from  the  end 
were  damaged  by  drift  logs. 

The  total  loss  to  the  Government  on  this  jetty  has  been  22  bents  of  trestle  and  a 
few  piles,  the  number  probably  not  exceeding  10. 

The  survey  of  the  entrance,  begun  in  April,  was  not  fully  completed  till  August. 
The  Bonndings  showed  a  channel  of  21.5  feet  over  the  bar,  extending  in  a  north- 
westerly direction  from  the  opening  between  the  jetties. 

About  the  Ist  of  August  there  were  signs  that  the  old  west  channel  was  about 
to  open.  The  spring  survey  had  shown  a  depth  of  12  feet  as  far  as  bent  120,  north 
jetty,  but  there  was  no  practicable  outlet  into  the  main  channel  near  the  south 
jetty.  On  August  6  a  depth  of  8  feet  was  found  in  this  channel;  August  15,  10  feet 
was  found.  No  further  increase  in  depth  occurred  at  this  time;  in  fact,  by  October 
20  the  channel  had  shoaled  to  8  feet,  but  9  feet  was  found  on  October  30.  The  tug- 
boats had  already  be^un  to  use  this  channel  for  towing  light  vessels  into  harbor, 
and  shortly  after  this  time  another  increase  took  place  and  the  San  Francisco 
steamers  began  to  use  it.  The  channel  was  not  surveyed  after  the  middle  of  Decem- 
ber, when  a  depth  of  10  feet  existed,  but  the  tugboat  men  reported  about  the  Ist  of 
February  a  depth  of  15  feet  in  this  channel.  Practically  all  of  the  commerce  of  the 
harbor  was  passing  through  the  channel  at  this  time. 

A  general  survey  of  the  entrance  and  bay  was  made  during  November  and  Decem- 
ber, 1893.  The  survey  showed  a  depth  of  10  feet  in  Bucksport  Channel,  a  depth  of 
10  feet  in  the  west  channel,  and  two  channels  over  the  bar — one  the  same  channel 
that  was  found  in  the  summer,  moved  fai*ther  north  in  position,  and  the  other 
extending  from  the  deep  water  near  the  end  of  the  south  jetty  in  a  southwesterly 
direction  over  the  bar.  The  former  had  a  depth  of  19  feet  and  the  latter  18  feet, 
but  the  latter  was  preferred  by  the  captains  of  the  tugs  because  it  was  a  shorter 
route  over  the  bar,  and  because  it  was  an  easier  channel  to  tow  in,  on  account  of  its 
direction  with  respect  to  the  prevailing  winds.  The  most  common  winds  in  Hum- 
boldt Bay  are  the  northwest  and  the  southeast.  With  either  of  these  a  vessel  has  a 
beam  wind  when  passing  through  the  southwest  channel  over  the  bar  fn  either 
direction. 

By  comparing  the  map  of  November* and  December  with  that  of  April  to  August 
it  will  be  seen  that  the  most  noticeable  changes  in  the  harbor  were  the  opening  of 
the  west  channel  inside  the  entrance  and  the  opening  of  the  southwest  channel  over 
the  bar. 

Besides  the  opening  of  these  two  channels  it  will  be  noticed  that  the  northwest 
channel  over  the  bar  became  shoaler  and  that  it  moved  to  the  northward.  The 
high-water  line  on  the  ocean  side  of  the  north  jettj'  had  pushed  out  about  300  feet: 
the  low-water  line  remained  almost  exactly  as  before,  except  that  a  tongue  of  sand 
500  feet  wide  reached  out  in  a  southerly  direction  to  the  jetty  at  bent  170.  The 
high-water  line  on  the  south  side  of  the  south  jetty  pushed  out  200  feet;  no  great 
change  in  the  low-water  line  took  place  here.  There  was  but  little  change  in  the 
high  and  low  wat<T  lines  on  the  bay  side  of  either  jetty. 

During  the  season  a  channel  of  at  least  16  feet  was  maintained  over  the  bar  and  a 
channel  of  9  feet  within  the  bay.  No  vessels  were  prevented  from  leaving  the  har- 
bor on  account  of  lack  of  depth  on  the  bar,  although  on  a  few  occasions  they  were 
prevented  from  doing  so  by  rough  sea. 

The  route  usually  followed  by  vessels  at  the  close  of  the  work  for  the  season  was 
along  the  west  side  of  the  bay  to  the  sharp  curve  of  the  north  jetty,  then  across 
toward  the  end  of  the  south  Jetty  to  the  deep  channel,  thence  southwesterly  across 
the  bar. 

During  September  a  series  of  current  observations  was  taken  in  the  entrance. 
The  currents  were  observed  by  rod  floats  made  of  wood,  about  8  feet  hmg  and  2  inches 
in  diameter.  Four  sets  were  takeu  one  for  the  flood  and  one  for  the  ebb  along  each 
Jetty.    Each  set  consisted  of  six  floats  started  from  arowboat.    They  were  observed 
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with  a  transit  and  the  paths  plotted  on  a  map.  In  the  west  channel  inside  the 
entrance  a  maximum  velocity  of  3  feet  per  second  was  observed  on  the  flood  tide  and 
a  velocity  of  5  feet  per  second  on  the  ^bb'tide.  In  the  deep  channel  along  the  sonth 
Jetty  maximnm  velocities  of  6.1  feet  per  second  on  the  flood  and  of  7.4  feet  per 
second  on  the  ebb  tide  were  observed. 

Fox  the  purpose  of  investigating  the  ikction  of  teredo  in  this  locality^  two  of  the 
stray  piles  that  had  remained  standing  after  the  destruction  of  the  outer  11  bents 
of  the  south  jetty  trestle  in  the  spring  were  broken  off,  cut  up,  and  examined  in 
October.  They  showed  the  presence  pf  teredo,  but  not  in  suflicient  numbers  to 
materially  weaken  the  piles. 

On  December  26  the  true  meridian  was  located  by  an  observation  of  Polaris  at 
culmination.  This  meridian  is  plotted  on  the  mai)  containing  the  results  of  the 
surrey  of  November  and  December. 

On  December  28  the  self-registering  tide  gau^  was  moved  from  the  South  Spit  to 
the  North  Spit  and  set  up  on  the  light-house  wharf. 

During  the  season  a  large  amount  of  sand  was  impounded  on  the  north  side  of  the 
north  jetty.  At  the  end  of  the  season  this  suid  was  bare  at  0  tide  out  as  far  as  bent 
170.  Inside  of  this  point,  however,  from  bent  105  to  beht  130  there  was  an  area  still 
under  water.  Sand  also  accumulated  on  the  south  side  of  the  north  Jetty  from  the 
sharp  curve  out  for  some  distance.    This  sand  was  above  0  from  beat  125  to  bent  170. 

At  the  close  of  the  season  the  north  jetty  had  a  length  of  265  bents,  4,!^8.6  feet,  of 
which  3,608  feet  were  completed  up  to  -f-10  feet,  the  height  of  the  highest  storm 
tide  on  record.  The  south  jetty  remained  as  before,  3,699  feet  long;  the  trestle 
remained  standing  to  bent  208,  a  length  of  about  "3,340  feet. 

The  progress  of  the  work  during  the  season  was  as  follows : 


April 

May , 

Juiie , 

July 

Au/rnst 

September 

October 

November  . 
December., 


1893. 


Juinary  . 
Februarv 


1891. 


Total 


New  trestle 
completed, 
north  Jett}'. 


Brush. 


CMhicyoerAs, 


112 
720 
656 

417 


384 
192 
113 


497.  52 
4,282.06 
8, 764. 02 
2, 110.  36 

432.83 
1.955.74 
1,467.29 

596.62 


178.6  1  131.27 


2.769.C       15,237.71 


Bock. 


Ton*, 

744 

4,572 

8.907 

7,916 

8,205 

8,451 

11, 253 

10,030 

6,347 


5,642 
624 


*72,606 


PottndM. 
1,040 
820 
601) 
1,170 
1.595 
1,725 
1,570 
1,220 
1,700 


2,200 
730 


930 


*  There  were  36,043s^s  tons  of  large  rock^nd  36,653AV><,  tons  of  small  rock. 

The  amount  earned  dnring  the  season  was  $156,639.21. 

In  order  to  ascertain  the  cost  of  jetty  construction  in  different  depths,  the  follow- 
ing data  have  been  prepared  Irom  the  records: 


Denth 
under 

Bent. 

mat. 

Feet. 

188 

5 

107 

10.8 

223 

16.3 

215 

21 

Thick- 
ness ot 
mat. 

Feet. 
3.22 
4.16 
2.80 
2.75 


Small 
rock. 


Tons. 
128 
137 
840 
466 


Largo 
rock. 


Tona. 
'193 
174 
298 

281 


Cost  of     Cost  per 
bent     I    foot  of 
complete.     Jetty. 


9657. 98 

681.07 

1,094.34 

1, 241. 96 


$41.12 
42.57 
68.40 
77.62 


The  approximate  equality  of  the  cost  of  bents  188  and  107  is  rather  snrprising. 
On  it.s  face  it  would  indicate  that  the  jetty  could  bo  built  almost  as  cheaply  iu  10 
fpet  of  water  as  in  5  feet. 

it  may  be  noted  that  at  bent  107  the  mattress  was  44  feet  wide,  while  at  188  it  was 
only  39  feet  wide.  It  may  be  that  at  the  latter  bent  some  of  the  rock  rolled  off  the 
mattress  and  was  buried  in  the  sand.  There  was  not  a  very  great  difference  iu  the 
cost  iu  16  feet  of  water  and  iu  21  feet.  In  the  latter  depth  only  about  100  tons  of 
rock  per  bent  were  required  in  addition  to  the  amount  necessary  in  the  former  depth. 
As  the  jetty  progresses  the  e?cposure  to  the  nea  increases,  making  necessary  the  use 
of  more  rock  to  replace  that  boat  down  by  the  sea. 
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I  deaire  to  express  my  appreciation  of  the  careful  and  constant  attention  paid  to 
the  work  by  Mr.  D.  E.  Hngnes,  assistant  engineer,  and  Messrs.  Frank  G.  Swall  and 
Floyd  Monfton,  inspectors.    The  advice  and  assistance  of  Mr,  Hnghes  were  espe- 
cially valuable  in  the  management  of  the  work. 
Very  respectfully,  your  obedient  servant, 

Herbert  Deakyxe, 
Second  Lieut.,  Corps  of  Engineers, 
Maj.  \V.  H.  Heuer, 

Corps  of  Engineers,  U.S.  A. 


STATISTICS   OF  TRADE. 


The  following  complete  statistics  of  trade  of  Humboldt  Bay  for  the  year  from  June 
1,  1893,  to  May  31,  1894,  were  collected  nud  furnished  by  the  Humboldt  Chamber  of 
Commerce,  Eureka,  Cal. 

Movement  of  vessels,  lirelve  months  ending  June  30, 1894, 


Steam. 

Sail. 

Tonnage. 

ArrI vaIh    

238 
237 

285 
285 

153,400 

dbarancea 

152, 304 

Total  croaAini?  bar 

475 

670 

305,713 

Passenger  movement. 

Arrivals  per  steamers 7, 737 

Departures  per  steamci*8 7, 4G4 

Total  crossing  bar 15,  201 

Exports. 

Tons.  Tons. 

Timber  products 210,815     Oats 1,073 

Butter 1,528  |  Leather 325 

Wool 327     Miscellaneous 1,575 

Produce 1,445  1                                                              

Fish 453  '              Total 217,541 

Imjyorts. 

There  were  no  imports  direct  from  foreign  countries  during  the  period  under 
review,  and  the  statistics  of  importation  from  domestic  ports  are  not  obtainable 

Draft  of  vessels. 

The  maximum  draft  of  vessels  entering  the  harbor  during  the  year  was  19  feet.    The 

average  draft  of  laden  vessels  is  perhaps  13  feet. 

The  following  statement  of  the  freight  carried  by  the  steamer  Humboldt  between 

Eureka  and  San  l^ancisco  was  furnished  by  the  agent  of  the  steamer : 

Tonn. 

San  Francisco  to  Eureka 7, 625 

Eureka  to  San  Francisco 3, 332 

Total 10,957 

Tlie  following  statement  of  the  freight  and  passengers  carried  on  the  steamer 
North  Fork  between  Eureka  and  San  Francisco  was  furnished  by  Capt.  Charles  Nel- 
son, the  agent  of  the  steamer : 

General  merchandise  from  San  Francisco tons. .     4, 640 

General  merchandise  to  San  Francisco do 870 

Lumber  to  San  Francisco do 16, 800 

Total 22,310 

Passengers  from  San  Francisco 388 

Passengers  to  San  Francisco 392 
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The  following  statement  of  the  freight,  treasure,  and  passengers  received  and 
delivered  at  Humboldt  Bay  from  June  1, 1893,  to  May  31, 1894,  by  the  steamers  of  the 
Pacific  Coast  Steamship  Company  was  supplied  by  Messrs.  Goodall,  Perkins  &  Co., 
the  general  agents  of  the  company : 

Received  at  Humboldt  Bay: 

Freight,  in  tons 8, 471 

Treasure $101,743 

Passengers 4, 266 

Delivered  at  Humboldt  Bay : 

Freight,  in  tons 5,631 

Treasure $179,055 

Passengers 4,  415 


APPENDIX  U  U. 


IMPROVEMENT     OP     CERTAIN    RIVERS     AND      HARBORS     IN    OREGON, 

WASHINGTON,    AND   IDAHO. 


REPORT  FOR  THE  FISCAL  YEAR  ENDING  JUNE  SO,  1894 y  WITH 
OTHER  DOCUMENTS  RELATIfsa  TO  THE  WORKS,  OFFICERS  IN 
CHARGE,  CAPT  THOMAS  W,  SYMONS  AND  LIEUT,  FRANCIS  R,  SHUNK, 
CORPS  OF  ENGINEERS, 

IMPROVKMENTS. 


1.  Coquille  River,  Oregon. 

2.  Coquillo  River,  Oregon,  between  Co- 

quille City  and  Myrtle  Point. 

3.  Entrance  to  Coos  Bay  and  Harbor, 

Oregon. 

4.  Umpqua  River,  Oregon. 

5.  Mouth  of  Sinslaw  River,  Oregon. 

6.  Yaquina  Bay,  Oregon. 

7.  Tillamook  Bay  and  Bar,  Oregon. 

8.  Entrance  to  Nelialem  Bay,  Oregon. 

9.  Upper  Snake  River,  Idaho,  between 

Huntington  bridge  and  Seven  Dev- 
ils Mining  District. 
10.  Upper  Columbia  and  Snake  rivers, 
Oregon  and  Washington. 


11 .  Columbia  River  between  head  of  Rock 

Island  Rapids  and  foot  of  Priest 
Rapids,  Washington. 

12.  Willapa  River  and   Harbor,  Wash- 

ington. 

13.  Grays  Harbor  and  Chehalis  River, 

Washington. 

14.  Chehalis  River,  Washington. 

15.  Harbor  at  Olympia,  Wash. 

16.  Swinomish  Slough,  Washington. 

17.  Puget  Sound  and  its  tributary  waters, 

Washington. 

18.  Everett  Harbor,  Washington. 


HARBOR   LINKS. 

19.  Everett  Harbor,  Washington. 


United  States  Engineer  Office, 

Portland,  Oregon^  July  10, 1S94, 

General  :  I  have  the  honor  to  forward  herewith  •  ♦  •  annual 
reports  for  the  year  ending  June  30,  1804,  for  the  works  of  river  and 
harbor  improvement  under  my  charge.  • 

Very  respectfully,  your  obedient  servant, 

T.  W.  Symons, 
Captain  J  Corps  of  Engineers. 
Brig.  Gen.  Thomas  L.  Casey, 

Chief  of  Engineers  J  U,  8.  A. 


U  U  I. 

IMPROVEMENT  OF  COQUILLE  RIVER,  OREGON. 
GENERAL  IMPROVEMENT.* 

Description  of  original  condition, — At  the  time  the  work  of  improve- 
ment was  begun  the  entrance  to  the  Coquille  River  was  considered  very 
dangerous.    It  was  by  a  long,  tortuous,  and  narrow  channel  skirting 
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the  soutli  headland  and  studded  with  rocks  from  beyond  ihe  bar  on  the 
outside  to  a  distance  of  one-half  mile  inside.  The  depth  at  low  water 
was  only  about  3  feet,  and  the  position  of  the  bar  channel  was  con- 
stantly shifting.  The  channel  sometimes,  at  long  intervals  apart,  broke 
through  the  north  spit,  and  ran  directly  out  to  sea  just  south  of  Eack- 
liffe  liock,  but  did  not  remain  long  in  this  position.  The  entrance  at 
such  times  was  comparatively  safe,  and  the  channel  was  at  its  very 
best.    The  mean  rise  of  tide  was  4.1  feet. 

Plan  of  improvement. — The  plan  of  the  improvement  is  to  construct 
two  parallel  high  tide  stone  jetties^  600  feet  apart,  running  out  to  sea  a 
sutficient  distance  to  open  and  maintain  a  channel  over  tihe  bar  with  a 
least  depth  of  8  feet  at  low  water,  the  north  jetty  starting  from  Sack- 
liffo  Eock  and  the  south  jetty  from  a  point  on  the  left  bank  inside  the 
entrance.  The  cost  of  this  work,  as  estimated  in  1878  by  Maj.  J.  M. 
Wilson,  is  $164,200.  The  law  of  August  11, 1888,  authorized  in  addi- 
tion $5,000  to  be  expended  for  snagging  between  Coquille  City  and 
Myrtle  Point. 

The  law  of  September  19, 1890,  authorized  an  amount  not  to  exceed 
$3,000  to  be  used  in  snagging. 

Under  date  of  May  8, 1891,  the  plan  of  improvement  was  changed  to 
provide  for  an  entrance  width  of  600  feet  instead  of  800  feet. 

A  careful  estimate  of  the  cost  of  completing  the  works  at  the  entrance 
to  the  Coquille  in  accordance  with  the  plan  of  improvement  given  above 
was  made  in  1892,  and  it  was  found  to  be  $180,000.  The  correspondence 
on  this  subject  is  given  under  the  head  of  ^'  Eecommendations  and 
remarks,"  p.  2663,  Keport  of  Chief  of  Engineers,  1892. 

Up  to  this  time  $105,000  had  been  appropriated  for  the  work.  This 
makes  the  total  estimated  cost  of  the  work  $285,000. 

APPROPRIATIONS. 

Act  of — 

JnlvU,  1880 $10,000 

Au'rust2,  1882 10,000 

July  5,  1884 10,000 

August  5,  1886 20,000 

August  11, 1888 25,000 

September  19,  1890 30,000 

July  13,  1892 25,000 

Total 130,000 

The  estimated  cost  of  completing  the  project  is  $155,000. 

Amount  expended  to  June  30^  1893. — The  amount  which  had  been 
exi)ended  on  the  project  for  the  improvement  of  the  mouth  of  the 
Coquille  to  June  30, 1893,  was  $112,233.67,  and  the  amount  expended 
for  snagging  was  $0,883.90,  a  total  of  $119,117.57. 

EcsidtH  obtained  to  June  30, 1893, — The  entrance  has  for  considerable 
periods  been  straight,  and  with  a  depth  of  from  8  to  10  feet  at  low 
water,  but  winds  and  currents  have  at  other  times  heaped  the  movable 
sajids  into  the  channel,  causing  the  waters  to  spread  out  over  a  wide 
angle,  or  the  channel  to  break  away  to  the  northward,  shallow  in  depth 
and  bad  in  direction.  A  study  of  the  various  changes  at  the  mouth  of 
the  Coquille  led  to  the  belief  that  the  best  results  could  not  be  attained 
unless  the  channel  was  kept  from  breaking  away  to  the  north  and  the 
northern  sands  were  kept  from  encroaching  on  the  channel. 

To  this  end  the  north  jetty  was  commenced,  and  it  was  extended  a 
length  of  510  feet  seaward,  as  far  as  it  could  be  done  with  the  appro- 
priation of  September  19, 1890.    The  result  was  to  considerably  benefit 
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the  channel  by  prolonging  the  x)eriocls  whea  the  entrance  is  in  good 
condition. 

The  work  done  during  the  fiscal  year  ending  June  30,  1893,  was 
almost  entirelj^  confined  to  completing  in  a  substantial  and  permanent 
manner  the  incomplete  and  damaged  work  of  former  years. 

As  regards  the  condition  of  the  entrance,  the  results  obtained  are 
practically  the  same  as  stated  for  the  preceding  years. 

Amount  expended  during  fiscal  year  ending  June  30 j  1894. — The  amount 
expended  during  the  fiscal  year  ending  June  30,  1894,  was  $8,868.03. 

Results  obtained  to  June  30, 1894. — The  work  during  the  year  was 
confined  to  strengthening  the  south  and  north  jetties.  ISTeither  jetty 
was  extended,  and  the  condition  of  the  entrance  is  about  as  previously 
reported. 

Report  of  operations. — Work  of  repairing  and  strengthening  the 
south  jetty  continued  during  July,  August,  and  September,  1893.  Up 
to  September  30,  3,621  cubic  yards  of  rock  were  quarried  from  the 
Tupper  Quarry,  and  deiK)8ited  along  the  south  jetty.  On  September 
30  the  work  ceased.  During  November  the  north  jetty  tramway  was 
seriously  injured  by  drift.  This  was  repaired  during  !N"ovember  and 
December. 

On  account  of  the  great  amount  of  drift  at  the  mouth  of  the  Coquille, 
constant  watchfulness  and  care  have  to  be  exercised  over  the  jetties  to 
prevent  the  tramways  being  destroyed. 

Recommendations  and  remarks. — ^The  completion  of  the  Coos  Bay, 
Koseburg  and  Eastern  Eailroad  from  Coos  Bay  to  Coquille  City  and 
Myrtle  Point  will  enable  the  Coquille  Yalley  to  receive  many  of  its 
sux>plies  and  ship  many  of  its  products  by  way  of  the  railroad  and  Coos 
Bay.  This  w^ill  tend  to  detract  from  the  old-time  importance  of  the 
Coquille  entrance. 

It  is  proposed,  with  any  new  money  that  may  become  available,  to 
extend  the  south  jetty,  changing  the  character  of  the  work  from  a  close 
pile  and  stone  jetty  to  an  open  pile- work  tramway,  from  which  a  stone 
jetty  will  be  built,  as  at  other  coast  points. 

Kearly  all  the  last  appropriation  has  had  to  be  expended  in  repairs 
.  to  old  work.    It  is  hoped  that,  these  repairs  being  made  and  the  change 
of  plan  adopted,  a  marked  advance  can  be  made  with  any  new  funds 
that  may  become  available. 

An  appropriation  of  $50,000  is  recommended  as  the  amount  of  money 
that  can  be  profitiibly  expended  during  the  next  fiscal  year. 

Future  operations. — With  any  new  funds  that  may  become  available 
it  will  be  proposed  to  extend  the  south  jetty  as  far  toward  completion 
as  practicable. 

The  report  of  Capt.  R.  S.  Littlefield,  in  personal  charge  of  the  work, 
is  herewith. 

Money  statement. 

Jnly  1,  189%  balance  unexpended $10,933.95 

Jnne  30,  1894,  amount  expended  during  fiscal  year 8, 868. 03 

July  1,  1894,  balance  unexpended 2, 065. 92 

July  1,  1894,  outstanding  liabilities 600.00 

Jnly  1,  1894,  balance  available 1,465.92 

{Amount  (estimated)  required  for  completion  of  existing  project 155, 000. 00 
Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1896    50, 000. 00 
Submitted  in  compliance  with  requirements  of  sections  2  of  river  and 
harbor  acts  of  1866  and  1867  and  of  sundry  civil  act  of  March  3,  1893. 
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BEPOBT  OP  R.   8.   LITTLEFIELD. 

Bandon,  Oreg.;  June  15 y  1894. 

Captain  :  I  have  the  honor  to  submit  the  following  report  of  operations  "iinproT- 
ing  Coquille  River,  Oregon,"  for  the  year  ending  June  30,  1894 : 

Work  of  quaiTying  and  dumping  stone  for  the  south  jetty  was  carried  on  during 
July,  August,  and  September,  when  active  ox>eration8  were  suspended  on  account  of 
exhaustion  of  the  funds  available.  No  new  constructions,  such  as  extension  of  jetty 
or  track  building,  were  made,  but  a  locomotive  house  was  built,  mainly  from  old 
materials  on  hand  and  from  what  was  left  of  the  one  demolished  by  a  blast  in  May 
of  the  previous  year. 

The  quarrying  was  done  on  a  s^ur  of,  or  detached  mass  from,  the  Tupper  Rock, 
which  mass  was  nearly  all  used,  its  base  being  about  35  feet  below  the  level  of  the 
blaff  on  which  th*)  Tupper  Rock  stands,  which  depth  went  to  the  base  of  the  spur. 
Considerable  stripping  iuto  the  bluif  wai»  necessary  to  work  the  rock,  the  dirt  fall- 
ing by  caving,  which  dirt  was  readily  got  rid  of,  swinging  it  in  boxes  by  the  derrick 
and  dumping  s  ime  on  the  side  slope  of  the  hill  where  the  derrick  stood.  During  the 
winter  the  beuts  of  tbe  double-track  incline  leading  to  the  level  jetty  tramway,  170 
feet  in  length,  moved  downward  at  its  feet  by  a  gradual  slide  of  the  hill  of  4  to  6 
feet.  The  side  slope  leading  to  the  bluff  has  a  strata  of  blue  clay  near  the  surface, 
is  springy,  which,  coupled  with  an  unusually  heavy  rainfall  last  wiuter,  accounts  for 
this  movement. 

Quarrying  and  dumping  rock. — A  total  of  3,621  cubic  yards  were  placed  as  follows: 

Yards. 

Inside  piling  compartments,  near  jetty  end 513 

Along  channel  sicle,  open  and  close  piling  parts  of  jetty,  1,597  feet,  and  for  316 
feet  inshore  from  jetty  end,  on  south  side 3, 108 

That  dumped  outside,  or  along  faces  of  the  jetty,  was  mainly  large  rock  in  pieces 
ranging  from  one-fourth  of  a  ton  to  10  tons,  and  the  quality  of  the  rock  for  weight 
is  such  that  seas  do  not  toss  it  about. 

The  south  jetty  is  now  pretty  well  cnrocked  on  its  north  or  channel  side,  the  only 
side  necessary,  as  on  the  scuth  side,  for  the  greater  part  of  its  length,  it  is  bauked  by 
the  accretiou  formed  during  progress  seaward  of  the  work.  On  channel  side  of  the 
open  pile-work  part  of  the  jetty  the  rock  ranges  from  8  to  10  feet  below  the  traek, 
and  along  the  close  piling  part  about  2  feet  lower.  At  close  of  operations,  in  Sep- 
tember, the  general  level  of  the  dump  was  marked  on  pilesof  the  jetty  adjacent,  and 
examination  now  made  shows  no  settlement  to  the  mass  of  stone  forming  the  dump, 
excepting  that  just  at  the  end  of  the  jetty,  and  for  about  fifty  feet  back  on  both 
sides  the  dump  has  flattened,  bringing  the  top  about  two  feet  below  the  marks  tat 
point  of  greatest  exposure  to  sea  force. 

Four  piles  were  carried  away  at  extreme  end  of  the  jetty.  Some  slight  repairs 
were  made  to  the  south  jetty  piling  by  rebolting  piles,  etc.,  where  at  a  former  high* 
tide  line  they  had  been  knocked  inward  by  drift,  but  the  work  generally  has  stood, 
intact.  A  day  beacon,  16  feet  high  above  the  plane  of  the  jetty,  8  feet  square  at  base, 
and  3  feet  square  at  top,  was  built  near  end  of  the  work  as  an  aid  to  vessels  in  enter- 
ing the  harbor. 

Xorth  jetty. — In  November,  by  a  freshet  in  the  river,  drift  iu  great  ma.'^ses,  com- 
prising whole  trees,  came  down,  which,  after  passing  into  the  ocean,  a  large  portion 
was  thrown  by  seas  back  of  or  to  the  north  side  of  the  jetty,  the  deposit  extending 
miles  up  the  beach.  The  part  coming  in  contact  with  the  jetty  ])iling  during  suc- 
ces.sive liigh  waters  had  the  effect  of  wearing  the  piles  so  some  of  them  were  easily 
broken.  Successive  repairs  were  made  to  this  north  side  piling  during  November, 
December,  February,  and  March;  the  repairs  consisting  of  replacing  piles  withpost« 
let  into  the  ground  and  secured  by  wale  pieces  bolted  through  and  through.  Tnder 
the  constant  motion  of  the  drift,  however,  during  the  freshet  months  the  outside 
wale  timbers  wore  and  were  split  oft",  thus  requiring  renewals  of  such  work,  and  at 
this  date  most  of  the  posts  are  punched  oat,  a  result  of  drift  by  recent  high  tides. 
The  worst  effect  was  along  the  foreshore,  high-water  line  to  near  low,  where  on 
north  row  of  ])ile8  the  longitudinal  cap  timber  is  raised  4  to  8  inches  for  a  length  of 
165  feet.  On  south  row  of  the  piling  the  jiiles  are  unin^jured,  and  only  one  length, 
15  feet  cap  timber,  is  slightly  raised  from  the  piles.  From  present  high  bank  of 
deposit  and  drift — 250  feet  shorewards  from  end — on  the  north  side  of  the  jetty  the 
drift  mass  is  2  to  4  feet  higher  than  the  jetty. 

Drift  from  this  river  seems  interminable  during  the  larger  freshets;  at  times  it  lies 
in  acreage  masses  at  and  ofi^  the  bar,  to  extent  of  blockading  the  bar,  tugboat,  and  all 
navigation — a  condition  of  the  harbor  here  usual  to  the  winter  season,  and  likely  to 
be  for  some  years,  or  until  the  timber  along  the  river  and  at  its  headwaters  is  removed. 

Conditions  about  the  jetties. — The  high-tide  line,  north  side  of  the  north  jetty,  is 
250  feet  in  from  end  with  the  low-water  line  at  end  and  passing  the  end  in  a  north- 
westerly direction  to  a  rounded  point  200  feet  seaward  of  the  end. 
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On  south  side  of  the  north  jetty  the  high- water  line  is  340  feet  inshore  from  the 
end,  while  the  line  of  low  water  runs  to  end  where  the  rock  dump  shows  16  to  18  feet 
below  the  top  of  work.  A  shoal  channel,  1  to  3  feet  deep,  runs  along  near  the  work, 
leaving  an  oblong  island  at  low  water  extending  far  beyond^  between  the  wash 
channel  and  the  ship  channel,  to  the  bar.  Along  the  north  or  channel  side  of  the 
south  jetty  a  berme  of  sand  and  gravel,  commencing  at  outer  end  of  the  open  piling 
work,  runs  along  the  whole  of  the  close  piling  part  of  the  jetty ;  it  is  40  to  60  feet  in 
width,  and  rounds  to  a  point  120  feet  seaward  of  the  jetty  end,  where  the  low- water 
line  takes  a  southeasterly  course  and  forms  the  low -water  line  of  the  beach  south  of 
the  work,  where,  in  contact  with  the  work,  the  material  forming  the  berme  generally 
covers  the  rock  dump  and  slopes  sharply  to  the  channel.  The  rock  dumped  on  south 
side  of  south  jetty  and  along  curve  ot  the  quarry  track,  316  feet  iushorefrom  end,  is 
generally  filled  over  with  drift  and  deposit,  except  from  present  high-water  bank, 
90  feet  in  from  end,  from  which  point  to  low-water  line  the  beach  is  steep.  There 
was  no  extensive  deposit  made  through  this  jetty  this  year  like  that  of  February, 
1893,  crowding  the  channel  over  the  bar  northward — an  effect  which  was  probably 
stopped  by  the  high  dump  made  along  north  side  of  the  jetty. 

The  bar  channel  has  been  maintained  steadier  in  one  position — parallel  to  the 
direction  of  the  north  jetty — than  for  any  year  previous,  with  less  vessel  detention 
and  a  better  average  depth  to  the  water. 

The  reference  to  low- water  beach  lines  is  to  extreme  low  of  a  spring  tide,  or 
about  2  feet  below  mean  low  water  for  this  harbor. 

Shipbuilding. — There  were  built  on  the  river  the  following-named  vessels:  Sealing 
schooner  JVincheateTj  112  tons;  at  Myrtle  Point,  on  the  upper  river,  the  small  screw 
mail  steamboat  Myrlj  not  yet  measured,  but  to  go  into  commission  on  July  1. 

Creameries. — Except  one  at  Dairy ville,  16  miles  down  the  coast  from  Bandon,  they 
are  located  on  the  Upper  Coquille  River  audits  branches,  and  properly  belong  to  the 
commercial  statistics  of  that  part.  The  product  of  the  Dairyville  creamery  was  as 
follows : 

Butter  (19i  tons) $7,800 

Hogs 525 

Total 8,325 

There  are  many  dairies  down  the  coast  tributary  to  this  harbor  where  butter  is 
made  by  hand.  Coos  County,  lying  west  of  tlld  Const  Range  Mountains,  where  the 
precipitation  is  largo  and  constant,  primarily  from  rains  and  fot^s  and  dews,  is  des- 
tined to  become  a  great  butter-makmg  country  when  the  land  is  cleared.  An  effect 
of  the  creameries  established,  coupled  with  the  very  favorable  climatic  conditions 
and  soil,  is  to  turn  attention  in  increasing  ratio  t<o  this  industry. 

The  woolen  mill  projected  last  year  for  this  place  is  now  completed,  except  for 
Bomu  parts  of  the  machinery,  and  is  intended  to  be  put  in  operation  by  July  20  next. 
The  main  building — 3  stories — is  150  feet  by  50  feet;  steam  plant, 75-horse  power,  to 
run  640  spindles.  Articles  manufactured  are  to  be  blankets,  flannels,  cassimeres, 
and  buggy  robes.    Number  of  men  to  be  employed — 40  to  50  hands. 

The  Coos  Bay  and  Rosebur^  Railroad  was  extended  this  year  from  Coquille  City 
to  Myrtle  Point,  but  its  operation  was  much  impeded  during  the  winter  of  1893-^94  by 
the  freshets,  which  necessitated  rebuilding  portions  of  the  roadbed  three  times.  No 
extension  beyond  Myrtle  Point  is  yet  in  progress  this  year,  but  it  is  reported  that 
resumption  of  operations  is  contemplated. 

Respectfully  submitted. 

R.    S.    LiTTLKFIELD. 

Capt.  T.  W.  Symons, 

Corps  of  Engineers,  U.  S.  J. 


COMMKRCIAL    STATISTICS. 

The  Coquille  River  is  iu  the  collection  district  of  southern  Oregon.  Empire  City, 
cm  Coos  Bay,  is  the  port  of  entry.  The  nearest  light-house  is  on  Cape  Arago,  12 
miles  north wanl. 

The  following  returns  relative  to  the  commerce  of  the  Coquille  River  are  fur- 
nished by  Capt.  R.  S.  Littlelield,  in  personal  charge  of  the  work,  and  are  for  the  fis- 
cal year  ending  June  30,  18U4: 
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Arrirah  and  dejiartures  of  ncBseU. 


Coastwise  steam  and  sail  vessels. 


ArriTals ... 
Departures 

Total 


Aggregate 
tonnage. 

6,810.49 
6,548.29 


13,197.78 


Out  of  this  total  the  steam  schooner  Jiand&riUe  made  22  roand  trips ;  the  steam 
BchooBer  W.  H.  Harrison  1  round  trip,  and  the  remainder  of  the  arrivals  and  depart- 
ures were  schooners  and  other  sail  vessels. 

Maximum  draft  of  loaded  vessels,  9  feet. 

One  schooner,  the  Winckeater,  was  built  at  Parkersbnrg  dnring^  the  year,  her  reg- 
istered tonnage  being  116. 

Exports  and  importa. 


Articles. 

Quantity. 

Articles. 

'Quantity. 

EXPORTS. 

Apples tons.. 

Butter do 

Broom  handles do — 

Cheese do 

Cbineso  eoods do.... 

Chittimbark do.... 

Chickens dozens.. 

(renerai  merchandise tons. . 

Household  goods do 

Hides do 

Horses 

29.5 

67.8 
233.2 

8 

1 
U 
53 

00.5 
18.6 
13 

3 

10,286 

73 

20 

6 
133 

m 

Potatoes tons.. 

StaTe  bolts do.-.. 

Salmon  (fresh) do. . . . 

Salmon  (cases) do 

Wool do.... 

Total do.... 

IHPOBTS. 

General  merchandise tons. . 

Cannery  supplies do 

Machinery  for  woolen  mill do 

Fl  our do 

Household  goods do 

Total do.... 

3S 

9 

20 

190 

9 

11,280.5 

2,394.6 
233 

Laniber  (5,142,600  feet,  B.  M.)  ..tons.. 

Laths do.... 

Hoffs  (liv  e) 

180 

115 
40 

Mjnin£f  materials tons 

Matchwood do 

2,893.6 

SUMMARY. 


Total  exports . 
Total  imports. 


Estimated 
value. 


1120,795 
lii,660 


UU    2. 


IMPROVEMENT   OF   COQUILLE    RIVER,    OREGON,    BETWEEN    COQUILLE 

CITY  AND  MYRTLE  POINT. 

Description  of  original  condition. — The  Coquille  is  one  of  the  principal 
streams  of  southern  Oregon.  It  is  navigated  by  coasting  vessels  from 
its  mouth  for  25  miles  to  Coquille  City.  This  portion  of  the  river  has 
been  obstructed  at  times,  more  or  less,  by  snags,  but  no  serious  shoals 
have  formed. 

From  Coquille  City  to  Myrtle  Point,  a  distance  of  12  miles,  the  river 
is  navigated  by  river  craft.  In  this  portion  there  has  always  been  great 
trouble  experienced  in  keeping  the  river  navigable,  owing  to  snags  and 
bars.  The  various  forks  of  the  Coquille  drain  densely  timbered  terri- 
tory, and  at  every  freshet  many  trees,  stumps,  etc.,  are  brought  down. 
Some  of  these  lodge  at  dilSerent  points,  forming  isolated  snags  or  are 
grouped  together  in  to  jams.  These  snags  and  jams  in  turn  cause  deposits 
of  sand  and  graA'el,  forming  shoals. 

Plan  of  improvcmnit — The  plan  of  improvement  adopted  is  to  remove 
all  bad  snags  obstructing  navigation  and  tending  to  torm  bars  in  the 


s 
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portion  of  the  river  between  Ooquille  City  and  Myrtle  Point,  and  to 
contract  the  river  into  a  channel  50  feet  in  width  at  certain  points 
where  shoals  have  formed,  in  order  to  canse  these  shoals  to  sconr  out 
and  to  maintain  the  desired  navigable  depth. 
The  estimated  cost  of  the  work  was  $26,000. 

APPROPBIATION. 

Act  of  July  13, 1892 $5,000 

In  this  connection  it  seems  proper  to  note  that  previous  appropria- 
tions have  been  made  for  this  portion  of  the  river  by  making  certain 
sums  appropriated  for  the  improvement  at  the  month  of  the  river  availa- 
ble for  the  work  on  the  upper  river. 

The  act  of  August  11, 1888,  appropriated  $25,000  and  contained  the 
following:  "  Of  which  $5,000  is  authorized  to  be  expended  for  snagging 
between  Ooquille  City  and  Myrtle  Point. '^ 

The  act  of  September  19, 1890,  appropriated  $30,000,  "  not  exceeding 
$3,000  of  which  may,  with  the  approval  of  the  Chief  of  Engineers,  be 
used  for  snagging.'^ 

On  these  authorizations  $6,883.90  was  expended. 

Amou7it  expended  to  June  30,  1893. — The  amount  expended  under  the 
project  to  June  30, 1893,  was  $5,000. 

Results  obtained  to  June  30, 1893. — The  work  with  the  appropriation 
was  confined  to  fitting  up  a  snag  boat  and  doing  snagging  on  the  river 
between  Ooquille  Ci^  and  Myrtle  Point  and  building  a  small  wing 
dam  at  Boberts  Island,  designed  to  throw  more  water  into  the  main 
left  channel. 

The  results  immediately  subsequent  upon  the  completion  of  the 
snagging  operations  were  gratifying,  as  the  removal  of  the  snags  was 
accompanied  by  more  or  less  scouring.  It  was  found,  however,  that 
since  the  survey  and  preparation  of  plans  made  in  1891  a  heavy  deposit 
has  been  made  in  the  upper  portion  of  the  stretch  between  Myrtle 
Point  and  Ooquille  City.  At  the  time  of  the  survey  there  were  deep 
pools  between  the  bars,  which  latter  in  some  instances  were  dry,  as  far 
as  navigation  was  concerned,  at  low- water  stages.  These  pools  have 
to  a  great  extent  filled  up  with  alluvial  deposit  since  the  survey  was 
made. 

Amount  expended  during  the  fiscal  year  ending  June  30,  1894. — No 
money  was  expended  during  the  fiscal  year  ending  June  30, 1894. 

Results  obtained  to  June  30, 1894. — No  work  was  done  during  the 
fiscal  year,  and  no  results  other  than  those  enumerated  above  for  the 
previous  fiscal  year  were  attained. 

Recommendations  and  remarJcs. — The  river  between  Ooquille  City  and 
Myrtle  Point  is  being  rapidly  filled  up  with  sediment,  snags,  etc.,  so 
that  an  estimate  made  years  ago  for  its  improvement  to  give  4  feet 
of  water  is  not  indicative  of  what  the  improvement  will  cost  now. 
The  navigation  interests  can  be  somewhat  benefited  by  a  system  of 
small  appropriations,  but  the  river  can  not  be  put  into  shape  to  keep 
itself  open  unless  the  whole  amount  of  the  appropriations  required  to 
complete  the  work  is  given  in  one  sum.  Even  then  it  is  certain  that 
the  river  would  require  constant  work  to  remove  the  snags  which  will 
accumulate  after  every  freshet. 

Small  appropriations  do  not  reduce  the  total  amount  required  to  con- 
struct the  needed  contraction  works. 

It  is  to  bo  remarked  that  tlie  Coos  Bay  and  Eoseburg  Eailroad  is 
built  and  in  operation  between  Ooquille  City  and  Myrtle  Point.  This 
railroad  must  of  necessity  decrease  the  navigable  importance  of  the 
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river  between  the  two  towns,  which  is,  and  must  always  be,  a  difficult 
river  to  navigate  at  low  water, 

A  recent  examination  of  the  river  shows  that  a  large  number  of 
snags  have  accnmulated.  Captain  Littlefleld  counted  27  plainly  visible 
from  Roberts  Lauding  to  Coquille  City,  and  doubtless  there  are  others 
invisible. 

The  sum  of  $5,000  will  suffice  to  keep  the  river  thoroughly  snagged 
for  two  years.  If  deemed  best  to  carry  out  the  original  project,  the 
balance  of  the  estimate,  $21,000,  should  be  given. 

Future  operations. — Future  operations  will  depend  upon  the  amount 
of  money  appropriated.  If  a  small  sum  is  appropriated  as  named  in 
the  pending  bill,  tbe  river  will  be  freed  from  snags,  and  perhaps  some 
contraction  work  done  at  the  worst  places. 

Money  statement. 

Amount  (estimated)  required  for  completion  of  existing  project $21, 000. 00 

Amountthat  can  be  profitably  expended  in  fiscalyear  ending  June  30, 1896    21, 000. 00 
Submitted  in  compliance  with  requirements  of  sections  2  of  river  and 
harbor  acts  of  1866  and  1867  and  of  sundry  civil  act  of  March  3,  1893. 


COMMERCIAL   STATISTICS. 

Information  relative  to  the  commerce  of  the  Upper  Coquille  River  between  CoquiUe 
City  and  Myrtle  Point  for  the  fiscal  year  ending  June  30, 1894,  has  been  collected  by 
Capt.  R.  S.  Littlefield,  in  local  charge  of  works  on  that  river,  from  owners  of  cream- 
eries and  the  steamboat  line,  and  is  as  follows : 

The  commerce  of  the  Upper  Coquille  is  accommodated  by  one  steamboat,  the 
Alert^  57  tons  capacity,  and  making  one  round  trip  each  day  between  Coquille  City 
and  Myrtle  Point,  carrying  passengers  and  freight  and  United  States  mail. 

Following  is  the  amount  of  freight  carried  during  the  year  between  the  two 
points : 

River  traffic. 


Description  of  freight. 


Hardware,  machinery,  and  general  merchandise 

Wool,  butter,  cheese,  bacon,  ©to. 

Milk  for  creameries 

Lumber 


Total 


Up  trina, 
CoquiUe 

City 

to  Myrtle 

Point. 


Tons. 
1.031 


104 


1.135 


t)own  trips, 
Myrtle 
Point 

to  Coquille 
City. 


Ton$. 


474 
83 


557 


Total  freight  carried,  1,692  tons;  estimated  value,  9150,000.    Total  noniber  of  passengers  carried, 
2,200. 

INDUSTRIES. 

Product- of  creameries. 

Arago  Creamery : 

27  tons  butter $18>420 

20  tons  ch  cese 4, 368 

25  tons  live  hogs 2,672 

Coquillo  Creamery : 

26.9  tons  butter 13,400 

6  tons  1  i ve  hogs 600 

Myrtle  Point  Creamery,  5  tons  batter 2, 4^ 

Gravel  Ford  Creamery,  3.5  tons  butter If  739 

Total 38,6&i 
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Of  the  creamery  products  only  5  tons  (butter)  was  shipped  by  rail,  via  Coos  Bay, 
to  San  Francisco :  the  remainder  went  to  the  month  of  the  river  via  river  steamboats 
and  ocean  steamer  Bandorille,  the  latter  navigating  to  Coquille  Creamery  to  receive 
freight. 

Owing  to  a  continuous  high  stage  of  river,  the  Alert  made  her  daily  trips  to  Myrtle 
Point  from  November  to  the  middle  of  April.  Except  for  a  rise  in  the  river  for  a  few 
days,  due  to  rains,  the  head  of  navigation  is  at  Roberts  Landing,  about  1  mile  below 
Myrtle  Point,  the  usual  summer  stopping  place.  , 

Xew  industry. — At  Coquille  City  last  year  J.  S.  Kanematz  started  an  experi- 
mental station  for  raising  silkworms  with  the  result  thus  far  of  receiving  a  gold 
mcdnl  on  his  sample  of  raw  silk  sent  to  the  World's  Fair  at  Chicago.  A  mulberry 
orchard  has  been  planted,  and  the  conditions  of  climate  are  deemed  very  favorable 
to  such  industry. 

Su  nwiary.— Total  river  freight,  1 ,692  tons ;  estimated  value,  $150,000.  This  includes 
value  of  creameries  output,  $38,684. 


UU  3. 

IMPKOVEMKNT  OF  ENTRANCE  TO  00O8  BAY  AND  HARBOR,  OREGON. 

Description  of  original  condition, — The  obstructions  which  existed  at 
the  entrance  to  this  harbor  before  the  works  of  improvement  were 
begun,  consisted  first,  of  the  outer  bar  which  is  of  sand  and  is  shitting 
in  character;  and  second,  of  the  inner  shoals  formed  by  the  sands  which 
accumuhite  in  the  spring,  summer,  and  autumn,  during  the  times  when 
the  northwesterly  winds  prevail. 

Under  the  action  of  these  winds  the  spit  on  the  north  side  advanced 
toward  the  south,  contracting  the  navigable  passage  under  Coos  Head 
to  a  very  narrow  width,  and  usually  making  the  outer  channel  follow 
the  west  side  of  the  spit  in  a  long  and  tortuous  course  across  the  bar. 

The  channel  had  at  times  broken  through  the  north  spit  on  a  line,  the 
general  direction  of  which  is  from  Fossil  Point  to  a  point  just  to  the 
north  of  Coos  Head.  It  was  then  direct,  the  depth  of  water  was  great- 
est, and  vessels  could  enter  or  go  out  without  trouble.  The  mean  rise 
of  the  tide  above  the  plane  of  reference  was  b,^  feet. 

Plan  of  improvemfmt, — The  project  for  this  improvement,  adopted  in 
1879,  was  to  construct,  at  an  estimated  cost  of  $000,000,  a  jetty  of  wood 
and  stone  as  might  be  found  best,  from  a  point  250  yards  below  the 
northern  extremity  of  Fossil  Point  on  a  line  toward  the  east  end  of 
Coos  Head,  this  line  in  plan  curving  so  as  to  be  directed  at  its  out«r 
end  to  the  head  or  a  little  to  the  north  of  it. 

The  object  was  to  prevent  accretion  to  the  south  end  of  the  sand  spit 
on  the  north  side  of  the  entrance  and  to  open  and  maintain  a  deeper 
and  more  direct  channel  across  the  bar. 

The  present  plan,  adopted  in  1889,  under  which  operations  are  pro- 
gressing for  the  improvement  of  the  entrance  to  Coos  Bay,  consists  in 
the  abandonment  of  any  further  work  on  the  Fossil  Point  jetty  and  the 
building  of  two  high-tide  jetties  of  stone,  one  from  Coos  Head  and  one 
from  the  southern  end  of  the  north  spit,  out  toward  the  bar,  ending  at 
a  distance  apart  of  about  1,600  feet. 

In  addition  to  this  the  project  includes  the  reclamation  and  holding  of 
the  sands  of  the  north  spit,  to  prevent  as  far  as  possible  their  blowing 
over  into  the  harbor. 

The  estimated  cost  of  the  work  as  approved  is  $2,400,412.20. 
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APPROPM  AT105CS . 

Under  old  project  of  1879 : 
Act  of — 

MarcliS,  1879 $40,000 

March  3,  1881 30,000 

August  2,  1882 30,000 

July  5, 1884 30,000 

Augusts.  1886 33,750 

August  11,  1888 50,000 

Total *. 213,750 

Under  new  project  of  1889 : 
Act  of— 

September  10,  1890 125,000 

July  13,  1892 310,000 

Total 335,000 

Avio2int  expended  to  June  30^  1893. — The  total  amount  expended  in 
improving  the  entrance  to  Coos  Bay  to  June  30, 1893,  was  $424,782.10. 
Of  this  amount  $210,337.74  was  expended  on  the  old  project  and 
$214,444.30  on  the  new  project. 

Results  obtained  to  June  30j  1893, — During  the  fiscal  year  the  jetty 
tramwuy  was  extended  a  length  of  4,432  feet,  making  a  total  length 
from  the  wharf  of  9,232  feet.  Center  mattresses  were  laid  over  a 
length  of  4,112  feet  of  the  new  work.  A  total  length  of  6,800  feet  of 
side  mattresses  was  placed. 

There  were  used  on  the  work  3,156  cords  of  brush  fascines  and  6,207 
poles,  and  dumped  upon  the  work  46,000  tons  of  stone. 

There  remained  about  1,088  feet  of  tramway  yet  to  be  built  to  com- 
plete the  jetty  to  its  full  length. 

The  construction  of  the  jetty  brought  about  the  impounding  of  a  vast 
amount  of  sand.  The  high-water  line  advanced  along  the  jetty  about 
1,500  feet. 

Soundings  taken  on  the  bar  June  7,  1893,  by  Mr.  J.  S.  Polhemus, 
showed  a  minimum  depth  of  12  feet  at  mean  low  water,  with  a  direction 
of  the  channel  nearly  due  west  and  head  on  to  the  seas.  The  tug  mas- 
ters all  reported  that  during  the  winter  of  1892-'93  there  was  a  greater 
depth  on  the  bar  than  reported  above. 

Amount  expended  during  the  fiscal  year  ending  June  30y  1891. — The 
amount  expended  during  the  fiscal  year  ending  June  30,  1894,  was 
$116,037.89. 

Results  obtained  to  June  30^  1894, — The  work  of  construction  was  con- 
fined to  the  north  jetty.  The  tramway  was  extended  during  July,  1893, 
a  distance  of  288  feet,  when  it  was  stopped.  The  total  length  of  the 
tramway  is  9,520  feet.  This  was  mattressed  throughout  with  center 
and  side  mattresses. 

The  work  of  enrocking  the  jetty  was  carried  on  throughout  the  year, 
and  a  total  of  117,340.7  tons  of  rock  were  placed. 

During  the  summer  and  fall  of  1893,  the  depth  on  the  bar  remained 
about  as  usual  before  improvement — about  16  to  20  feet  at  high  water. 

During  the  winter,  as  the  enrockment  slowly  grew,  a  marked  change 
took  place  in  the  bar  channel,  and  a  depth  of  28J  feet  at  ordinary  high 
water  was  attained.  A  bar  depth  of  24  to  28  feet  has  been  maintained 
ever  since. 

On  June  14,  1894,  Mr.  Polhemus,  on  the  Wright^  made  a  survey  of 
the  bar  channel,  the  results  of  which  are  shown  on  the  map  sent  here- 
with. This  indicates  an  excellent  direction  to  the  channel,  and  a  mini- 
mum dei)th  of  20  feet  at  the  mean  of  the  lower  low  waters. 
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While  it  is  not  proper  to  regard  these  depths  produced  by  a  single 
jetty  as  altogether  permanent,  they  are  very  encouraging  as  indicative 
of  \vhat  may  be  expected  permanently  when  the  work  is  completed. 

Beport  of  operations, — At  the  beginning  of  the  fiscal  year  the  work  of 
.jetty  extension  was  going  on  in  all  its  ramifications.  In  July,  1893, 
the  tramway  was  extended  288  feet,  750  linear  feet  of  center  mattress 
and  816  linear  feet  of  side  mattresses  were  put  in  position,  and  10,368 
tons  of  rock  were  received  and  deposited. 

.  This  tramway  extension  carried  the  work  as  far  as  it  was  deemed 
safe  with  the  existing  appropriation,  and  it  ceased  with  the  total  length 
attained  of  9,520  feet. 

The  mattress  work  went  on  until  October,  1893,  when  it  was  finally 
completed  for  the  length  of  tramway  constructed.  After  this  was  fin- 
ished the  <\'ork  done  consisted  in  receiving  and  placing  stone  in  the 
jetty,  which  continued  throughout  the  year.  In  order  to  facilitate  the 
impounding  of  sand  in  the  vicinity  of  the  old  swash  channel,  a  sand 
catch  was  made  by  planking  up  the  tramway  between  bents  209  and 
281,  Old  and  cheap  lumber  was  used  for  this  purpose.  The  result  wa^j 
very  satisfactory.  A  high  bank  was  established  which  forms  the  basis 
for  a  high-level  accumulation  seaward  at  a  sufficient  elevation  for  the 
establishment  of  plant  growth. 

During  the  year  a  survey  was  made  of  the  south  heads  with  a  view 
of  determining  the  proper  location  for  the  wharf  and  approaches  to  the 
south  jetty.  The  result  of  the  survey  was  to  show  the  great  difficulty 
and  expense  which  would  be  encountered  in  carrying  the  tramway 
approach  over  the  heads,  and  it  was  finally  determined  that  the  cheapest 
and  best  location  would  be  along  the  bluffs  at  the  entrance  to  the  bay. 
This  is  necessarily  exposed  to  heavy  seas  and  to  drift,  but  the  aggregate 
expense  of  constructing,  protecting,  and  repairing  it  will  bo  less  than 
would  be  the  case  if  the  line  over  the  heads  were  adopted.  This  line 
over  the  heads  would  involve  crossing  a  summit  116  feet  above  high 
water,  and  for  permissible  grades  would  require  a  cutting  of  50  feet  or 
a  great  development  with  sharp  curves. 

The  plat  herewith  showft  in  a  heavy  broken  line  the  location  finally 
fixed  upon  for  the  south  jetty  and  its  wharf  and  approach. 

During  the  fall  of  1893  a  great  cigar-shaped  raft  of  piles  was  con- 
structed in  Coos  Bay  to  be  taken  to  San  Francisco,  Cal.  This  raft  was 
612  feet  long  and  drew  16  feet  of  water.  It  contained  3,500  inles  from 
60  to  100  feet  long,  bound  together  with  fifty  stout  chains. 

On  November  10  an  effort  was  made  to  take  this  raft  to  sea,  but 
owing  to  delays  it  did  not  get  upon  the  bar  until  the  tide  had  fallen 
considerably.  While  being  handled  by  the  tugs  it  took  a  sheer  and 
grounded  on  the  south  spit  just  inside  the  bar.  Here  it  was  left,  and 
during  the  high  night  tide  it  floated  off' and  across  the  channel,  around 
the  end  of  the  jetty,  and  lodged  against  the  tram  waj'',  where,  under  the 
action  of  the  waves,  it  acted  as  a  battering  ram  and  knocked  out  a  num- 
ber of  piles.  This  continued  until  November  22,  when  under  favorable 
conditions  it  was  towed  off  and  taken  into  the  bay  for  repairs.  The 
damage  done  to  the  tramway  by  the  raft  cost,  to  repair,  about  8700. 

The  raft  was  afterwards  safely  taken  to  sea,  but  while  being  towed  to 
San  Francisco  was  wrecked  by  a  storm  off  Cape  Mendocino  and  the 
piles  scattered  all  along  the  coast. 

Besides  the  regular  jetty  rock,  which  is  required  to  be  of  large  size, 
there  was  received  from  the  contractors  during  the  year  981.3  tons  of 
small  rock,  which  was  purchased  at  li5  cents  i)er  ton.  Tliis  was  used  to 
protect  the  shore  in  the  vicinity  of  the  wharf  and  root  of  the  jetty. 
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After  the  stone  contractor  had  delivered  the  maximum  amount  called 
for  by  his  contract,  150,000  tons,  it  was  found  that  the  funds  available 
would  permit  12,000  tons  additional  to  be  purchased,  which  was  accord- 
ingly done  at  the  contract  price. 

The  steamer  Gen,  H,  G.  Wright  was  kept  in  commission  all  the  year 
for  handling  materials  and  transporting  men  and  supplies. 

The  following  are  the  amounts  of  the  principal  materials  used  in  the 
jetty  construction  received  for  each  month  during  the  year. 

The  rock  cost  53.J  cents  i)er  ton  delivered  on  scows  at  the  jetty  wharf. 

The  brush  cost  from  $1.75  to  $2  per  cord  on  barges. 

The  piles  cost  4^  and  4^  cents  pier  foot  in  the  boom  at  Yarrow. 

The  poles  cost  17^  cents  each  on  barges. 

The  small  "one-man  rock"  cost  25  cents  per  ton  on  scows  at  the 
jetty  wharf. 


Month. 


Kock. 


Bniah. 


Pilea. 


Poles. 


.1 


SmaU 
rock. 


1893. 


July 

August  . . . 

October  ... 
November. 
Dfcember . 


January.. 
February 
March  ... 

April 

May 

June 


1694. 


Tons. 
10.  368.  4 
11,747.7 
14. 164.  4 
12.  !>58. 6 
10, 162. 4 
7,  790. 7 


5, 944.  3 
6,509.3 
9,  455.  2 
13,401.1 
10,  823. 7 
3,  433.  6 


Cords.         Feet. 
314-5  '      11.218 

247 
1.718 

Tons. 

473       >        8, 422 
377      , 

596 

.    i 

•"•■'■••   ••,••••"■•••• 

1 

Tctal ;     116,359.4 


3,833 

236.6 

744.7 

• 

1, 164. 5         23. 473 

2,561 

981.3 

The  following  represents  the  mattress  work  done  up  to  the  end  of  the 
ilscal  year. 

All  the  mattresses  are  20  feet  wide,  so  where  a  center  mattress  and 
one  side  mattress  are  placed  the  mattress  foundation  is  40  feet  wide, 
and  where  a  center  mattress  and  two  side  mattresses  are  placed  the 
ionndation  is  GO  feet  wide. 

The  center  mattresses,  3  feet  thick,  are  on  the  portion  of  the  jetty 
nearest  the  point  of  beginning.  In  the  outer  deep-water  portion  these 
center  mattresses  were  invariably  5  feet  thick. 

Feet 

Center  mattress,  3  feet  thick,  20  feet  wide,  loiij(?tb 3, 360 

('enter  mattress,  5  feet  thick,  20  feet  wide,  length 4, 864 

Center  mattress,  5  feet  thick,  20  feet  wide,  on  groin,  length 280 

Channel  side  mattress,  3  feet  thick,  20  feet  wide,  length 8,464 

Sea  side  mattress,  3  feet  thick,  20  feet  wide,  length 2, 064 

Shore  revetment  mattress,  3  feet  thick,  20  feet  wide,  length 760 

1  send  herewith  a  plat  which  gives  a  longitudinal  profile  of  the  jetty 
tramway  and  enrockment,  a  typical  cross  section  near  the  onter  end  of 
the  jetty,  and  an  index  plat  showing  the  mattress  location,  etc.  The 
tramway  is  constructed  as  shown  and  as  has  been  previously  described 
in  former  reports  on  tlie  Coos  Bay  improvement.  In  one  important 
particular,  however,  a  departure  from  old  methods  has  been  made;  this 
is  the  omission  of  sway  braces  in  the  most  exposed  part  of  the  tram- 
way. In  this  outer  portion  piles  80  feet  long  were  used;  driven  25  to 
30  feet  into  tlie  saiul,  they  stood  uj)  in  water  and  air  about  60  feet. 
The  tramway  when  fully  completed  swayed  greatly  under  the  action  of 
the  waves.     It  was  believed  that  such  braces  as  could  be  used  oonven- 
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iently  would  tend  to  weaken  rather  than  strengthen  the  tramway  by 
exposing  a  greater  surface  to  the  action  of  the  waves,  and  consequently 
they  were  omitted.  Additional  strength  was  given  to  the  tramway  by 
double  drift  bolting  the  caps  to  the  piles,  and  by  tying  the  caps  to  the 
outer  i)ile8  by  iron  straps.  The  tramway  as  constructed  has  stood 
without  accident. 

Ko  additional  eftbrts  were  made  during  the  year  toward  the  reclama- 
tion of  the  sand  dunes  and  flats  of  the  North  Spit.  The  only  success 
which  we  have  had  with  anything  has  been  with  the  Holland  grass, 
the  roots  of  which  were  i)rocured  from  San  Francisco.  This  has  growu 
and  thickened,  and  will  soon  be  capable  of  subdivision  into  smaller 
roots  and  the  planting  of  larger  areas. 

For  further  details  of  operations,  attention  is  invited  to  the  report 
of  Mr.  J.  S.  Polhemus,  assistant  engineer,  herewith. 

Recommendations  and  remarks, — With  the  existing  appropriation  it 
was  considered  advisable  to  stop  the  tramway  of  tlie  north  jetty  848 
feet  short  of  its  predetermined  entire  length,  in  order  that  the  portion 
built  could  more  certainly  be  secured  by  the  enrockment. 

When  work  starts  under  a  new  api)ropriation  the  first  thing  to  be 
done  will  be  to  complete  the  tramway  to  the  end,  and  all  money 
remaining  will  then  be  expended  in  bringing  the  enrockment  to  ite 
required  condition,  or  as  near  thereto  as  practicable. 

It  is  in  the  highest  degree  in  the  interest  of  economy  that  this 
enrockment  should  be  completed  during  the  life  of  the  pile  tramway, 
and  it  is  on  this  account  that  liberal  appropriations  for  this  work  are 
specially  recommended. 

The  completion  of  the  Coos  Bay,  Roseburg  and  Eastern  liailroad 
from  the  bay  to  Coquille  City  and  Myrtle  Point,  on  the  Coqnille  Kiver, 
adds  much  to  the  commercial  importance  of  Coos  Bay,  making,  as  it 
does,  the  whole  Coquille  country,  with  its  wealth  of  coal,  lumber,  and 
agricultural  resources,  more  or  less  tributary  to  the  bay.  The  fine 
results  accomplished  by  the  north  jetty  in  deepening  the  bar  channel 
temporarily  indicate  very  clearly  what  may  be  expected  permanently 
when  both  jetties  are  completed.  The  good  accomplished  can  only  be 
partial  uutil  both  jetties  are  acting  together. 

An  appropriation  of  $600,000  is  recommended  as  the  amount  which 
can  be  profitably  expended  during  the  next  fiscal  year. 

Future*operations, — Work  is  in  progress  in  overhauling  the  plant  and 
putting  it  in  order,  so  that  when  the  new  appropriation  is  available  there 
will  be  no  delay  in  going  on  with  the  work.  It  is  probable  that,  with 
the  new  appropriation,  work  will  be  confined  to  the  north  jetty. 

The  report  of  Mr.  J.  S.  Polhemus,  assistant  engineer  in  local  charge 
of  the  work,  is  herewith : 

Money  statement. 

July  1,  1893,  balance  unexpended. , $123,993.76 

June  30,  1894,  amount  expended  during  fiscal  year 116,037.89 

July  1,  1894,  balance  unexpended 7, 9*)5. 87 

July  1,  1894,  outstanding  liabilities 2,500,00 

July  1,  1894,  balance  available 5, 455. 87 

f  Amount  (estimated)  required  for  completion  of  existing  project 2, 131, 412. 20 

I  Amount  that  can  bo  profitably  expended  in  fiscal  year  ending  June 

^      30,  1896 600,000.00 

I  Submitted  in  compliance  with  requirements  of  sections  2of  river  and 
I     harbor  act«  of  1866  and  1867  and  of  sundry  civil  act  of  March  3, 1893. 
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ItKPOKT  OF  MU.   J.    S.    POLHEMUS,   ASSISTANT  ENUUkEER. 

Empire  City,  Or  eg.,  J»nc  15, 1894. 

Captain  :  I  Lavo  the  honor  to  submit  the  following  report  of  operations  on  the 
work  of  improving  the  entrance  to  Coos  Bay  and  harlM>r,  Oregon,  for  the  fiscal  year 
ending  June  30,  1894. 

At  tiio  date  of  the  last  annual  report  work  on  tho  north  jettj  was  in  full  progress, 
nn<l  it  so  continued  without  intermission  throughout  the  year  until  Jane  12,  1894, 
when  active  operations  ceased  for  lack  of  funds,  tho  appropriation  being  nearly 
exlinusted, 

I'ho  principal  featnres  of  tho  work  in  the  past  year  consist  of  a  slight  extension 
of  tho  jetty  tramway  seaward,  the  placing  of  center  and  side  foundation  mattresses 
for  more  than  a  quarter  of  a  mile  at  the  outer  end,  but  chiefly  in  receiving  and  plac- 
ing on  tlie  jetty  nearly  121,000  tons  of  rock. 

Ko  im])ortant  additions  were  made  to  tho  plant.  The  work  on  tho  jetty  was  per- 
formed by  hired  labor,  tho  men  working  eight  hours  per  day  and  being  subsisted  by 
the  (iovernment  at  an  average  cost  of  42  cents  per  day's  ration.  The  number  of  the 
total  force  ut  the  North  Spit,  including  foremen,  mechauics,  and  laborers,  varied  from 
60  to  SO  men. 

Most  of  tho  rock  was  furnished  under  contract  and  the  other  materials  of  con- 
struction purchased  in  open  market,  including  11,869  tons  of  rock  purchased  in  open 
market  from  Mr.  Kern,  at  53.^  cents  per  ton,  and  delivered  in  May  and  part  of  June; 
also  981.3  tons  of  **  one-man  rock*'  and  quarry  spalls,  purchased  from  John  Kieman 
at  25  cents  per  ton. 

Kxiennion  of  jetty  tramway, — Tho  north  jetty  tramway  was  extended  in  tho  fiscal 
year  from  trestle  bent  577  to  bent  595,  a  distance  of  288  feet,  and  on  July  11  the  pile- 
driver  was  hauled  in  and  dismantled,  as  it  was  judged  as  much  tramway  had  beiu 
built  »a  could  bo  properly  secured  before  the  storms  of  winter  would  be  upon  it. 

Fifty-thrco  trestlo  bents,  or  848  feet,  remain  to  bo  built  to  complete  the  project,  as 
far  as'tlie  extension  of  tlio  north  jetty  is  concerned. 

All  tho  necessary  materials  for  this,  including  piles  and  timbers  and  rails,  have 
been  purchased  and  paid  for  and  are  stored  on  the  gridirons  ready  for  use.  The 
jetty  pile-driver  is  equipped  and  in  good  order  for  service. 

The  depth  of  water  throughout  the  last  752  feet  varied  from  20t'j  26  foot  at  mean 
lower  low  water. 

Tho  tramway  was  built  precisely  as  described  in  tho  last  annual  report.  The 
bents  contain  4  piles  each,  and  are  spaced  16  feet  apart,  tho  caps  are  12  by  12-inch 
square  fir  timbers,  22  feet  long,  driftbolted  with  two  24-inch  bolts  of  l^-inch  round 
iron  in  each  pile.  Four  longitudinal  12  by  16  inch  by  32  feet  fir  stringers,  fastened 
to  tho  caps  by  1-inch  driftbolts,  carry  the  30-pound  steel  track  rails. 

The  gauge  is  3  feet  and  there  are  two  tracks  13  feet  apart,  center  to  center.  1  he 
elevation  of  tho  outer  end  is  27  feet  above  mean  lower  low  water. 

The  piles  used  are  of  fir,  16  to  22  inches  in  diameter  at  the  butt,  and  about  75  feet 
long.  They  were  hydrauliced  into  the  sandy  bottom  by  two  1^-inch  water  jets  sup- 
plied by  tiio  10  by  6  by  10-inch  Worthington  steam  pump  attached  to  the  pile- 
driver,  the  w^cight  of  tiie  5,000-pound  hammer  assisting  in  settling  them  in  place. 
They  were  not  s.'iwed  ofF,  but  driven  carefully  to  grade. 

No  sway  braces  have  been  used  and  tho  tramway  does  not  appear  to  require  any. 
Tho  piles  were  purcbiiscd  in  o])en  market  from  John  Yoakam,  at  from  4  to  4|  cents 
per  linear  foot,  according  to  the  length. 

The  timber  was  purchased  from  tho  North  Bend  mill  and  from  E.  B.  Dean  «fc  Co., 
at  $9  per  M,  delivered  free  on  board  scow  at  mill.  This  portion  of  the  tramway 
cost  $3.95  per  linear  foot. 

The  caps  of  tho  tramway  for  tho  outer  2,000  feet  were  double  bolted,  and  furlhei 
secured  by  two  straps  of  |-inch  by  2^-iuch  flat  iron  to  each  bent  passing  over  the  c;:p8 
and  spiked  to  tho  piles. 

Brush  mattress  work. — Tho  center  foundation  mattress,  5  feet  in  thickness  and  20 
feet  wide,  was  laid  from  bent  494  to  bent  595  (tho^outer  end),  a  distance  of  1,616  feet. 

The  channel  side  mattress  3  feet  by  20  feet  was  laid  from  bent  500  to  the  end,  a 
distance  of  1,520  feet;  also  a  side  mattress  on  the  other  side  from  bent  490  to  bent 
595  (tho  end),  a  distance  of  1,680  feet. 

All  mattress  work  closed  September  16, 1893. 

The  center  mattresses  were  built  on  grillages  of  fir  poles  suspended  from  the  track 
stringers  and  lowered  and  sunk  to  place  wiUi  small  rock. 

The  side  mattresses  were  built  on  flat  cars,  hauled  out,  dumped,  and  sunk  in  place 
with  small  rock. 

(Considerable  difficulty  wa:^  experienced  in  getting  the  mattresses  safely  down  in 
tho  deep  water,  especially  when  tho  sea  was  tho  least  rough.  They  would  some- 
times turn  over  if  not  loaded  exactly  right  and  be  carried  away  or  broken  up  by  the 
sea.     We  probably  lost  in  this  way  altogether  a  dozen  mattresses  20  feet  long. 
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The  fascines  composing  the  mattresses  w^ere  of  iir  hrash,  ahout  1  foot-  in  diameter 
and  20  feet  long,  bound  with  4  ties  of  three-ply  bale  rope.  They  were  purchased 
in  open  market,  chiefly  from  C.  A.  Metlin  and  William  Ross,  and  cost  $1.90  per  cord 
free  on  board  our  scows,  which  were  towed  to  the  works  by  the  Qovernment  steamer 
Gen.  H.  G.  Wnght 

The  poles  were  obtained  in  the  same  way  as  the  brush,  and  cost  17^  cents  apiece. 
They  were  of  fir,  24  feet  long  and  8  inches  in  diameter  at  the  butt,  and  were  spaced 
4  feet  apart  in  the  mattresses. 

The  mattresses  were  lashed  together  with  12-thread  manila  rope.  The  center  mat- 
tresses were  generally  sunk  in  sections  as  long  as  two  and  throe  trestle  bents. 

The  cost  was  $1.78  per  linear  foot  for  center  mattresses  and  $1.65  per  linear  foot 
for  side  mattresses,  including  materials  and  labor. 

Bock  supplif. — Daniel  Kom,  under  his  contract  of  September  19,  1892,  delivered  to 
us  in  the  fiscal  year  406  scow-loads  of  rock,  which  weighed  about  109,000  tons.  The 
contract  price  was  53^  cents  per  net  ton  delivered  at  the  works,  he  using  our  scows. 

He  did  the  towing  with  the  small  propeller  Tonqain,  and  obtained  the  stone  from  tbo 
Government  quarry,  purchased  the  preceding  year  from  Mr.  Anson  Rogers,  on  South 
Coos  River,  1  mile  above  the  forks  and  19  miles  from  our  wharf.  The  quarry  turned 
out  very  well.  The  rock  is  a  soft  gray  sandstone  of  a  specific  gravity  of  2.3o,  and 
according  to  contract  was  delivered  in  pieces  averaging  2  tons  each  in  weight,  tho 
largest  piece  weighing  as  much  as  12  tons. 

The  rock  was  measured  by  displacement  of  scows,  tho  maximum  load  being  about 
300  tons,  but  the  average  load  for  all  the  scows  was  about  270  tons.  Mr.  Kern  oper- 
ated 3  deiTicks  at  the  Rogers  quarry,  and  for  a  short  time  one  at  a  quarry  leased  by 
himself  from  Mr.  Carpenter,  about  1  mile  farther  up  the  river. 

He  delivered  tho  last  load  May  6, 1894,  and  completed  his  contract  of  tho  150,000 
tons  in  a  very  satisfactory  manner. 

At  the  close  of  Mr.  Kern's  contract,  there  being  sufficient  funds  available,  we  pur- 
chased an  additional  11,869  tons  of  rock  from  him  in  open  market  at  the  same  price. 
Wo  also  purchased  in  open  market  from  John  Kiernan,  4  scow  loads  of  quarry  spawls 
(981  tons  of  "one-man  rock''),  which  was  used  to  enrock  shore  protection  mattresses 
and  the  2  jetty  ^oins. 

At  our  receiving  wharf  all  the  rock  was  hoisted  with  2  derricks,  with  which  we 
have  nnloaded  as  much  as  800  tons  in  eight  hours.  The  rock  received  in  the  fiscal 
year  was  run  out  on  cars  and  dumped  by  the  2  brakemcn  on  the  jetty,  from  trestle 
bent  300  to  the  outer  end. 

At  tho  present  writing  tho  crest  of  the  jetty  enrockmeut  is  not  below  ordinary 
high  tide,  as  far  as  bent  300;  between  that  and  bent  450  its  elevation  is  equal  to 
half  tide;  beyond  and  to  the  end  the  enrockmeut  is  moro  or  less  above  mean  lower 
low  water  (see  profile  herewith). 

It  cost  for  labor  and  fuel  about  9^  cents  per  net  ton  to  unload  and  dump  the  rock, 
not  including  the  first  cost  of  plant  or  general  superintendence. 

Plant. — Our  plant  consisted  of  the  same  engines,  scows,  and  appliances  as  enu- 
merated in  last  year's  report,  viz,  1  revolvinjf  jetty  pile-driver,  originally  from  tho 
mouth  of  the  Columbia  River,  and  used  to  build  the  jetty  tramway ;  1  small  steamer, 
the  Gen.  H.  G.  Jfrightf  of  45  tons,  employed  in  towing  scows  of  brush,  lumber,  and 
coal,  and  rafts  of  piles,  and  to  tend  on  the  works  genercally,  2  11-ton  locomotives, 
20  geared  dump  cars  for  carrying  the  rock,  6  fiat  cars,  4  push  cars,  1  hand  car,  2 
15-tou  derricks  on  the  receiving  wharf,  and  2  powerful  double-cylinder  Lidger- 
wood  hoisting  engines,  7  large  rock  scows,  and  4  smaller  scows  for  brush  and  lum- 
ber, besides  small  boats,  anchors,  chains,  ropes,  and  multifarious  tools  and  appliances. 
A  12-foot  Aermotor  windmill  furnished  the  water  supply  from  a  well  in  the  sand 
near  by.  It  would  cost  to  replace  the  plant  new  about  $75,000.  It  is  in  fairly  good 
condition,  but  I  estimate  will  require  about  $2,500  to  put  it  in  complete  order;  this 
is  now  being  done  and  will  occupy  us  for  a  couple  of  months. 

The  number  of  stone  scows  being  too  small  for  most  eflicicnt  work,  the  3  stone 
scows  from  the  Siuslaw  River  were  borrowed  from  that  work  after  active  operations 
cea.sed  there,  and  were  towed  around  to  Coos  Bay  by  the  tug  lioharis  in  August  last, 
and  after  receiving  a  recalking,  were  added  to  our  jfleet. 

We  used  555  tons  of  Coos  Bay  coal  for  fuel  during  the  year,  at  $3  per  ton  on  board 
scows  at  the  bunkers,  and  300  ricks  of  short  stove  and  engine  wood  at  $1.50  per  rick. 

Reclamation  of  sand  dunes. — ^No  work  was  attempted  last  year  toward  the  reclama- 
tion of  the  sands  of  the  North  Spit.  Nearly  all  of  the  young  marine  pine  and  willow 
trees  died.  The  Holland  grass  (Arundo  arenaria),  planted  two  and  three  years  ago, 
continues  to  grow  and  spread  slowly,  and  promises  to  be  the  most  cfi'ectual  means 
of  accomplishing  the  work  of  reclamation  when  undertaken  on  a  sufficiently  exten- 
sive scale. 

Condition  of  the  bar  and  general  results  accomplished. — The  end  of  the  jetty  is  now  at 
bent  595,  about  9,520  feet  from  the  receiving  wharf,  and  the  crest  of  the  enrockmcnt 
is  nowhere  below  the  plane  of  mean  low  tide.     Of  course  the  ridge  of  enrockmeut  is 
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not  yet  brought  to  its  full  width  on  top  and  is  much  too  peaked.  It  will  no  doabt 
beat  down  considerably  under  the  influence  of  the  breakers. 

The  bar  channel  runs  in  a  westerly  course  straight  to  sea,  and  has  a  least  depth 
at  mean  lower  low  tide  of  about  20  feet,  being  by  far  the  best  depth  recorded  here. 

When  Lieut.  Francis  R.  Shunk  was  here  last,  23d  of  February,  we  took  soundings 
on  the  bar  from  our  steamer  Gen.  Wright,  and  found  a  least  depth  of  22i  feet  at  mean 
lower  low  water. 

It  is  a  common  occurrence  for  vessels  drawing  16  feet  to  be  towed  out  on  half  tide, 
and  on  June  12  the  barkentiue  Tam  (yShanter  was  towed  to  sea  loaded  with  piles 
and  drawing  18  feet. 

The  bar  has  only  moved  slightly  seaward,  but  there  has  been  a  vast  accumulation 
of  sand  to  the  north  of  the  jetty,  which  continues  to  increase.  The  sands  in  the  bay 
have  changed  very  little. 

Miacel I aneoue.— The  San  Francisco  Bridge  Company  constructed  last  summer  a 
large  cigar-shaped  raft  of  3,500  long  piles,  bound  together  with  heavy  chains.  It 
was  620  feet  long,  45  feet  beam,  and  drew  16  to  17  feet  of  water.  In  attempting  to 
tow  it  to  sea  on  November  18  it  stuck  on  the  south  spit.  The  next  morning  found 
it  behin<l  and  against  the  Jetty  on  the  north  side,  with  its  inner  end  at  bent  426. 

It  injured  57  trestle  bents  of  our  tramway  by  breaking  olf  71  piles.  It  threatened 
much  more  serious  damage,  but  fortunately  was  towed  out  of  its  perilous  position 
by  two  tugs  November  22.  It  was  again  towe<l  to  sea  December  16,  but  broke  np 
and  went  to  pieces  on  its  way  down  to  San  Francisco. 

Eighty  new  piles,  50  feet  long,  wt?re  purchased,  andouFebruary  23  we  commenced 
to  repair  the  damage  to  the  tramway,  which  we  finished  March  21.  We  were  very 
successful  in  driving  the  new  piles  from  6  to  17  feet  tli rough  the  eurockment  with 
OUT  jetty  driver.  We  r*»plaoed  72  piles  and  repaired  tho  tramway  as  good  as  now  at 
an  expense  of  about  $700. 

I  am  glad  to  be  able  to  report  no  accidents  on  the  work  during  the  year  except  the 
sinking  of  a  leaky  scow  at  the  North  Spit  wharf,  with  part  of  a  load  of  stone;  the 
scow  was  raised  without  much  loss  and  the  stone  saved. 

No  men  were  injured  on  the  works  during  the  year. 

Mr.  John  Eldridgc  was  the  overseer;  Mr.  Morton  L.  Tower,  timekeeper  and  gen- 
eral assistant;  Mr.  Charles  E.  Getty,  foreman  of  pile-driver,  and  Major  Morton  tower 
in8])ector  at  tht  quaiTy.  I  have  to  thank  them,  and  all  the  force,  for  attention  to 
duty  during  the  past  year. 

In  closing  a  summary  of  the  total  work  accomplished  on  the  North  Spit  may  be  of 
interest. 

Two  appropriations  have  been  made  for  the  new  project  to  date,  viz: 

Bv  act  approved  September  19,1890 $125,000 

By  act  approved  July  13,  1892 210,000 


'n 


Total 335,000 

With  this,  work  was  first  commenced  on  the  North  Spit  in  the  spring  of  1891.  Wo 
have  to  date  accomplished  the  following: 

Pnrchafle<l  and  installed  a  good  and  efficient  plant  and  bought  a  good  quarry  site; 
built  a  receiving  wharf  and  erected  the  necessary  buildings  for  the  accommodation 
of  the  crew,  etc.;  extended  tlie  jetty  tramway  from  the  wharf  about  9,500  feet,  or 
within  848  feet  of  the  projected  end  of  the  north  jetty;  laid  all  the  necessary  brush 
mattresses  throughout  tliis  distance,  including  7,n72  linear  feet  of  center  mattresses 
and  10,5i8  linear  feet  of  side  mattresses,  consuming  5,975  cords  of  brush  and  10,972 
poles. 

We  have  received  and  dumped  on  the  jetty  the  following  amount  of  rock: 

Tods. 

FromW.  E.  Baines 23,923 

From  Daniel  Kern 161,869 

From  John  Kiernan 981 

I  send  the  following  sketches  to  accompany  this  report,  viz:  A  map  showing  jetty 
construction  and  shore  lines  to  date,  a  profile  of  the  jetty,  and  a  cross  section  at 
bent  560. 

Very  respectfully, 

J.    S.    POLHRMUS, 

Assistant  Engineer. 
Capt.  T.  W.  Symons, 

Corps  of  Engineers,  U,  S,  A. 
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Coos  Bay  is  in  the  collection  district  of  BoutLem  Oregon.     Empire  City,  o 
hay,  is  the  port  ol'  entry.     The  nearest  light-houao  is  nt  Capo  Anigo,  on  the  south  side 
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IMPROVEMENT  OF  UMPQUA  KIVER,  OREOON. 

I>e8cription  of  original  condition. — .Tust  below  Scottsbnrg,  the  bead 
of  navigation  on  the  Umpqna  River,  are  five  sandstone  bars  or  ledges, 
12  to  15  feet  wide  and  enbrnergeil  from  I  foot  to  2  feet  at  low  tide  on  a 
lowrivor  staire.  Tliey  are  separated  by  pools  about  150  feet  wide  and 
from  5  to  10  feet  deeji  at  low  water. 
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Plan  of  improvement. — The  honorable  Secretary  of  War  having 
authorized  the  expenditure  of  the  balance  remaining  of  the  appropria- 
tion of  March  3,  1871,  viz,  $4,085.89,  in  improving  the  river  below 
Scottsburg,  a  project  was  submitted  and  approved  in  1885  for  making, 
at  an  estimated  cost  of  S-ljOoO,  a  channel  50  feet  wide  and  3  feet  deep 
at  low  water  through  the  rock  ledgea  above  described  by  dialling  and 
blasting  the  rock  and  removing  the  broken  pieces  to  deeper  water  in 
tlie  pools. 

In  September,  1889,  a  survey  was  made  of  the  Ilmpqua  River  Irom 
Scottsburg  to  its  mouth,  and  a  project  prepared  for  its  improvement, 
whicli  was  submitted  January  10, 1890.  Tins  project  provides  for  tluj 
removal  of  rock  bowlders  and  ledges  in  the  wharf  basin  at  Scottsburg 
ai:d  below  this  basin  with  the  view  of  opening  a  channel  way  50  feet  in 
width  and  4  feet  in  depth  at  low  water.  The  project  was  approved 
under  date  of  October  28,  1890. 

The  estimated  cost  of  completing  the  project  was  89,000.  This  cost 
has  been  recstimated  at  $15,000. 

APPROPRIATIONS. 

Act  of — 

March  3,  1871 $22,500 

August  11,  1888 2,000 

Soptember  19,  1890 9,000 

Total 33,500 

Amount  expended  to  June  30,  1893. — The  amount  expended  on  the 
project  to  June  30, 1893,  was  $14,245.10. 

ReHulis  obtained  to  June  30j  1893. — A  large  amount  of  rock  had  been 
removed  and  the  work  was  beingvigorously  prosecuted,  when  tlie  river 
suddenly  rose  and  became  so  muddy  that  it  had  to  be  left  in  an  uncom- 
plete condition. 

Jimount  expended  during  the  fiseal  year  ending  June  30,  1894. — There 
was  exi)ended  during  the  fiscal  year  ending  June  30,  1894,  the  sum  of 

Results  obtained  to  June  30, 189 L — There  were  removed  from  the  reef 
below  Scottsburg  252.J  tons  of  rock,  when  the  appropriation  being 
about  exhausted  work  ceased. 

The  channel  4  feet  deep  and  50  feet  wide  has  not  yet  been  completed. 

Report  of  operations. — The  work  of  improving  the  Ump(iua  liiver 
wns  placed  in  charge  of  Lieut.  Graham  D.  Fitch,  Corps  of  Engiaeers, 
who  arrived  in  Scottsburg  July  20,  1893,  and  organized  his  force  and 
proceeded  with  the  work  of  rock  removal. 

He  removed  252i  tons  of  rock  by  blasting,  hoisting  on  scows  with 
the  help  of  a  diver,  and  depositing  upon  the  river  bank.  When  this 
was  done  it  was  fimnd  to  be  necessary  to  suspend  operations  for  finan- 
cial reasons,  although  the  work  was  not  completed. 

Lieutenant  Fitch  made  a  survey  of  the  rocks  and  reefs  along  the  pro- 
jected channel  and  found  that  there  was  about  500  cubic  yards  yet  to 
be  removed  before  the  channel  could  bo  considered  as  completed. 

Recommendations  and  remarks. — From  the  foregoing  it  is  evident  that 
the  money  appropriated  for  this  work,  and  which  corresponds  in  amount 
with  the  estimates,  is  exhausted  and  the  work  is  still  uncompleted. 

The  original  estimate  for  the  work,  dated  January  IC,  1890,  was  as 
follows: 

Rf  nioval  of  1 ,200  cuImc  yards  of  rock,  at  $6  pc;:  cubic  yanl $7»  200 

Coiitiiis^ft»<*i<*8,  superintendence,  etc 1, 800 

Total 9,000 
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Up  to  tlio  preseut  time  700  cubic  yards  of  rock  have  becu  removed  iit 
a  cost  of  $8,788.42,  or  about  $12.50  per  cubic  yard. 

There  are  yet  500  cubic  yards  to  be  removed  to  provide  a  chanuel  50 
feet  wide  and  4  feet  deep  at  low  water. 

It  is  estimated  that  it  will  cost  $12  per  cubic  yard  to  remove  tliese 
500  yards,  or  $0,000. 

I  am  compelled,  therefore,  to  make  this  supplementary  additional 
estimate  of  $G,000  to  complete  the  project  adopted  for  the  improvement 
of  the  Umpqua  River. 

The  discrepancy  between  the  actual  cost  of  doing  the  work  and  the 
estimated  cost,  necessitating  this  supplemental  estimate,  can  only  be 
explainedbystatiugthatin  making  the  original  estimate  the  difficulties 
in  the  w^ay  of  doing  the  work  were  not  fully  appreciated.  The  work  is 
situated  in  a  remote  region  difficult  of  access,  to  which  it  was  expensive 
to  supply  men,  materials,  and  tools,  and  devoid  of  facilities  to  aid  in  the 
operations.  Tliere  was  about  4  feet  of  tide  to  contend  with,  and  all  the 
rock  removed  had  to  be  handled  by  a  diver.  The  work  has  to  be  done 
when  the  water  is  clear,  and  any  storm  in  the  watershed  of  the  river 
interfered  with  operations  by  muddying  the  water.  The  work  was  well 
under  way  at  one  time  when  the  river  rose  suddenly  and  became  per- 
manently muddy  for  the  season,  compelling  a  cessation  of  operations. 
This  caused  the  dispersal  of  the  entire  outfit,  the  storage  of  tools  and 
supplies,  and  the  renewal  of  all  operations  another  year. 

The  cost  of  collecting  men,  tools,  and  supplies,  and  dispersing  and 
disposing  of  them  on  two  occasions  was  an  important  function  in  the 
discrepancy  between  the  estimated  and  actual  cost. 

The  work  on  the  Umpqua  is  left  in  such  a  condition  that  that  which 
is  done  can  be  of  little  benefit  until  the  whole  channel  is  completely 
excavated.  I  would  therefore  recommend  that  $6,000  be  appropriated 
to  complete  the  work  on  the  Umpqua  River. 


J 


Money  statement. 


July  1,  1893,  balance  unexpended $1, 443. 46 

June  30,  1894,  amount  expended  during  fiscal  year 1, 233. 15 

July  1,  1894,  balance  unexpended 210. 31 

{Amount  (estimated)  required  for  completion  of  cxistinj]^  project 6,  000. 00 

Amount  that  can  be  ])rofitably  expeuded  in  fiscal  year  ending  June  30, 1896  6, 000. 00 
Submitted  in  compliance  with  requirements  of  sections  2  of  river  and 
harbor  acts  of  1866  and  1867  and  of  sundry  civU  act  of  March  3,  1893. 


The  following  is  the  report  of  Lieut.  Graham  D.  Fitch,  Corps  of 
Engineers,  who  was  in  local  charge  of  the  work: 

llEPORT   OF  FIRST  LIKUT.    GRAHAM   D.   FITCH,    CORPS  OF   EXCHXEERS. 

Portland,  Oreg.,  October  4,  1S03. 

Captain:  I  have  tbe  honor  to  Eubmit  the  following  report  of  operations  on  the 
improvement  of  the  Umpqna  Kiver  during  the  past  summer: 

On  July  26  I  arrived  at  Scottsburg.  A  week  was  cousuuied  in  the  preliminary 
operations  of  getting  the  plant  from  Gardiner  to  Scottsburg,  hiring  men  and  scows, 
erecting  derrick,  assembling  hoisting  engine,  etc.,  and  on  August  3  active  work  was 
begun. 

When  operations  ceased  in  November,  1891,  a  lar*;e  ntimber  of  holes,  which  had 
been  drilled,  had  not  been  fired.  These  holes  had  been  loft  jilugged  and  wore  fouud 
without  difficulty.     It  was  therefore  uunecessai-y  to  do  any  drilling  until  August 
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24.  By  that  time  249  of  these  holes  had  beeu  loaded  with  852  pounds  of  dynamite 
and  fired  in  several  blasts  by  fuse  and  sympathetic  detonation,  and  208.5  tons  of 
rock  had  beeu  raised  by  means  of  a  diver  and  a  steam  hoisting  engine  and  dumped 
by  hand  along  the  river  bank,  llie  time  from  August  24  until  September  1  was 
spent  in  drilling  with  an  Ingersoll  steam  drill  to  an  average  depth  of  4  feet,  69 
holes  in  a  reef  which  had  been  partly  drilled  in  1891.  One  hundred  and  thirty-two 
holes  in  this  r»ef  (63  drilled  in  1891)  were  then  loaded  with  460  pounds  of  dynamite 
and  the  reef  blasted.  Ninety  pounds  of  dynamite  were  used  afterwards  in  breaking 
up  fragments  too  large  to  be  lifted.  Forty-four  tons  of  rock  had  been  removea 
from  this  reef  and  dumped,  making  252.5  tons  in  all,  when  orders  were  received  ou 
September  13  to  dose  operations  immediately  on  account  of  insufficient  funds. 
This  was  done  at  once,  and,  in  accordance  with  your  instructions,  everything  worth 
transporting  was  taken  to  Gardiner  and  arrangements  were  made  to  have  it  shipped 
to  Coos  Bay  at  the  first  opportunity.  A  few  things  were  stored  with  Mr.  P.  P.  Pal- 
miT,  at  Scottsburg. 

In  order  to  determine  the  present  condition  of  the  channel  a  survey  was  made 
shortly  before  operations  ceased.  Having  no  surveying  instruments  I  adopted  the 
following  method:  At  intervals  of  100  feet  along  the  river  bank  I  drove  stakes  and 
marked  their  approximate  positions  on  the  map  of  1889.  Opposite  each  of  these 
stakes,  and  wherever  deemed  advisable,  opposite  points  midway  between  them,  I 
took  at  intervals  as  nearly  equal  as  possible  a  series  of  soundings  across  the  river 
from  a  boat  which  was  rowed  at  a  slow  and  uniform  rate.  To  obtain  a  greater  num- 
ber of  soundings  in  the  channel  itself  I  then  established  two  lines  of  buoys,  each 
25  feet  from  the  center  of  the  channel,  and  sounded  along  these  lines  and  along  the 
center  of  the  channel. 

A  gauge  agreeing  with  the  gauge  at  the  Scottsburg  wharf  and  established  at  a 
convenient  point  was  frequently  read,  and  all  soundings,  before  being  plotted,  were 
reduced  to  the  zero  stage  or  plane  of  low  water. 

When  I  began  operations  I  expect-ed  to  find,  in  agreement  with  statements  in  the 
office  records  at  Portland,  that  all  the  reefs  had  been  removed,  and  that  the  only 
work  required  to  complete  the  project  consisted  in  the  removal  of  points  of  rock 
and  edges  of  cuts.  This  was  not  the  case,  however,  and,  as  reported  aoove,  no  work 
was  done  this  season  except  on  reefs  (previously  drilled  wholly,  or  in  part,  but  not 
blasted) ;  and  owing  to  the  early  cessation  of  work,  rendered  necessary  by  lack  of 
funds,  only  a  portion  of  the  rock  from  the  last  reef  blasted  could  bo  raised  and 
dumped.  One  reef,  marked  "drilled"  on  the  map  of  1889,  and  which  I  am  told 
was  drilled  eight  years  ago,  is  still  intact.  This  reef  is  marked  "A"  on  the  accom- 
panying map.  Above  '*A^'  to  the  Scottsburg  wharf  the  channel  fulfills  all  require- 
ments. From  "A"  for  a  distance  of  about  1,200  feet  downstream  there  are  only  a  very 
tew  places  that  will  have  to  be  deepened;  then  for  about  400  feet  the  obstructions 
are  (|uito  numerous,  and  consist  partly  of  rocks  that  will  require  to  bo  blasted  and 
partly  of  loose  rock  blasted  this  season  but  not  removed  from  the  channel. 

Below  this  latter  stretch  the  channel  again  improves,  though  a  number  of  places 
need  deepening.   Altogether  about  500  cubic  yards  of  rock  will  have  to  be  removed, 
if  a  channel  50  feet  wide  and  4  feet  deep  is  to  be  secured. 
Very  respectfully,  your  obedient  servant, 

Graham  D.  Fitch, 
First  Lieut. f  Corps  of  Engineers, 

Capt.  T.  W.  SvMONS, 

Corps  of  Engineer 8y  U.  S.  A, 


COMMERCIAL  STATISTICS. 

Ump(|ua  River  is  in  the  collection  district  of  southern  Oregon.  Empire  City,  Coos 
Bay,  is  the  nearest  port  of  entry.  The  nearest  light-house  is  situated  about  half  a 
niiio  south  of  the  entrance;  it  is  a  brick  structure,  and  but  recently  completed. 

The  following  returns  are  kindly  furnished  by  Mr.  O.  B.  Hinsdale,  of  Gardiner, 
IJmpqua  River,  Oregon,  and  are  for  the  fiscal  year  ending  June  30,  1894: 

Vessels  arrived  and  cleared. 

The  number  of  vessels  of  all  descriptions  crossing  in  over  the  bar  during  the  year 
w«as73;  the  number  crossing  out  was  7S;  of  this  number  37  were  steamers  and  38 
Wero  sail  vessels. 
j^iixiuiuui  draft  of  loaded  vessels  was  14.6  feet. 
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Exports  and  Impoi'ta, 


Articles. 


EXPOBTS. 

Lumber  (lO.OOO.odo  ft.,  B.  M.) 

Laths 

Wool 

Leather '. 

Hides  anil  furs 

(i  rain 

Hops 

Salmon,  canned 

Potatoes 

Fruit 

1 '  utter  anil  cheese 

Chlttim  bark 

Salt  pork  and  boef . .  barrels . . 


Quantity. '    Valu6. 


Tons. 

20,000 

750 

1 

5 

4 

235 

2 

42<) 

20 

3 

5 

5 

eo 


$130,000 

7.500 

300 

3,000 

2,000 

5,750 

450 

80,000 

400 

100 

2,000 

400 

600 


Articles. 


IMPORTS. 

General  merchandise ....... 

Machinery  for  sawmill  and 

,[      cannery 

1]  Agricultural  implements. . . 
|i  Salmon,  canning  material, 
including  box  Htulf,  cans, 
nets,  and  twine 


Total. 


Totid. 


21,510  I    212,500 


Quantity. 


Value. 


I 

Tons.      I 
1,000  I    $100,000 


25 
75 


tin  ' 


50 


10,000 
5.000 


25,000 


1,150 


140,000 


Umpqua  River  traffic. 

Steamer  Juno  (propeller),  22.28  registered  tonnage,  rnns  between  Gardiner  and 
Scottsbnrg : 

Passengers  carried  dnring  tlie  year 2, 076 

Freight  carried  during  the  year tons. .  1, 200 

Steamer  Iieslless  (stern -wheeler),  101.02  registered  tonnage,  runs  between  Gar- 
diner and  Sulpliur  Springs: 

Passengers  carried  during  the  year 847 

Freight  carried  during  the  year tons . .      600 

SUMMARY. 

Total  exports  (21,510  tons) $212, 500 

Total  imports  (1,150  tons) 140,000 

There  were  no  vessels  built  on  the  river  during  the  past  year. 


U  Us. 

IMPROVEMENT  OF  MOUTH  OF  SlUSLAW  RIVER,  OREGON. 

Deacription  of  original  condition. — The  Siuslaw  lilver  enters  the  ocean 
in  the  midst  of  a  vast,  shifting,  sandy  beach,  without  any  headland  or 
fixed  point  to  determine  the  location  of  the  entrance  channel. 

The  unconfined  channel  has  a  range  of  about  1  mile,  over  which  it 
wanders  in  making  connection  with  the  ocean.  In  consequence  of  this 
wandering  and  spreading  out  of  the  outgoing  and  incoming  waters,  the 
bar  at  times  shoals  very  badly,  while  at  other  times  it  has  a  depth 
equal  to  the  controlling  depth  inside  the  entrance.  The  depth  in  the 
bar  channel  varies  from  5  to  12  feet  at  low  water,  and  the  channel 
changes  very  much  in  position  and  direction. 

At  times  a  channel  is  developed  inside  the  bar,  which  runs  nearly 
parallel  with  the  coast.  This  channel  is  narrow,  badly  defined,  and  dan- 
gerous, as  boats  have  to  pass  through  it  in  the  trough  of  the  sea.  At 
other  times  there  are  two  channels. 

Plaii  of  improvement. — The  plan  of  improvement  for  the  entrance  to 
tlie  Siuslaw  is  to  confine  the  outgoing  and  incoming  waters  between 
high  ti<le  stone  Jetties,  so  located  as  to  direct  the  currents  upon  the 
ocean  bar  in  a  direction  i)ractically  perpendicular  to  the  coast,  these 
jetties  to  converge  till  they  are  (500  feet  apart  at  the  crest  of  the  bar. 

The  location  of  the  jetties  is  approximately  shown  upon  the  map 
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pnblisbed  with  tlio  aunual  report  from  this  office  for  1801  (Eeport  of 
Chief  of  Engineers,  1891,  page  3178)  and  for  1893  (lleport  of  Chief  of 
Engineers,  1893,  page  3340). 

The  north  jetty  knaves  the  mainland  about  half  a  mile  north  of  Can- 
nery Ilill,  and  is  4,500  feet  long.  The  south  jetty  extends  from  the  end 
of  the  sandy  peninsula  and  is  3,200  feet  long. 

The  wharf  for  the  north  jetty  is  located  just  below  Cannery  Hill, 
and  the  approach  to  the  jetty  is  3,000  feet  long. 

The  wharf  for  the  south  jetty  is  opposite  the  north  jetty  wharf,  and 
the  approach  is  2,400  feet  long. 

The  jetties  are  to  be  built  of  brush  and  stone  from  a  pile  tramway. 
The  estimated  cost  of  the  work  was  $700,000, 

APPROPRIATIONS. 

Act  of—. 

September  19, 1890 $50,000 

July  13, 1892 20,000 

Total 70,000 

•  A  mount  expended  to  June  30 j  1893. — The  amount  expended  to  June  30, 
1893,  was  865,044.70. 

Results  obtained  to  June  30,  1893. — The  plat  published  with  my  last 
year's  report  indicates  the  extent  to  which  the  work  of  jetty  building 
had  been  carried.  As  all  work  stopped  with  the  close  of  the  fiscal  year 
1802~'93,  this  shows  that  the  work  had  to  stop  just  as  the  real  jetty 
construction  commenced.  The  work  has  not  progressed  sufficiently  far 
to  produce  any  results  of  importance  on  the  bar. 

Amount  expended  durinxj  the  fiscal  year  ending  June  30,  1894. — The 
amount  expended  during  the  fiscal  year  ending  June  30,  1894,  was 
$3,006.38. 

R€8ult4i  ohtaiiied  to  June  30, 1894. — No  work  upon  the  project  was  done 
during  the  year  and  there  was  no  advancement  of  the  project.  'Jh* 
only  results  were  of  a  negative  character,  the  partial  destruction  of  \  lu- 
tramway  and  wharf  by  wind,  wave,  and  slides. 

Report  of  operations. — At  the  close  of  the  fiscal  year,  June  30,  1893, 
all  active  work  stopped  and  the  plant  was  put  in  good  order  for  tiic 
long  period  of  idleness  until  another  appropriation  should  become 
available. 

Everything  of  an  easily  removable  character  was  left  at  the  mouth 
of  the  river  under  charge  of  a  watchman.  The  scows  were  left  at  the 
quarry  under  charge  of  another  watchman. 

These  scows  were  afterwards  taken  to  Coos  Bay  for  temporary  use, 
and  the  services  of  the  quarry  watchman  dispensed  with. 

During  the  winter  of  1893-'94,  the  jetty  tramway  suffered  considera- 
ble damage,  chiefly  where  it  was  built  against  the  side  of  the  sandy 
bluff.  In  this  portion  short  pieces  of  piling  were  used  with  slight  pene- 
tration. During  the  winter  the  side  of  the  bluff  has  been  washed 
away  and  the  tramway  in  many  places  left  without  support.  The  north 
track  between  bents  111  and  120  sags,  until  at  bent  115  it  almost 
touches  the  ground. 

Comparatively  little  damage  has  been  done  by  drift.  From  bent 
180  to  bent  197,  the  space  between  the  piles  is  filled  with  logs  of  all 
sizes  which  are  afloat  at  high  water.  In  this  portion  only  one  x)ile  has 
gone,  and  one  is  knocked  loose.  Altogether  there  have  been  (accord- 
ing to  Lieutenant  Shunk's  inspection  in  March,  1894)  85  piles  carried 
away  or  damaged. 
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The  windmill  erected  to  furnish  a  water  supply  was  blown  down  and 
destroyed. 

The  channel  has  moved  much  to  the  north  of  its  position  in  June, 
1893,  and  is  more  nearly  in  the  position  shown  by  the  survey  of  Sep- 
tember, 1891.    The  opening  over  the  bar  changes  after  each  storm. 

Kecommendations  and  remarl's, — When  the  work  at  the  Siuslaw  was 
commenced  the  channel  was  in  its  southern  position.  It  has  been 
working  north  ever  since,  until  now  it  is  nearly  in  its  most  northerly 
position.  When  work  is  resumed  we  will,  unless  in  the  meantime 
the  channel  shifts  to  its  southerly  position,  be  confronted  with  the 
necessity  of  driving  the  jetty  directly  across  the  main  entrance  chaiuael. 

A  good,  sind  for  the  time  being  sufficient,  plant  being  on  hand,  all 
auxiliary  structures  built,  the  quarry  opened  and  in  working  order, 
any  further  appropriations,  after  repairing  the  ravages  of  time  and  the 
elements,  will  be  available  for  jetty  construction  perse. 

It  is  estimated  that  the  sum  of  $50,000  can  be-  profitably  expended 
upon  the  i)roject  during  the  fiscal  year  ending  June  30, 1896. 

Money  statement. 

July  1,  1893,  balanco  unexpended $4,  955.  30 

J  uuo  30,  1894,  amount  expended  during  fiscal  year 3, 606. 38 

July  1,  1894,  balance  unexpended 1, 348. 92 

July  1,  1894,  outstanding  liabilities 600.00 

July  1,  1894,  balance  available 748.92 

{Amount  (estimated)  required  for  completion  of  existing  project 630,  000. 00 
Amount  that  can  bo  profitably  expended  in  liscal  year  ending  June  30,1896    50, 000. 00 
Submitted  in  compliance  Tvith  requirements  of  sections  2  of  river  and 
harbor  acts  of  1866  and  1867  and  of  sundry  civil  act  of  March  3^  1893. 


COMMERCIAL    STATISTICS. 

The  Siuslaw  River  is  in  the  collection  district  of  Yaquina.  The  nearest  port  of 
entry  is  Yaquina  City  on  Yaquina  Bay. 

The  nearest  light-house,  recently  completed,  is  at  Ilecata  Head,  about  8.V  miles  to 
the  north  of  the  entrance  to  the  Sinslaw  River. 

The  following  returns  are  furnished  by  Mr.  James  Fairweathcr,  of  Florence,  Lane 
County,  Oreg.,  and  are  for  the  fiscal  year  ending  June  30,  1894: 

AnHvah  and  departures  ofresaeh. 


ArrivaU. .. 
Total 


Coastwise  titcaui  ami  itail  vesselM. 


Number. '  APKroRato 
toiinafr«\ 


50 
58 


3.477 
:i,  407 


117 


6,881 


Of  lliia  number  74  wore  atvam  vc*8sel«  an<l  43  wore  sail  vessels,  the  lattor  brinplng  In  inerchan«li.«o 
ami  clearing  with  lumber,  ami  the  former  bringing  in  merohandise,  nupplies,  ttc,  and  clearing  with 
produce  {inu  cannery  output.  • 
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Kxporls  and  imjwrta. 


ArticlcH. 


EXPORTS. 


Qutintity.      Value. 


Articleii. 


Lnmbor  (2,685,000  feet,  B.  M) . 

Salmon  (caHes) 

Snlmon  (harreln) ! 

Hides  and  furs 

Wool ' 

Chittim  bark 

i*otAtoc8 i 

UnttiT 

Miscellaui'ouH 


Tons. 

5,370 

5(H) 

140 

6 

5 

42 

32 

2.5  ' 

•415       I 


$32,  220 


IMPORTS. 


Quantity.      Value. 


General  merchandise. 

45,  OUO  I    Bardware 

1 2.  SOU  '    Flonr  and  f«ed 

950  i    Cannery  Mupplies 

1,000  I 

2,520  I  Total 

320 

1,000 

41,500 


Tons. 
Oil 
140 
250 
237 

1,538 


$:)6,440 

6,750 
10.000 
17.680 

70,870 


Total 6,512.5       137.310; 


SUMMARY. 


Total  oxi>orts. 
T(it:il  iin{)ort.s. 


Tona. 


6. 512. 5 
1,538 


Estimated 
valae. 


$137,310 
70,870 


Jiirer  traffic. — The  following  Bteamboaia  make  daily  trips  from  Floronco  to  At^me, 
Point  Terrace,  and  Seaton^  20  miles  and  return,  but  during  >v inter  months  biweekly 
trip8  only  are  made: 

Steamer  Coos,  draft  3  feet,  registered  tonnage  53.5. 

Steamer  Mink,  draft  2  feet,  roj;istered  tonnage  5. 

Steamer  Lillian ,  draft  6  feet,  registered  tonnage  25.5. 

The  two  former  boats  carry  merchandise,  produce,  and  passengers^  and  average 
about  2  tons  each  trip.  The  Lillian  is  engaged  principally  in  towing  on  the  river. 
The  bar  service  is  attended  to  by  the  Hoharte, 

reasel 8  built  during  year. ^ Quo  schooner  was  built  at  Florence  for  the  San  Fraa- 
ci.-ico  Hay  trade.  She  will  register  about  140  tons  and  has  not  yet  been  named.  She 
is  now  lo.tding  for  the  latter  jiort. 

Xew  industries. — One  sawmill  built  since  date  of  last  rex)ort;  its  capacity  is  25,000 
feet,  B.  M.,  per  day. 


U  U  6. 
IMPROVEMENT  OF  YAQUINA  BAY,  OREGON. 

Description  of  original  condition. — The  usual  prevailing  depths  over 
the  bar  at  low  water  before  improvement  were  tiom  7  feet  to  8  feet. 
Three  distinct  channels  existed,  known  as  the  north,  middle,  and  south 
channels.  The  south  channel  was  the  one  mostly  used,  but  was  ren- 
dered dangerous  by  the  presence  of  rocks.  The  middle  channel,  though 
free  from  rocks,  was  usually  the  shoalest  of  the  three,  and  so  was  littie 
used.  The  north  channel,  besides  being  long  and  tortuous,  was  so 
studded  with  rocks  as  to  be  considered  unnavigable.  Owing  to  the 
shifting  nature  of  the  bar  thesechannels  were  constantly  changing  both 
in  po.sition  and  depth. 

The  mean  rise  of  tide  was  7.1  feet. 

Plan  of  improvement. — The  project,  adopted  in  1881,  was  to  run  out  a 
dike  or  jetty  on  the  south  side  of  the  entrance,  so  as  to  cause  the  south 
channel  to  shoal  up  and  the  flow  to  be  deflected  northward,  with  a  view 
to  opening  and  maintaining  the  central  channel  with  a  least  depth  of  17 
feet  at  high  Avater. 

As  originally  projected,  the  dike  was  to  start  from  near  low- water 
line  and  run  out  into  the  sea  a  distance  of  2,500  feet,  and  was  to  rise  to  2 
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feet  above  mean  low  water.  The  beach  on  the  line  of  the  jetty  from 
high-water  level  was  tcT  be  protected  by  sinking  gabions  in  the  beach 
with  sand  heaped  over  them  and  by  covering  the  surface  with  a  layer 
of  mattresses  and  stone. 

The  stone  for  the  jetty  was  to  be  deposited  in  place  from  barges,  and 
cribs  were  to  be  used  if  practicable.  It  was  found,  however,  tfiat  cribs 
could  jiot  boi^sed,  on  account  of  the  strong  currents  and  high  seas,  and 
that  the  ocean  swell,  even  in  quiet  weather,  was  too  great  to  permit  the 
use  of  stone  barges.  Accordingly,  the  jetty  had  to  be  built  from  the 
shore  end  by  carrying  the  stone  out  over  a  tramway,  and  was  begun  at 
high- tide  line  instead  of  at  low-tide  line,  thus  making  the  total  projected 
length  of  the  jetty  in  1881  3,700  feet. 

In  1884  the  jetty  was  extended  shoreward  a  distance  of  316  feet,  to 
closQ  a  gap  that  had  been  washed  out  by  the  sea,  making  the  total  pro- 
jected length  at  that  time  about  4,000  feet. 

The  present  project,  adopted  in  1888,  is  to  raise  the  south  jetty  to  full 
high  water  without  extending  it  seaward,  thus  making  its  total  length 
3,748  feet,  and  to  construct  a  mid -tide  jetty  on  the  north  side  of  the 
entrance,  about  2,300  feet  in  length,  extending  from  the  north  head 
along  and  behind  the  reef,  putting  out  from  the  head  to  a  i)oint  opi>osite 
the  end  of  the  south  jetty,  and  distant  from  it  about  1,000  feet. 

The  project  of  1888  was  modified  in  1892  by  the  requirement  that  the 
north  jetty  be  raised  to  full  high  tide,  and  that  five  groins  be  built  from 
the  south  jetty  chanuelwards  in  order  to  prevent  the  currents  under- 
mining the  jetty. 

APPllOPUIATIONS. 

Act  of— 

June  14, 1880 $40,000 

March  3, 1881 : 10,000 

August  2, 1882 60,000 

Julys,  1884 50,000 

August  5, 1886 75,000 

August  11, 1888 150,000 

September  19, 1890 165,000 

July  13, 1892 85,000 

Total : 035,000 

Amotint  expended  to  JuneSOj  1893. — The  amount  expended  on  the  proj* 
ect  to  June  30, 1893,  was  $600,849.84. 

Results  obtained  to  June  30, 1893, — The  north  jetty  had  been  built  to 
its  full  length,  but  was  not  finally  completed.  The  south  jetty  tramway 
had  been  repaired  and  the  groins  authorized  had  been  partially  com- 
pleted. 

As  stated  in  my  report  last  year,  while  the  condition  of  the  entrance 
had  been  very  satisfactory,  a  new  complication  had  arisen  in  the  shape 
of  an  inner  bar  about  2,000  feet  inside  the  ends  of  the  jetties.  During- 
the  winter  of  1892-'93  this  inner  bar  shoaled  to  a  depth  of  7  to  8  feet 
at  low  water,  and  the  steamer  Willamette  Valley  touched  upon  it  several 
times  when  going  in  or  out  at  a  high-water  stage.  It  caused  a  great 
deal  of  apprehension,  and  was  carefully  watched.  During  the  summer 
of  1893  the  bar  gradually  disappeared. 

Amount  expended  during  fiscal  year  ending  June  30 j  1894. — The  amount 
expended  on  the  project  during  the  fiscal  year  ending  June  30, 1894^ 
was  $25,398.93. 

Results  obtained  to  June  30, 1894. — The  results  were  practically  the 
same  as  for  the  preceding  year.  A  good  bar  depth  and  location  of 
channel  were  kept  uninterruptedly  during  the  year. 
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The  inner  bar,  wliich  gradually  disappeared  during  the  sammer  and 
autumn  of  1803,  reestablished  itself  in  its  former  location  and  propor- 
tions during  the  winter  and  spring  just  passed  (1893~'94).  This  has 
not  as  yet  been  any  actual  detriment  to  commerce,  although  there  are 
grave  apprehensions  that  it  may  become  so. 

Report  of  operations. — At  the  beginning  of  the  fiscal  year  the  work 
of  comi)leting  the  south  jetty  and  the  groins  extending  out  therefrom 
was  in  progress.  This  continued  until  the  end  of  September,  w^en  it 
was  deem^  wise  to  move  over  to  the  north  side,  and  dump  as  much 
rock  as  possible  with  the  available  appropriation  in  the  gap  left  in  the 
north  jetty. 

In  all  16,332  tons  of  rock  were  dumped  on  the  south  jetty  and  its 
groins  and  5,494  tons  on  the  north  jetty. 

Work  ceased  on  October  31,  and  all  property  was  stored  and  every- 
thing laid  up  until  more  funds  should  become  available. 

During  September  and  October  a  survey  of  the  bar  and  the  bay  in 
the  vicinity  of  the  jetties  was  made. 

Recommendations  and  remarks. — The  work  at  Yaquina  Bay,  accord- 
ing to  the  project  which  has  been  adopted  for  its  improvement,  is 
nearly  completed.  The  only  work  remaining  is  to  add  stone  enough 
to  the  jetties  to  insure  their  stability.  If  the  project  is  in  no  wise 
extended  or  modified,  it  is  believed  that  the  sum  named  for  Yaquina  in 
the  pending  river  and  harbor  bill,  $35,000,  will  be  sufficient  to  fully 
complete  the  work. 

The  work  of  improvement  has  been  successful  in  giving  a  good 
depth  of  12  to  14  feet  at  low  water  on  the  bar  at  the  entrance  to  the 
bay,  but,  as  stated  in  my  last  annual  report,  an  inner  bar  has  formed, 
which  threatens  to  become  a  serious  detriment.  This  inner  bar  forms 
during  the  winter  and  spring,  and  gradually  disappears  during  the 
summer  and  autumn. 

It  was  on  account  of  the  known  existence  of  this  inner  bar  and  a 
contemplation  of  the  complications  which  might  arise  therefrom,  neces- 
sitating changes  in  the  project  and  increased  expenditure,  that  in  my 
last  annual  report  I  recommended  an  appropriation  of  $120,000,  the 
balance  of  the  estimated  cost  of  the  project. 

The  inner  bar  having  reappeared  during  the  past  winter  and  spring, 
and  the  matter  having  been  carefully  studied,  I,  on  the  30th  of  March 
last,  submitted  a  report  advocating  a  change  in  the  existing  project, 
which  I  believe  would  do  away  with  the  inner  bar. 

Colonel  Mendell,  the  Division  Engineer,  to  whom  the  report  was 
submitted,  indorsed  it  to  the  effect  that  it  appeared  expedient  to  defer 
for  the  present  the  work  proposed,  hoping  that  time  would  cure  the 
existing  defects  in  the  channel.  The  correspondence  on  the  subject 
is  herewith : 

lktter  ob'  capt.  t.  w.  symon8,  corps  of  ekgixeers. 

United  States  Engineer  Office, 

Portland,  Oreg,,  March  30,  1804, 

Genkrax:  I  doom  it  ray  duty  to  invito  uttontion  to  the  condition  of  affairs  at 
Yaquina  Bay  with  reference  to  the  improvement  of  that  harbor.  The  work  under 
the  present  project  is  now  ncaring  completion ;  both  jetties  hare  been  built  to  their 
full  length,  and  it  only  remains  to  add  sufficient  stone  to  bring  the  enrockment  to 
a  condition  of  practically  permanent  stability  at  high-tide  le\'cl. 

The  effect  so  far  has  been  to  make  an  effective  and  permanent  bar  cliauncl  of  12 
to  14  feet  depth  at  the  mean  of  the  lower  low  waters,  but  a  new  complication  haa 
arisen  in  the  formation  of  an  inner  bar  inside  of  the  outer  ends  of  both  jetties. 
The  first  time  I  was  made  aware  of  this  inner  bar  was  during  the  winter  of  1892-93; 
when  word  came  that  the  steamer  WlllameUe  Valley,  drawing  about  12  feet, 
dragged  on  the  bottom  at  a  nearly  high-tide  stage.    As  soon  thereafter  as  practi- 
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cable  soiiudings  were  taken  to  determine  the  nature  and  extent  of  the  slionling,  and 
these  soundingH  have  been  repeated  as  often  as  practicable  ever  since,  and  the 
character  and  changes  of  the  shoal  have  been  studied. 

During  the  early  part  of  the  year  1893,  while  active  operations  on  the  jetties  were 
in  progress,  it  was  practicable  to  make  soundings  on  this  inner  bar  frequently  and 
determine  the  changes,  and  it  was  found  that,  ns  the  year  wore  away,  this  inner  bar 
gradually  disappeared,  and  it  was  hoped  that  this  disappearance  wonld  bo  perma- 
nent. It  has,  liowever,  been  found  that  during  the  past  winter  this  inner  bar  has 
again  developed  to  an  extent  equally  as  bad  as  that  of  the  i^evious  winter. 

There  being  no  steam  vessel  plying  on  the  bay,  it  has  been  impracticable  since 
the  cessation  of  work  to  make  surveys  on  this  inner  bar  as  often  as  formerly,  but 
recently  a  survey  was  made  during  a  calm  day  with  a  small  boat  which  indicates 
the  rc-lbrmation  of  this  bar.  A  plat  is  herewith,  which  shows  in  black  the  condi- 
tion during  1893,  and  in  red  are  given  the  soundings  in  March,  1894. 

I  also  send  herewith  a  plat  of  the  lower  portion  of  the  bay  from  the  survey  of 
August  and  September,  1892,  with  the  jetty  work  up  to  date,  and  on  the  same  sheet 
are  given  the  profiles  of  the  soundings  taken  in  the  chanuel,  and  all  reduced  to 
the  same  datum,  the  plane  of  the  lower  low  waters. 

With  the  small  boat  it  was  impracticable  to  go  farther  than  indicated  by  the  full 
black  lino  in  l^larch,  1894.  These  profiles  indicate  the  great  and  rapid  changes 
which  take  place  in  the  portion  of  the  harbor  lying  between  the  jetties,  and  sound- 
ings made  on  flood  and  ebb  tides  indicate  that  the  inner  bar  is  built  n])  by  tlie  flood 
and  scoured  down  by  the  ebb,  sometimes,  as  much  as  4  feet  on  a  single  tide. 

It  is  also  the  concurrent  testimony  of  all  making  use  of  the  harbor  that  this  inue. 
bar  is  not  so  bad  in  summer  as  during  the  stormy  times  of  winter  and  spring. 

It  is  altogether  probable  that  unless  something  is  done  to  prevent  it  this  inner 
bar  will  build  up  and  become  a  serious  obstruction  to  navigation  during  the  winter 
season,  possibly  preventing  the  use  of  the  harbor  at  times  by  vessels  which  could 
cross  tlio  outer  bar. 

Having  outlined  the  existent  conditions  and  after  making  a  study  of  the  problem 
I  deem  it  my  duty  to  submit  my  views  as  to  the  cause  of  the  trouble  and  its  cure. 

The  maj)  herewith  shows  that  the  entrance  to  Yaquiua  Bay.lies  in  a  bight,  that 
the  general  direction  of  the  coast  lino  is  duo  north  and  south,  and  that  the  jetties 
open  out  toward  the  southwest.  I  have  drawn  a  line  through  the  end  of  the  fiouth 
jetty  parallel  with  the  general  coast  line,  and  this  cuts  the  north  jetty  650  feet  in 
from  its  end. 

Now,  it  is  my  opinion  that  it  is  to  this  extension  of  the  north  jetty  fartlier  beyond 
the  coast  line  than  the  soiith  jetty  that  the  formation  of  the  inner  bar  is  due,  either 
wholly  or  in  great  part.    In  support  of  this  opinion  I  beg'to  state  that — 

First.  Previous  to  the  extension  of  the  north  jetty  for  this  last  650  feet  there  were 
no  indications  of  the  inner  bar.  The  survey  of  June,  1891,  when  the  north  jetty 
was  about  700  feet  short  of  its  present  length,  shows  a  depth  of  24  and  25  feet  in 
the  channel  where  is  now  situated  this  inner  bar. 

Second.  During  the  winter  season  the  prevailing  storms  are  from  the  south  and 
southwest,  and  the  heavy  seas  caused  by  these  storms  have  a  direct  entrance  to  the 
harbor  between  the  jetties,  enabling  them  to  exercise  a  maximum  efl'ect  upon  any 
shoals  met  with. 

Third.  These  southerly  and  southwesterly  storms  create  northerly  storm  currents 
along  tlic  shore,  and  these  currents  are  loaded  with  the  sand  stirred  up  by  the  wave 
action.  If  we  imagine  the  tide  flooding  and  these  storm  currents,  sand  laden,  mov- 
ing northerly  past  the  end  of  the  south  jetty,  meeting  the  projecting  end  of  the 
north  jcttv,  and  being  thus  deflected  into  the  harbor,  we  can  see  how  the  inner  bar 
is  supplied  with  its  sand. 

This  action  could  readily  bo  seen  during  the  spring.  A  sand  spit  was  built  out 
from  the  south  shore  and  tailed  out  to  the  north  in  advance  of  the  end  and  beyond 
tht'  line  of  the  south  jetty  prolonged.  This  sand  spit  was  receiving  constiint  accre- 
tion, but  was  kept  from  any  great  extension  northward  by  the  currents  ebbing  and 
flooding  from  and  into  the  harbor. 

The  remedy  which  suggests  itself  for  the  conditions  is  to  extend  the  south  jetty 
so  that  its  end  shall  be  as  far  from  the  general  shore  line  as  the  north  jetty,  or  some- 
what beyond  it. 

If  tho'south  jetty  be  extended  500  feet  its  end  w*ould  be  in  advance  of  the  north 
jetty,  and  the  northerly  sand-laden  storm  currents  would  to  a  much  greater  extent 
lie  carried  past  the  north  jetty  and  not  to  so  great  an  extent  bo  deflected  into  the 
harbor.  This  extension  would  in  addition  bo  somewhat  of  a  protection  against  the 
southerly  and  southwesterly  swells  coming  into  the  harbor. 

Such  an  extension  would  reproduce  to  a  great  extent  the  conditions  previous  to 
the  formation  of  an  inner  bar. 

Based  upon  the  foregoing,  it  is  my  recommendation  that  the  south  jetty  be 
extended  500  feet  beyond  its  present  en\i. 

The  estimated  cost  of  this  extension  is  $.50,000. 
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Tlio  only  objection  whicli  I  can  sec  to  this  extension  of  the  south  jetty  in  that  it 
"will  probably  throw  the  outer  bar  more  toward  the  outlying  reef,  and  the  outer 
bar  would  be  deprived  somewhat  of  the  protection  coming  from  this  reef.  The 
extension  is  not  sufficient,  however,  to  drive  the  outer  bar  fa.T  enough  seaward  to 
deprive  it  of  the  protection  of  this  reef. 

I  do  not  propose  this  extension  of  the  south  jetty  in  the  full  and  certain  convic- 
tion that  it  will  prove  a  complete  remedy  against  the  formation  of  the  inner  bar, 
but  rather  as  an  experiment,  which  the  chances  of  success,  in  my  opinion,  justify. 

In  this  connection  I  b^g  to  stat-e  that  in  my  annual  report  I  made  an  estimate  of 
$120,000  for  Yaquina  Bay.  In  making  this  estimate  I  had  in  mind  the  existence  of 
this  inner  bar  and  the  fact  that  some  measures  would  undoubtedly  be  necessary  to 
do  away  with  its  obstructive  character.  The  estimated  amount  of  $120,000  will  be 
amply  sufficient  to  complet'O  the  existing  jetties  and  to  extend  the  south  jetty  500 
feet,  if  it  can  bo  made  available  while  the  south  jetty  tramway  is  still  in  a  condi- 
tion for  use. 

Very  respectfully,  your  obedient  servant, 

Thomas  W.  Symoxs, 
Captain,  Corps  of  Engineers, 

Brig.  Gen.  Thomas  L.  Casky, 

Chief  of  Engineers,  1\  S,  A. 

(Through  Col.  G.  H.  Mendell,  Division  Engineer.) 


Offick  of  tub  Chief  of  Engineers, 

United  States  Aiimy,    . 
Washingionj  D,  C,  April  18,  1894, 

Captain  :  Your  letter  of  the  30th  ultimo,  reporting  formation  of  an  inner  bar  at 
Yaquina  Bay,  Oregon,  and  recommending  extension  of  the  south  jetty  at  that  local- 
ity at  an  estimated  cost  of  $50,000,  is  received. 

The  following  copy  of  indorsement  of  the  Division  Engineer  forwarding  your 
letter  is  furnished  for  j^our  information: 

[Finst  iudorsement.] 

U.  S.  Engineer  Office, 

533  Kearny  Street, 
San  Francisco,  Cat,,  April  11,  1894. 

Respectfully  forwarded  to  the  Chief  of  Ens^iueers,  U.  S.  A. 

The  jetty  channel  was  for  years  maintained  in  good  shape  as  to  width  and  depth 
between  sand  banks  that  during  this  period  were  fixed.  In  1891-92  they  began  to 
change.  The  map  of  1892  showed  a  shoalintr,  which  has  since  become  worse.  The 
channel  was  shifted  to  the  south,  so  as  to  tlireateu  the  south  jetty.  The  width  of 
waterway  has  been  increased  and  the  waters  scattered.  These  changes  occurred 
during  the  period  of  extension  of  the  north  jetly.  It  is  natural  to  attribute  the 
changes  to  this  prominent  circumstance.  Yet,  apart  from  coincidence  in  occurrence, 
no  definite  relation  between  these  circumstances  has  been  established. 

The  shoaling  does  not  appear  to  interfere  with  navigation  to  any  great  extent. 
There  is  no  present  emergency.  Perhaps  all  these  changes  may  turn  out  to  bo  steps  in 
a  readjustment  which,  when  established,  may  give  a  settled  channel  as  good  as 
existed  before.    In  the  meantime  we  may  get  new  light. 

It  appears  to  be  expedient  to  defer  for  the  present  the  question  whether  or  not 
the  south  jetty  shall  bo  extended  as  recommended  by  Captain  Symons. 

G.  H.  Mendrll, 
Colonel,  Corps  of  Engineers ,  Division  Engineer, 

By  command  of  Brig.  Gen.  Casey : 

Very  respectfully,  your  obedient  servant, 


H.  M.  Adams, 
Major,  Corps  of  Engineers, 


Capt.  T.  W.  SvMONs, 

Corps  of  Engineers  J  l\  S.  A. 


As  the  amount  named  in  tbe  pending  river  and  harbor  bill  will  be 
sufficient  to  complete  the  work  as  projected,  and  as  the  question  of 
modification  of  the  ])roject  to  meet  the  difficulty  of  the  inner  bar  has 
been  deferred,  I  make  no  recommendation  for  further  appropriation  at 
the  present  time. 
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Future  operations. — Property  will  be  cared  for  until  a  new  appropri- 
ation is  available,  and  when  this  occurs  the  work  of  adding  rock  to  the 
north  and  south  jetties  will  commence. 

The  report  of  Mr.  J.  G.  Holcombe,  assistant  engineer  in  local  charge 
of  the  work,  is  herewith. 


i 


Money  statement. 


Jnly  1, 1893, balance  unexpended  ..t $34,305.59 

June  ao,  1894,  amount  expended  during  fiscal  year 25, 398. 93 

July  1, 1894,  balance  unexpended 8, 906. 66 

July  1,1894,  outstanding  liabilities 100.00 

July  1, 1894,  balance  available 8,806.66 

(  Amount  (estimated)  required  for  completion  of  existing  project 120, 000. 00 

<  Submitted  in  compliance  with  requirements  of  sections  2  of  river  and 
(     harbor  acts  of  1866  and  1867. 


KEPORT   OF   MR.   J.    G.    HOLCOMBE,    ASSISTANT  ENGINEER. 

Newport,  Lincoijt  County,  Oreg.,  June  lOj  1894. 

Sir:  I  have  the  honor  to  submit  the  following  annual  report  of  operations  on  the 
work  of  improvement  of  Yaqnina  Bay,  Oregon,  for  the  year  ending  June  30,  1894: 

Local  charge. — During  the  entire  year  I  have  been  in  local  charge  of  all  opera- 
tions. 

IJuratian  of  icork, — Active  operations  were  carried  on  as  follows :  On  the  north 
jetty,  from  October  1  to  November  1,  1893;  on  the  south  jetty,  from  July  1  to  Sep- 
tember 30, 1893 ;  at  the  quarry,  from  July  1  to  October  30, 1893 ;  by  the  tug  Bichardaan, 
engaged  in  towing  between  the  quarry  and  jetties,  July  1  to  November  2,  1893. 
Surveys  of  the  bar. and  channel  between  the  jettite  were  made  September  6  to  Octo- 
ber 31,  1893,  and  on  March  21  and  May  18,  1»94.  Caro  and  protection  of  public 
property  at  Newport  and  the  Government  quarry,  July  1,  1893,  to  June  30. 1894. 

Inspections. — Official  inspections  were  made  during  the  fiscal  year  by  Colonel  Men- 
dell  on  October  12  and  13,  1893;  by  Captain  Symons,  on  September  2  and  3, 1893;  by 
Lieutenant  Shunk,  on  October  12  and  13,  November  1  and  2, 1893,  and  March  17, 1894; 
and  by  the  Hon.  Binger  Hermann,  July  6, 1893. 

Condition  of  north  Jetty  June  SO,  1893, — At  the  end  of  last  year  all  work  had  been 
suspended  on  this  jetty  since  January  10,  1893.  When  operations  ceased  on  that 
date  a  low  place  was  left  in  the  enrockment  between  bents  No.  67  and  No.  103.  As 
the  top  of  the  enrockment  was  below  high  tide,  it  was  deemed  advisable,  before  clos- 
ing down  the  works,  to  build  this  gap  up  to  and  above  high  tide,  thus  practically 
bringing  about  the  conditions  of  the  completed  project  as  far  as  the  length  and 
height  of  the  jetties  were  concerned. 

Operations, — The  crew  was  transferred  to  the  north  jetty  on  October  1,  and  the 
dumping  of  rock  was  resumed  between  bents  67  and  103.  At  the  end  of  October, 
1893,  all  operations  ceased  for  the  year. 

The  gap  was  filled  to  the  required  height.  During  the  one  month  there  were 
placed  on  the  jetty  5,494  tons  of  stone,  making  the  total  amount  of  rock  expended 
on  this  jetty  up  to  date  131,126  tons. 

During  the  year  the  cost  for  rock  on  this  jetty  was  as  follows  : 

Labor  of  unloading  and  dumping  on  the  jetty $1, 182. 22 

Supplies  and  fuel 155. 88 

Quarrying  of  stone 1, 997. 11 

Towing  from  quarry  to  jetty 500. 00 

Total 3,835.21 

This  is  the  cost  of  5,494  tons  of  rock  in  place,  or  $0,698  per  ton.  This  does  not 
include  the  cost  nor  depreciation  of  plant,  but  does  include  the  office  expenses 
incurred  at  Newport. 

Sand  fence, — The  beach  north  of  the  jetty  having  filled  in  to  a  height  near  the  top 
of  the  enrockment,  it  was  determined  to  build  a  fence  on  the  north  side  of  the  jetty 
along  the  beach  between  high  and  low  water,  using  the  old  foot  ]^lank8  from  the 
abandoned  track  on  this  jetty.  These  planks  were  spiked  to  the  piles  forming  the 
north  side  of  the  tramway.    The  fence  as  built  was  about  1,000  feet  long  and  5  feet 
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high.  The  labor  was  furnished  by  the  cre^'^  of  the  surveying  boat  when  the  weather 
prevented  work  on  the  bar.  Besides  this,  the  cost  of  labor  and  stores  was  $84.75. 
The  fence  has  answered  its  purpose,  which  was  to  prevent  the  sands  tilling  in  behind 
the  jetty  from  being  carried  over  into  the  channel.  About  400  feet  of  the  outer  or 
sea  end  of  the  fence  were  carried  away  by  the  storms  of  the  last  winter.  Hack  of 
this  it  is  in  good  shape,  and  is  being  backed  uj)  with  sand  and  drift,  which  wHi 
cause  the  remaining  fence  to  stay  in  place. 

Water  suppJp. — As  reported  in  my  last  annual  report,  the  winter  of  1893  froze  and 
bursted  the  pipe  line  from  the  tank  at  the  spring  to  the  engine  house  on  the  dock. 
Before  beginning  operations  in  October,  the  entile  line  was  repaired  by  the  carpenter 
employed  on  the  works,  working  at  o(ld  times  when  nothing  of  immediate  impor- 
tance was  in  hand.     No  cost  for  new  material  was  incurred. 

Accidents, — No  serious  accidents  are  reported  to  men,  plant,  or  jetty  during  the 
past  year ;  the  storms  of  the  past  winter  did  some  damage,  but  nothing  to  csdl  for 
special  mention. 

M\9ceUaneou8, — The  miscellaneous  work  done  on  this  side  during  the  year  was  of  a 
minor  character,  and  consisted  in  giving  the  hoisting  engine  on  the  dock  an  over- 
hauling and  putting  it  in  good  order.  On  this  engine,  Detroit  sight-feed  lubricators 
were  substituted  for  the  old  tallow  cups,  and  new  tubes  were  placed  in  the  boiler 
where  the  tubes  had  burned  out  or  failed  from  any  cause.  No  other  repairs  were 
made  to  the  plant  of  this  jetty. 

Condition  of  south  jetty  June  50 ^  1S9S. — At  the  end  of  last  year  the  works  were  in 
the  following  stage  of  i)rogress:  The  pile  driver  had  completed  the  tramway  for 
the  live  groins  and  had  about  completed  rebuilding  the  main  tramway  to  its  iinal 
end  under  the  present  modified  project,  and  was  engaged  in  building  the  spur  tracks 
to  enlarge  the  stone  mound  at  its  end;  the  rock  crew  were  placing  rock  upon  the 
main  jetties  and  filling  in  the  groins,  five  in  number. 

File  driver. — The  driver  completed  all  work  called  for,  including  the  building  of 
a  beacon  at  the  end  of  the  jetty,  and  was  hauled  back  to  its  turnout  by  July  3,  and 
the  crew  laid  oif. 

liock  crew. — During  the  Idst  year,  this  crew  were  employed  from  July  1  to  Septem- 
ber 30  in  placing  rock  upon  tlie  main  jetty  and  groins,  and  in  that  time  they  placed 
16,393  tons  of  rock,  making  the  enrockment  at  all  points  above  "fyigh  tide. 

The  cost  for  the  enrockment  during  the  year  was  as  follows:  Labor«f  unloading 
and  dumping  in  place,  $3,728.82;  supplies  and  fuel,  $578.36;  quarrying  of  stone, 
$5,890»05;  towing,  from  quarry  to  jetty.  $1,500;  making  a  total  of  $11,698.13  for 
16,393  tons  of  rock  in  the  jetty,  or  $0,714  per  ton.  This  does  not  include  the  cost 
nor  depreciation  of  plant,  but  does  include  the  office  expensed  incurred  at  Newport. 

Repairs  to  tramway, — The  tramway  of  this  jetty  is  old  and  needed  constant  atten- 
tion and  repairs  to  make  it  safe  for  the  rock  trains.  These  were  made  over  its 
entire  lengt.h,  and  cost  as  follows:  Labor,  $538.73;  material,  $75.32;  total,  $614.05. 
This  is  an  average  of  about  $204.68  per  month.  With  the  exception  of  one  place 
beyond  groin  No.  5,  where  the  storms  of  the  past  winter  spent  the  force  of  the  waves, 
it  is  now  in  a  fair  condition  and  will  not  need  further  repairs  for  some  little  time; 
beyond  groin  No.  5  the  repairing  will  cost  about  $400  to  make  it  safe  for  the  trains 
and  driver. 

Accidents. — No  accidents  to  the  force  are  reported.  To  the  plant,  the  only  one  of 
note  is  ttiat  the  mast  of  the  derrick  on  the  receiving  wharf,  while  liftiu"^  a  large  rook, 
gave  way  on  July  12,  1893.  This  was  replaced  by  a  new  mast  and  the  work  was 
resumed.  The  storms  of  the  past  winter  have  left  the  jetty  as  a  whole  in  fair  con- 
dition, with  the  exception  as  noted  above,  beyond  groin  No.  5. 

The  angle  between  the  jetty  and  groin  receives  the  whole  force  of  the  waves  and 
confines  the  damage  to  about  150  feet  of  jetty  beyond  the  groin,  where,  if  it  were 
not  there,  the  waves  would  race  along  the  entire  jetty  and  the  damage  would  extend 
the  entire  length,  as  in  former  years. 

Miscellaneous. — The  miscellaneous  work  on  this  side  during  the  past  year  consisted 
in  the  repairing  of  plant,  for  which  work  a  carpenter  and  blacksmith  were  con- 
stantly employed;  besides  the  minor  repairs  to  cars  and  scows  that  were  being 
constantly  made,  a  mast  for  the  derrick  was  made  and  erected;  a  new  set  of 
tubes  were  placed  in  the  boiler  of  the  hoisting  engine  on  the  receiving  wharf;  a  new 
tube  sheet  put  in  the  locomotive  fire  box;  and  the  engine  for  the  quarry  altered  and 
repaired  before  it  was  sent  to  the  quarry  for  use  on  the  new  land  derrick.  In  this 
work  of  making  repairs,  it  has  been  the  aim  to  do  all  possible  work  by  the  regular 
force.  This  has  resulted  in  a  saving  of  time  and  money,  as  it  did  not  require  any 
of  the  working  plnnt  to  be  removed,  and  advantage  could  bo  taken  of  Sundays  and 
nights  to  make  the  repairs  on  ])lant  in  use. 

Condition  of  quarry  June  30y  1893. — At  the  end  of  last  year  the  work  at  the  quarry 
was  in  active  operation  and  preparations  were  being  made  to  erect  a  laud  derrick  at 
the  lower  end  of  the  quarry. 

Uock. — During  the  year  the  (]uarry  furnished  to  the  jetties  91  scow  loads,  or  21,887 
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tons  of  rock.  In  getting  this  quantity  of  rock  it  was  necessary  to  remove  by  train 
9,127  cars  of  dobris,  or  about  one-half  ton  of  d<5bri3  to  a  ton  of  rock  sent  to  the  jetties. 

The  cost  (luring  the  year  for  this  i)art  of  the  work  was  as  follows :  Labor  of  quarry- 
ing, rcn!Oval  of  ,<l<^bria,  and  loading  on  scows,  $6,681.50;  fuel,  stores,  and  material, 
$484.53 ;  total,  $7,160.03.  This  is  the  cost  of  21,887  tons  of  rock  sent  to  the  jetties,  or 
about  $0,327  i)er  ton  hiadod  on  scows  at  the  quarry.  This  does  not  include  the  cost 
nor  depreciation  of  plant,  but  docs  include  the  office  and  incidental  expenses  incurred 
at  Newport. 

.iccidentn. — No  accidents  to  the  force  or  plant  are  reported  for  the  j'ear.  The  plant 
is  in  fair  condition*. 

MlsccIlfiDconn. — During  July  :i  new  laud  derrick  was  erected  at  the  lower  end  of  the 
quarry,  to  replace  the  one  wrecked  by  the  slide  of  Deceinber,  1892.  An  engine  that 
was  stored  at  Nt^wport  was  altered  and  connected  to  this  derrick,  Avhere  it  gives  sat- 
isfaction 

Some  i)rosp('eting  was  done  at  a  place  about  1  mile  above  the  present  quarry  to  see 
if  a  better  class  of  rock  could  not  be  found.  After  a  small  amount  of  work  was  done 
it  proved  to  bo  of  the  same  quality  as  that  which  the  present  quarry  furnishes,  and  no 
further  work  was  done  at  this  site. 

The  mess  house  during  the  jjast  year  was  run  by  .Jacob  Valaer,  who  gave  satisfac- 
tion, no  complaints  having  reached  this  office.  The  food  was  abundant  and  of  excel- 
lent quality, 

Toiviny. — The  towing  during  the  past  year  was  done  by  the  tugboat  T.  M,  Richard- 
son,  under  a  monthly  contract  for  $500  per  month.  The  cost  of  this  part  of  the  work 
was  $JyO()0,  and  during  the  four  months  that  work  was  in  progress  she  handled  91 
scows  of  rook,  or  21,887  tons,  making  the  cost  about  $21.98  per  scow  load  of  rock,  or 
$0.09  per  ton,  sent  to  the  jetties.  In  addition  to  this  she  did  all  the  incidental  work 
of  transportation  required  on  the  bay.  She  has  given  excellent  service,  and  at  no 
time  during  the  year  nave  we  been  out  of  rock  at  the  jetties. 

Scows. — The  scows  used  last  year  are  the  property  of  the  Government,  and  are  eight 
in  number,  being  numbered  as  follows:  7,  8, 9, 10, 11, 12, 13,  and  14.  They  are  in  fair 
condition,  but  from  constant  use  they  need  hauling  out  and  recalking.  With  this 
done  they  will  be>  good  for  several  years.  Repairs  were  made  to  the  sides  and  rakes 
when  necessary.  There  are  six  other  scows  on  the  works,  five  of  them  being  old  and 
unfit  for  work  and  are  not  used  at  all.  ^ 

Kxaminaiion  for  rock. — During  December,  1893,  under  instructions,  I  made  an  exami- 
nation and  reported  on  all  possible  quarry  sites  along  the  Oregon  Pacific  Railway, 
the  company  having  kindly  placed  a  locomotive  at  my  disposal  to  enable  me  to  make 
a  com])lete  examination. 

6^rrre'/.— During  September  and  October,  1893,  a  complete  survey  of  the  bar  and 
harbor  between  the  jetties  was  made.  This  survey  showed  some  changes  from  the 
survey  of  the  ])reviou8  year,  but  little  of  note  beyond  the  fact  that  the  channel  over 
the  liar  is  farther  to  the  south.  This  survey  has  been  supplemented  by  surveys 
between  the  jetties  on  March  21  and  May  18.     The  maps  of  all  have  been  sent  to  you. 

To  make  the  survey  on  the  bar,  the  Oregon  Pacific  Railroad  kindly  placed  the  bar 
tug  Itcsohile  at  the  service  of  the  Government,  and  we  found  it  of  value  in  enabling 
us  to  work  when  otherwise  a  small  boat  would  not  have  been  able  to  go  out. 

Commerce. — I  append  to  this  report,  as  usual,  the  commercial  statistics  of  this  port. 
In  this  connection  I  wish  to  call  attention  to  the  fact  that  they  are  small  because  of 
the  troubles  of  the  railroad,  legal  apd  otherwise;  but  lately  developments  have  taken 
place  in  this  immediate  country  that  are  destined  to  make  very  material  alterations 
in  the  exports  of  this  bay  and  not  depending  on  the  railroad  being  extended.  On© 
of  them  is  the  working  of  the  Pioneer  Stone  Quarry,  the  proprietors  of  which  have 
boguu  the  shipment  of  sandstone  to  Snn  i>aueisco  and  other  markets.  The  sales  of 
this  building  stone  have  been  only  limited  by  the  ability  to  quarry  it  fast  enough  to 
meet  the  demand.  The  company  are  now  putting  in  modem  quarry  machinery  and 
have  a  steamship  engaged  in  taking  full  cargoes  to  San  Francisco. 

Coal. — During  the  last  year  active  work  has  been  going  on  in  the  development  of 
the  coal  lands  in  this  section.  Coal  of  good  quality  was  found,  and  it  is  thought  to 
be  in  paying  quantity.  lam  told  that  contracts  have  been  let  for  a  diamond  drill 
outfit,  and  a  thorough  examination  will  be  made  of  the  field.  It  is  hoped  that  the 
day  is  not  far  off  when  this  port  will  yet  ship  products  of  its  own  production  and 
render  the  improvements  already  made  hero  productive  of  further  good  to  the  State 
and  General  Government. 

Ilcsttlts. — The  improvements  under  the  present  project  are  all  but  completed,  and 
the  results  have  been  very  satisfactory.  Hefore  the  works  were  commenced  there 
were  but  7  feet  on  the  bar  at  low  water.  To-day  tlioro  is  14,  and  there  has  not  been  a 
vessel  bar-bound  for  two  years.  During  the  past  winter  the  Uomir  came  in  during 
the  hardest  and  roughest  storm  of  the  season,  and  it  is  a  common  thing  for  vessels 
calling  at  this  port  to  com©  in  at  low  tide.  This  a  few  years  ago  would  not  have 
been  thought  of. 
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Before  closing  this  report,  I  wish  to  express  my  thanks  to  Mr.  M.  W.  Davies,  clerk 
and  timekeeper;  George   Williams,  foreman  at  the  jetties,  and  Arthar  Rochester, 
foreman  at  the  qnarry,  for  the  efficient  and  faithful  services  rendered  by  them  in 
jcarryiug  out  the  details  counect-ed  with  this  work. 
Very  respectfully, 

J.    G.   HOLCOMBK, 

Assistant  Engineer. 
Capt.  Thomas  W.  Symons, 

Corps  of  Engineers, 


COMMERCIAL  STATISTICS. 

Yaquina  Bay  is  in  the  collection  district  of  Yaquiua.  Yaquina  City  is  the  port  of 
entry.    The  nearest  light-house  is  at  Yaquina  Head,  4^  miles  north  of  the  entrance. 

The  following  returns  are  furnished  by  Mr.  J.  G.  Holcombe.  assistant  engineer  in 
local  charge  of  work  at  Yaquina  Bay ;  they  are  for  the  fiscal  year  ending  June  30, 
1894: 

Arrivals  and  departures  of  vessels. 


Xame  and  rig. 


Steamship  Willamette  Valley. 

Steamship  Homor 

Steamsliip  Bel  Norte 

Steamship  Scotia 

Steamship  Hanzanita* 

Steamship  Columbine  * ■ 

Steam  schooner  Bandorille  . . . 
Tug  Ivobarta 


Total 


Net  ton- 
nage. 

Draft 
(loaded). 

Arrivala. 

Ft.  in. 

742.60 

13    0 

15 

331.04 

J4    0 

11 

279.66 

12    5 

3 

132.73 

11    4 

1 

450 

10    6 

2 

424. 13 

12    8 

3 

06.33 

8    0 

6 

24.18 

7    6 

32 

1 

73 

1 

Depar- 
«turee. 


16 
11 
8 
1 
2 
3 
6 
32 

74 


"  Lip ht-house  tender. 
Total  aggregate  tonnage  of  arrivals  and  departures,  39,207.95. 

Steamboats  running  on  the  hag  and  river. 


Name. 


Tonnage.!  Draft. 


Keeolutc 

Yolauta 

T.  M.  Kichardson 


44.92 
44.24 
•J4.53 


Ft.  in. 

10  8 
8  6 
5    0 


Service. 


Oregon  Pacific  Railroad  bar  tag. 
Passenger  boat,  Newport  to  Yaquina. 
Towing  rock  scows,  Crovcmnient  works. 
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Exports  and  imports. 


Articles. 


EXPORTS. 

Agrionltoral  impleuionts . . 

Apples 

Brim  and  feed 

Baggies 

Chittim  bark 

Excelsior 

Eggs..-. 

Efour 

G  ranite 

General  merchandise 

Household  goods 

Hay 

Hiaes  and  leather 

Lumber  (62,500  feet»  B.  H.) 

Oats 

Oysters 

Old  iron 

Potatoes  and  roots 

Salmon 

Ship  knees 

Stavo  bolts 


Total  exports. 
Total  imports 


Quantity. 


Tons. 
17 

10  . 
800 
0.6 
37.5 
20.4 
1.1 
1,377.8 
10 
087.2 
15 
15 
55 
125 
4,648.4 
2.5 
15 

456.3 
170 
20 
24 


Articles. 


Quantity, 


EXPORTS — continued . 

S  tone 

Wheat 

Woolen  goods ,... 

Wood 


Total 


Tons. 
303 
6.820 

16.3 
1,827 

18. 274. 3 


IMPORTS. 


General  merchandise  and  groceries. 

Machinery 

Malt 

Coal 

Sulphur 

Grain  bass 

Dry  cooos 

Hartiwarc 

Tin  plate 


Iron' (pig,  rod,  sheet,  and  pipe) 
MisccUaueon** 


Total 


3,210.7 

20.5 
140 
105.5 

18 

66 

62 
326.8 

24 

217.5 
880.6 


5,071.1 


SUMMARY. 


Tons. 


18,274.3 
5. 071. 1 


Estimated 
Tslue. 


$003,000 
286,500 


Passengers  arrived  by  sea  daring  year 563 

Passengers  departing  by  sea  during  year 657 

Horses  exported  by  sea  during  year 32 

One  small  Bchooner,  named  LesUcy  of  4  feet  draft  and  9.89  gross  tonnage,  was 
built  at  Newport  during  the  year. 


U  U  7. 

IMPROVEMENT  OF  TILLAMOOK  BAY  AND  BAR,  OREGON. 

Description  of  original  condition. — Tillamook  Bay  is  an  indentation  of 
the  Oregon  coast  about  50  miles  to  the  south  of  the  Columbia  River. 
It  has  a  tidal  <area  of  about  13.5  square  miles,  with  a  mean  rise  and  fall 
of  the  tide  of  G.5  feet.    The  usual  bar  exists  at  the  entrance  to  the  bay. 

The  channel  over  the  bar  is  direct  and  shifts  in  position  but  little 
in  comparison  with  the  changes  in  many  of  the  ra<;ific  coast  bars. 
Changes  in  position  and  depth  are,  however,  eff'ected  with  great 
rapidity. 

The  bay  at  low  tide  consists  of  three  channels  running  through  sand 
and  mild  flats.  These  channels  are  of  fair  depth  near  the  entrance,  but 
gradually  shoal  up,  giving  depths  of  only  1  or  2  feet  near  the  head  of 
the  bay.  Tillamook  City,  the  principal  town  of  the  region,  is  situated 
on  a  tidal  slough  above  the  head  of  the  bay,  and  can  only  be  reached 
by  light-draft  vessels  at  high  tide.  To  reach  Tillamook  City  it  is 
necessary  to  use  the  middle  channel  of  the  bay.  The  only  other  places 
of  any  importance  on  the  bay  are  situated  along  its  north  shore,  and 
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access  to  them  is  by  the  north  chaimel.  There  is  no  navigable  connec- 
tion l^tween  the  north  and  middle  channels  except  very  near  the 
entrance  to  the  bay.  In  consequence  of  this,  vessels  entering  the  bay 
and  going  to  points  along  the  north  shore  in  order  to  reach  Tillamook 
City  are  compelled  to  retrace  their  course  nearly  to  the  entrance  and 
then  go  nx)  the  middle  channel. 

rUtn  of  improvejnent. — The  plan  of  improvement  covered  by  the  ex- 
isting and  ai>proved  project  is  to  make  a  navigable  pass  from  the  north 
to  the  middle  channel,  so  that  boats  can  go  to  points  along  the  north 
shore  of  the  bay  and  then  keep  right  on  up  to  the  head  ot  the  bay, 
and  up  Iloquarton  Slough  to  Tillamook  City.  This  involves  the  im- 
provement of  Junction  Bar,  near  the  head  of  the  bay,  by  building  a 
dike  of  piles,  brush,  and  stone  to  deflect  the  waters  from  the  south 
channel  into  the  middle  channel  and  the  improvement  of  Dry  Stock- 
ing Bar  in  Hoquarton  Slough  by  closing  one  of  the  two  channels  which 
exist  there. 
The  estimated  cost  of  the  work  approved  was  $100,000, 
Besides  the  work  covered  by  the  existing  project,  other  work  has  been 
done  with  the  former  appropriations,  aggregating  $5,700. 

APPROPRIATIONS. 

Act  of— 

August  11,  1888 $5,200 

September  19,  1890 500 

July  13,  1892 15,000 

Total 20,700 

Amount  expended  to  June  30^  1893. — The  amount  expended  to  June  30, 
1893,  was  $5,990.18. 

Results  obtained  to  June  30 j  1893. — The  work  under  the  existing  proj- 
ect done  up  to  June  30, 1893,  consist<;d  in  the  letting  of  a  contract  to 
build  dikes  at  Junction  aad  Dry  Stocking  bars  to  John  B.  Howard. 
The  active  operations  under  the  contract  consisted  in  getting  out  piles 
and  brush  and  in  building  the  necessary  scows  for  carrying  on  the  work. 

Amount  expended  during  fiseal  year  ending  June  30y  1894. — The  amount 
of  money  expended  during  the  fiscal  year  ending  June  30,  1894,  was 
$10,700.72. 

Results  obtained  to  June  30^  1894. — The  results  accomplished  to  June 
30,  1894,  were  the  complete  construction  of  the  Dry  Stocking  Bar  Dike, 
900  feet  in  length,  and  the  construction  of  1,200  feet  of  the  Junction 
Bar  Dike  from  Dicks  Point  northward. 

Report  of  operations. — The  victual  work  of  dike  construction  was 
begun  by  the  contractor  in  July,  1893.  The  extremely  inclement  weatber 
prevented  an  earlier  commencement. 

The  first  work  done  was  at  Dry  Stocking  Bar.  Here  an  old  dike  had 
been  built  in  former  years,  which  consisted  of  a  single  row  of  piles, 
with  planking.  Most  of  this  had  been  carried  away,  but  350  feet  in 
length  was  standing,  with  the  piles  in  good  condition.  These  old  pile-s 
were  made  use  of  in  the  ccmstruction  of  the  new  dike,  which  consisted 
of  a  double  row  of  piles  thoroughly  tied  together  longitudinally  and 
laterally  and  filled  with  brush  and  stone  between  the  rows,  and  the 
whole  surmounting  a  mattress  sill  of  brush  and  stone. 

This  Dry  Stocking  Dike  was  completed  in  November,  1893. 

Work  on  the  Junction  Bar  Dike  commenced  in  August,  1893,  and 
was  completed  in  December,  1893.  Its  construction  was  the  same  as 
the  Dry  Stocking  Dike. 

The  material  entering  into  the  Dry  Stocking  and  Junction  Bar  dikes 
and  their  cost  is  as  follows : 
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Unit. 


Price 


Dry  Stocking  Dike. 


per  unit.  I  Quantity.  |       Cwt.       j  Quantity. 


Junction  Bar  Dike, 
("ost. 


Pilc» :  Feet 

LurobiT Ffot,  B,  M 

BolUi Each 

Spikes 1  PounclR . . . 

Bni!«Ii '  (Jonls 

Wire '  PoiiudH . . . 

Stouo I  Tons 


Total 


$0.08 
.12 
.16 
.04 
2.50 
.035 
.58 


5,532.5 

)M42.60 

9.974 

18,894 

226. 73 

26, 213 

220 

36.16 

405 

000 

86,00 

2,j010 

535.78 

1,339.45 

635.49 

1.38<5 

48.51 

2,079 

2,560.28 

1, 484. 97 

3,567.07 

3,614.42 


$797.02 

314.56 

64.80 

80.40 

1, 588. 73 

72.76 

2,068.00 

4,988.07 


Mr.  Howard's  coutrtict  required  the  completion  of  the  work  by  Sep- 
tember 1, 1893,  but  owing  to  bad  weather  and  the  force  and  violence  of 
the  elements  tlie  time  of  completion  was  extended  to  December  1, 1893. 

It  was  not,  however,  completed  until  December  20, 1893,  and  final 
settlement  was  made  by  the  contractor  being  charged  with  the  expenses 
of  inspection  in  December. 

The  wopk  was  under  the  personal  charge  and  supervision  of  Mr. 
Philip  G.  East  wick; 

Recommendations  and  remarlcs. — At  its  head  Tillamook  Bay  receives 
the  waters  of  four  rivers — the  Kilchis,  Wilson,  Trask,  and  Tillamook — 
besides  several  tidal  sloughs.  It  is  about  these  rivers  and  sloughs  that 
is  situated  the  rich  agricultural  country  tributary  to  Tillamook  Bay  and 
from  which  the  principal  demands  of  commerce  emanate.  The  chief 
commercial  center  of  the  region  is  Tillamook  City,  situated  on  Hoqnar- 
ton  Slough.  Iloquarton  Slough  and  the  Trask  and  Tillamook  rivers 
unite  and  form  the  main  middle  channel  of  the  bayj  farther  down  the 
Wilson  comes  in,  and  still  farther  the  Kilchis.  It  is  observed  that  the 
troublesome  bars  are  formed  where  these  rivers,  sloughs,  and  channels 
unite  or  diverge,  and  the  main  object  to  be  kept  in  view  in  designing 
the  improvement  of  Tillamook  Bay  is  the  unification  of  the  navigable 
channel  through  the  bay  by  cutting  ofl:'  the  secondary  channels  and 
uniting  with  this  navigable  channel  the  other  rivers  and  sloughs  in  the 
manner  best  calculated  to  do  away  with  the  tendency  to  form  bars.  All 
work  so  far  done  has  had  this  in  view. 

The  completion  of  the  through  channel  along  the  north  shore  and 
thence  direct  to  Tillamook  City  will  be  a  great  advantage  to  the  com- 
munity, and  it  is  recommended  that  funds  be  provided  for  its  accom- 
plishment at  as  early  a  date  as  practicable. 

It  is  estimated  that  $50,000  can  be  profitably  expended  upon  the  i)roj- 
ect  during  the  fiscal  year  ending  June  30, 1890. 

Future  operations, — With  any  further  appropriation  the  first  work 
proposed  would  be  the  extension  of  the  Junction  Bar  Dike.  Work  in 
addition  to  this  would  depend  on  the  result  produced  by  that  already 
done. 

Money  ntatement, 

July  1, 1893,  balance  unexpended $14,  703. 82 

Juno  :^0, 1894,  amount  expended  during  Hscal  year 10,  700. 72 

July  1,1891,  balance  unexpcuded 4,  0v03.  10 


f  Amount  (estimated)  required  for  completion  of  existing  project 85, 000. 00 

'  Amountthat  can  be  prolitably  expended  in  fiscal  yearendinj^  JuueSO,  18JH5  50,  000. 00 
]  Submitted  in  compliance  with  requirements  ofsections  2  of  river  and 
I      harbor  acts  of  1866  and  1867  and  of  sundry  civil  act  ofMarch3, 1893. 

COMMKIJCIAL   STATISTICS. 

Efforts  have  been  made  to  secure  the  commercial  statistics  of  Tillamook  Bay,  but 
without  success.     If  any  arc  received  at  a  later  date  thev  will  be  forwarded. 
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U  U  8. 
IMPROVEMENT  OF  ENTRANCE  TO  NEHALEM  BAY,  OREGON. 

Description  of  original  condition. — Nehalem  Bay,  at  bigli  water,  is 
about  2  miles  long  by  IJ  miles  wide  at  widest  part,  and  is  connected 
with  the  ocean  by  a  narrow  channel  extending  in  a  southerly  direction 
about  3  miles;  This  channel  varies  in  width  from  1,0U0  to  2,000  feet  at 
high  tide.  A  low  sandy  peninsula,  about  2 J  miles  long  and  one- fourth 
mile  wide,  lies  to  the  west  of  this  channel  and  separates  it  from  the 
ocean. 

The  southern  end  of  this  peninsula  forms  the  northern  shore  of  the 
entrance.  Between  this  and  main  shore,  which  limits  the  entrance  on 
the  south,  is  a  distance  of  1  mile.  The  entrance  channel  shifts  within 
these  limits  of  1  mile,  occupying  sometimes  a  southerly  position  and 
sometimes  a  northerly  one,  and  sometimes  there  are  tv\ro  channels,  sep- 
arated by  a  sand  island,  bare  at  low  water.  At  the  time  of  the  survey 
of  June,  1889,  a  depth  of  6  feet  was  found  on  the  bar  at  the  northern 
channel.  The  ordinary  bar  depth  may  be  stated  to  be  about  5  to  6  feet 
at  low  water. 

Pla7i  of  improvement. — The  plan  of  improvement  recommended  by- 
Captain  Young  was  to  build  two  high-tide  stone  jetties  converging  until 
the  distance  apart  is  about  600  feet,  and  then,  if  necessary,  running 
out  to  sea  parallel  to  each  other  to  such  distance  as  will  insure  a  low- 
water  depth  on  the  bar  of  at  least  8  feet,  the  north  jetty  to  rest  on  the 
end  of  the  sandy  peninsula  and  the  south  jetty  upon  the  mainland, 
the  object  being  to  hold  the  channel  in  its  southerly  position. 

The  cost  of  the  work,  as  estimated  by  Capt.  W.  Young,  Corps  of 
Engineers,  was  $325,927.50. 

Subsequent  estimates,  made  in  May,  1891,  show  that  the  cost  was 
underestimated  by  Captain  Young,  and  that  the  work  will  cost  $712,388. 

APPROPRIATIOX. 

Act  of  September  19,  1890,  **  for  comineu cement  of  jetty  coiistruction" $10,000 

Amotmt  expepided  to  June  30, 1893. — The  amount  expended  to  June  30, 
1893,  was  $415.08. 

Results  ohtained  to  June  30y  1893. — No  work  other  than  the  making  of 
a  survey  was  done  and  no  results  were  obtained. 

Amount  expended  during  fiscal  year  ending  June  30^  1894. — ^There  was 
no  money  exjiended  during  the  tiscal  year  ending  June  30, 1894.  Ko 
work  was  done  and  no  results  obtained. 

Report  of  operations. — On  July  22,  1892,  in  accordance  with  instruc- 
tions, the  money  on  hand  pertaining  to  the  imi>rovement  of  Nehalem 
Bay  was  turned  into  the  United  States  Treasury.  This  leaves  in  the 
Treasury,  available  for  the  work  whenever  started,  $9,584.92. 

Recommendations  and  remarlis. — No  project  for  the  improvement  of 
the  Nahalem  having  been  definitely  and  formally  decided  upon,  and  no 
work  of  construction  having  been  authorized  or  commenced,  I  refrain 
from  making  any  recommendations  as  to  future  appropriations  or  as  to 
the  amount  that  could  be  profitably  expended  upon  the  work  during 
the  next  fiscal  year. 

Money  statement. 

July  1, 1893,  balance  unexpeiuleil $9, 584. 92 

July  1, 1894,  balance  uucxpeinled 9,584.92 
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COMMERCIAL  STATISTICS. 

Nehalom  Bay  is  in  the  collection  district  of  Oregon.  The  port  of  entry  is  Astoria. 
The  nearest  light-house  is  at  Cnpe  Meares,  13  miles  tlistant. 

The  following  returns  relative  to  the  commerce  of  Nehalem  Bay  and  river  are 
furnished  by  Mr.  Edward  G.  £.  Wist,  of  Nehalem.  They  are  for  the  fiscal  year  end- 
ing June  30;  1894. 

Arrivals  and  departures  of  vessels. 

The  number  of  vessels  crossing  in  over  the  bar  during  the  year  was  35  j  the  number 
crossing  out  was  35.    Of  this  number  23  were  steamers  and  12  were  sailing  vessels. 
Maximum  draft  of  loaded  vessels  was  9  feet  4  inches. 

Exports  and  imports. 


Articles. 

Quantit}'. 

0,000 

10 

280 

15 

3 

200 

I 

Value. 

$40,000 

800 

40,000 

8,000 

600 

1,000 

200 

500  , 

EXPORTS. 

Box  and  other  lumber 
(3,000,000  ft .,  B.  M. ) .  tons . . 

Salmon  (barrels) do... 

Salmon  (cases) do. . . 

Batter do... 

Hides  and  furs do. . . 

Elk  horns pairs.. 

Dressed  veal  and  beef.  tons. . 
Snars 

Total 

8.309 

8fi. 100 

1 

Articles. 


Quantity. 


Value. 


IMPOUTH. 

General  merchandise .  tons . 
Machinery  and  agricultu- 
ral implements tons . . 

Cannery  supplies do. . . 

Miscellaneous do . . . 

500 

40 

150 

10 

$35,000 

1,000 

12,000 

1,000 

Total..: 

700 

49,000 

m 

Sl'MMARY. 


Total  exports. 
Total  imports. 


Tons. 


Estimated 
value. 


8,309 
7u0 


$89,100 
40,000 


No  vessels  were  built  on  the  bay  during  the  year.  During  the  previous  fiscal  year 
the  amount  of  box  lumber  exported  from  rfehalem  Bay  amounted  to  only  150,000  feet, 
B.  M.  This  year  the  exports  for  box  and  other  manufactured,! umber  foots  up  to 
3,000,000  feet,  B.  M. 


U  Ug. 


IMPROVEMENT  OF   UPPER  SNAKE   RIVER,  IDAHO,  BETWEEN  HUNTING- 
TON BRIDGE  AND  SEVEN  DEVILS  MINING  DISTRICT. 

The  first  appropriation  for  tbis  work  was  made  in  the  river  and  harbor 
bill  approved  July  13, 1892. 

Description  of  original  condition. — The  Snake  "River  frnmrgtintington 
bridge  to  the  Seven  Devils  mining  district  flows  through  a  deep  canyon, 
and  is  a  river  generally  swift,  broken  by  rapids  and  studded  with  rocks, 
rendering  navigation  practically  impossible.  The  bed  and  banks  of  the 
river  are  generally  of  hard  basaltic  rock  and  granite. 

Plan  of  improvement. — The  plan  of  improvement  consists  in  removing 
obstructing  rocks  and  reefs  from  a  selected  channel  150  feet  wide  and 
putting  in  ring  bolts  and  iron  posts  for  the  convenience  of  loaded  boats 
lining  up  over  the  worst  rapids.  The  estimated  cost  of  the  work  is 
$80,000. 

APPKOPUIATION. 

Act  of  July  13,  1892 $20,000 
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Amount  expended  to  June  30, 1803. — The  amount  expended  to  June  30, 
1893,  was  $17,998.46. 

Results  obtained  to  June  30y  1693, -^Tho  result  obtained  to  June  30, 
1893,  was  the  removal  of  a  large  amount  of  rock  from  the  upper  por- 
tion of  the  river  next  below  Huntington  bridge. 

Amount  expended  during  fiscal  year  ending  June  30, 1694, — The  amount 
expended  during  fiscal  year  ending  June  30, 1894,  was  $1,252.60. 

Results  obtained  to  June  30,  1691, — No  work  was  done  on  the  river 
during  the  fiscal  year. 

Report  of  operations. — The  only  operations  were  the  care  of  property. 

Reeommendations  and  remarks. — A  large  part  of  the  last  appropria- 
tion had  to  be  expended  in  procuring  the  requisite  outfit  of  drill  scows, 
boats,  tools,  and  ])lant  generally.  With  the  amount  of  money  avail- 
able for  jictual  work  a  good  start  was  made  toward  putting  the  river 
into  a  passably  navigable  condition.  The  work  was  confined  to  the 
upper  portion  of  the  river,  known  generally  as  Whisky  Rapids,  which 
form  the  worst  obstruction  in  the  stretch  between  Huntington  and  the 
Seven  Devils  country. 

The  steamer  Noy^ma,  which  was  built  for  running  on  this  portion  of 
the  river,  has  made  but  one  attempt  at  running  the  river,  and  this  was 
in  the  summer  of  1892,  biefore  the  work  of  improvement  commenced. 
This  .trip  apparently  resulted  in  convincing  her  owners  that  the  naviga- 
tion of  the  river  in  its  natural  condition  was  impracticable,  for  she  has 
been  tied  up  ever  since. 

There  is  absolutely  no  commerce  carried  on  on  the  river,  and  the  nav- 
igation of  the  river  must  always  be  difficult  and  dangerous,  in  spite  of 
all  that  can  be  done  in  the  way  of  regularizing  it. 

An  appropriation  of  $25,000  can  be  profitably  expended  in  carrying 
on  the  work  during  the  yejir  ending  June  30,  1896. 

Future  operations. — Future  operations  will  be  to  continue  the  work 
of  rock  removal  with  anj'^  money  available. 

Money  statement, 

July  1, 1893,  balance  unexpended $2,001.54 

June  30, 1894,  amount  expended  during  fiscal  year 1, 252. 66 

July  1, 1894,  balance  unexpended 748. 88 

{Amount  (estimated )  required  for  completion  of  existinpj  project 60, 000. 00 
Aniountthat  can  be  proiitably  expended  in  fiscal  year  en  ding  June  30,1896    25, 000. 00 
Submitted  in  compliance  with  requirements  of  sections  2  of  river  and 
harbor  acts  of  1866  and  1867  and  of  sundry  civil  jict  of  March  3,  1893. 


COMMERCIAL   STATISTICS. 

There  is  no  commerce  on  this  portion  of  the  Snake  River. 


U  U  ID. 


IMPROVEMENT  OF  UPPER  COLUMBIA  AND  SNAKE  RIVERS,  OREGON  AND 

WASHINGTON. 

Description  of  original  condition. — Under  the  above  head  it  lias  been 

deemed  proper  to  officially  include  the  continuous  Columbia  and  Snake 

,  rivers  from  Celilo,  Oreg.,  at  the  head  of  The  Dalles,  to  Asotin,  Wash., 
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situated  on  the  Snake  about  7  miles  above  its  junction  with  the  Clear- 
water. 

The  Upper  Columbia  and  Snake  form  a  continuous  line  of  navigable 
river,  but  broken  by  many  rapids,  rendering  navigation  difficult  and 
dangerous. 

These  rapids  are  in  neaily  every  instance  caused  by  rocky  bars,  with 
occasional  bowlders,  and  the  channels  are  crooked  and  narrow. 

Before  improvement  the  ruling  depth  at  low  water  was  2  to  3  feet  on 
many  of  these  bars,  some  of  which  were  practically  impassable  at  low 
water. 

The  Columbia  was  navigable  all  the  year  round,  except  wheu  closed 
by  ice.  The  Snake  was,  however,  only  navigable  during  high  water 
and  from  three  to  four  months  in  the  spring  of  the  year. 

Fla7i  of  improvement — Previous  to  1877  $120,000  had  been  appropri- 
ated for  the  work  of  imi)rovement,  and  had  been  expended  in  surveys 
and  rock  removal  at  the  principal  rapids.' 

In  1877  Maj.  J.  M.  Wilson  made  a  project  for  the  improvement  of  the 
Upi>er  Columbia  and  Snake  rivers,  consisting  of  removing  rock  bowlders 
and  rocky  reefs  and  scraping  gravel  bars  in  the  Columbia  and  Snake  as 
far  as  Lewiston.    The  estimated  cost  of  this  work  was  $132,000. 

The  present  project  or  plan  of  improvement  consists  in  removal  of 
bowlders,  gravel  bars,  and  rock  ledges,  and  putting  in  such  contraction 
works  as  may  be  necessary. 

The  estimated  cost  of  the  work,  has  not  yet  been  accurately  deter- 
miued  because  of  the  lack  of  full  and  continuous  surveys,  and  because, 
from  the  nature  of  things,  it  can  not  be,  as  many  of  the  obstructions 
which  it  is  necessary  to  remove  are  continually  recurring. 

By  the  terms  of  the  river  and  harbor  act  of  July  13, 1892,  the  upper 
limit  of  work  under  this  head  was  extended  from  Lewiston,  Idaho,  to 
Asotin,  Wash.,  a  distance  of  7  miles. 

AIMMtOrUIATIONS. 

Upper  Columbia  Kiver,  act  of — 

Juno  10,  1873 $50,000 

Juno  23,  1874 .' 20,000 

March  3,  1875 /. 35,000 

Total 105,000 

Upper  Columbia  an<l  Snake  rivers,  act  of — 

August  U,  1876 15,000 

June  18,  1878 20,000 

March  3,  1879 20,000 

Juno  14,  1880 15,000 

March  3,  1881 ! 15,000 

August  2,  1882 6,000 

Julys,  1884 20,000 

Angust5,  1886 10,000 

August  11,  1888 10,000 

Septemherl9,  1890 20,000 

July  13, 1892 15,000 

Total 166,000 

Aggregate 271,000 

•  Amount  expended  to  June  30j  1893. — Tlie  amount  expended  on  the 
project  to  June  30,  1<S()3,  was  $1G2,0G5.98. 

Results  obtained  to  June  30,  1803. — The  results  obtained  to  June  30, 
1893,  have  been  the  effectual  clearing  out  of  all  the  worst  obstructive 
rocks  and  reefs  between  Kiparia  and  Asotin  in  existence  before  Avork 
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ceased.  Besides  the  work  of  rock  removal,  dikes  were  built,  in  accord- 
ance witli  the  approved  project,  at  Wild  Goose  Island  and  Log  Cabin 
Kapids.  These  dikes  had  not  been  fully  completed,  but  work  was  in 
progress  at  the  close  of  the  year.  The  portions  already  built  had  a 
good  efTect  in  deepening  the  water  on  the  bars. 

Amount  expended  during  fiscal  year  ending  June  30, 18D4. — The  amount 
expended  during  the  fiscal  year  ending  June  30, 1894,  was  92, 74^3.98. 

Results  obtained  to  June  30, 1894. — As  the  only  work  done  to  the  river 
was  adding  some  stone  to  the  Wild  Goose  Island  Dike  during  July, 
1893,  the  results  obtained  differed  very  little  from  those  above  reported 
for  the  preceding  year. 

Report  of  operations, — The  work  of  dumping  stone  on  the  Wild  Goose 
Island  Dike  continued  until  July  31, 1893,  when  the  force  was  dis- 
banded, and  the  boats  and  property  left  in  charge  of  a  watchman. 
During  July,  9  scow  loads  of  rock  were  added  to  the  dike. 

The  boats  and  all  property  connected  therewith  were  taken  to  Lew- 
iston  and  left  in  charge  of  a  watchman. 

Recommendations  and  remarks. — The  river  between  Biparia  and  Aso- 
tin is  an  important  highway  of  commerce.  Besides  the  i)ermanent 
work  of  dike  construction  and  regularization,  there  is  and  always  will 
be  work  required  on  this  river  of  a  temporary  character,  consisting  of 
the  removal  of  water  and  ice-borne  bowlders,  which  lodge  in  the  shal- 
lowest portions  of  the  channel  and  cause  dangerous  obstructions,  and 
which,  even  if  known  and  avoided,  limit  materially  the  loads  that  can 
be  carried  on  the  steamboats  plying  on  the  river.  The  work  done  on 
the  river  between  Lewiston  and  Asotin  in  removing  these  bowlders  has 
doubled  the  carrying  capacity  of  the  steamers  employed. 

It  is  recommended  that  an  appropriation  of  $20,000  be  made  for  the 
Upper  Columbia  and  Snake,  as  this  amount  can  be  profitably  expended 
during  the  fiscal  year  ending  June  30, 1896. 

Money  statement, 

July  1,  1893,  balance  unexpended $3, 189. 46 

June  30;  1894,  amount  expended  during  fiscal  year 2, 743. 96 

July  1,  1894,  balance  unexpended 445. 48 

{Amonnt  (estimated)  required  for  completion  of  existinjc;  project Indefinite. 
Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1896    20, 000. 00 
Submitted  in  compliance  "with  requirements  of  sections  2  of  river  and 
harbor  acts  of  1866  and  1867  and  of  sundry  civil  act  of  March  3, 1893. 


COMMERCIAL  STATISTICS. 

The  following  returns  are  furnished  by  Capt.  B.  K.  Pegram,  superintendent  of 
water  lines,  Union  Pacific  system : 

Shipping. — Following  are  the  names  of  steamers  operated  by  Union  Pacific  Rail- 
road Company  upon  Snake  Kiver,  between  Riparia  and  Lewiston  and  intermediate 
landings,  during  the  fiscal  year  ending  June  30,  1894,  together  with  their  tonnage, 
draft,  and  amount  of  freight  carried : 


Name. 


Spokane. 
AlmotA  . 


Net  ton-     DrafL      Freijjht 
nage.       loaded,      earned. 


Total ! 9,8M 


Tom. 
531.68  4      ,         2.215 

395. 24  4. 5  7, 639 


Total  freight  carried,  0,854  tons ;  estimated  value  of  $225,000.    Total  number  of  passengers  CArried, 
750. 
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U  U  II. 

IMPROVEMENT  OP  COLUMBIA  RIVER  BETWEEN  HEAD  OF  ROCK  ISLAND 
RAPIDS  AND  FOOT  OF  PRIEST  RAPIDS,  WASHINGTON. 

Description  of  original  condition. — The  portion  of  the  Oolambia  from 
the  head  of  Eock  Island  Bapids  to  the  foot  of  Priest  Eapids  is  about 
60  miles  in  length.  The  river  flows  generally  through  a  deep  canyon. 
The  banks  for  the  greater  part  of  the  way  are  nearly  precipitous  bluflfs 
from  1,000  to  3,000  feet  high,  composed  of  columnar  black  basalt.  The 
country  bordering  the  river  is  rocky  and  sterile. 

The  three  principal  obstructions  to  the  navigation  of  this  portion  of 
the  river  are  Rock  Island,  Cabinet,  and  Priest  rapids.  At  Rock  Island 
Rapids  the  river  has  cut  around  both  sides  of  a  large  island  of  rock. 
The  channel,  however,  on  each  side  is  very  much  obstructed  with  reefs, 
rocks,  and  points  sharply  projecting  from  the  shore.  The  result  is  a 
waterway  so  much  restricted  at  all  stages  as  to  dam  up  the  waters  to 
such  an  extent  that  they  escape  over  lines  of  very  steep  slope,  and 
amidst  great  masses  of  reef,  rocks,  and  high  projecting  islands.  A 
great  reef  is  found  a  short  distance  above  the  head  of  the  island  which 
has  caused  extensive  deposits  of  gravel,  nearly  choking  the  channel  at 
low  water. 

The  river  here  has  a  fall  of  10  feet  in  3,000  feet,  and  12^  fee  tin  8,000 
feet  at  a  stage  as  nearly  as  can  be  ascertained  of  4  feet  above  low  water. 

At  Cabinet  Rapids,  a  mass  of  basaltic  rock  projected  from  the  left 
shore  nearly  two- thirds  across  the  channel  of  the  river,  deflecting  the 
current  and  causing  it  to  impinge  upon  the  nearly  vertical  basaltic  rocks 
of  the  right  bank.  Other  masses  of  rock  existed  in  the  channel  in  and 
about  the  main  rapids.  The  fall  here  is  10  feet  in  a  distance  of  8,000 
feet. 

At  Priest  Rapids  there  are  seven  principal  rapids  extending  over  a 
length  of  10  miles  of  river. 

The  total  fall  in  this  distance  is,  at  low  water,  72  feet,  and  at  high 
water  about  63J  feet. 

In  all  these  rapids  the  river  runs  through  and  over  hard,  rough,  and 
jagged  basaltic  rocks. 

Plan  of  improvement — The  plan  of  improvement  under  which  work 
has  been  carried  on  consists  in  removing  obstructing  rocks  at  Priest, 
Cabinet,  and  Rock  Island  rapids,  and  putting  in  at  all  locations  where 
they  would  be  convenient  iron  posts  and  ringbolts  to  which  ascending 
boats  could  make  fast  their  lines  and  then  wind  themselves  up  over  the 
rapids  by  means  of  their  steam  capstans,  with  which  all  such  boats 
would  naturally  be  provided. 

The  estimated  cost  of  the  work  proposed  was  $550,000,  but  subse- 
quent study  and  consideration  are  convincing  to  the  fact  that  neither 
this  nor  any  other  sum  in  reason  will  be  sufficient  to  attain  the  object 
aimed  at,  of  giving  a  commercially  practicable  navigation  past  these 
obstructions  under  the  existing  plan  and  project 

In  addition  to  this  a  survey  of  the  Columbia  from  the  head  of  Rock 
Island  Rapids  to  the  international  boundary  line  was  authorized. 

APPKOPRIATION. 

Act  of  September  19,  1890,  $70,000,  of  which  $10,000,  or  so  much  thereof  as  may  be 
necessary,  may  be  used  in  the  survey  of  the  Columbia  River  from  the  international 
boundary  line  to  Rock  Island  Kapids. 

Amount  expended  to  June  SOj  1893. — The  amount  expended  to  June 
30, 1893,  was  $01,780.08,  divided  as  follows: 

ENa  94 163 
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For  survey  of  river  from  international  boundary  line  to  Rock  Island 

Rapids : $10,000.00 

For  improvement  of  river  at  Priest,  Cabinet,  and  Rock  Island  rapids'. . ..    51,  789. 08 

Besttlts  obtmned  to  June  30,  1893. — At  Priest  Bapids  a  large  amount 
of  rock  had  been  removed  from  tlie  channel  selected  for  improvement, 
livithont,  however,  benefitiug  navigation  to  any  marked  degree. 

At  Cabinet  Kapids  a  number  of  projecting  rocks  along  the  right 
bank  had  been  removed,  and  some  rocky  island  masses  near  the  left 
bonk  were  honeycombed  with  drifts  and  drill  holes,  loaded  witii  dyna- 
mite and  blasted,  dividing  the  rock  into  small  fragments,  which  it  is 
expected  will  be  washed  away  by  subsequent  high  waters. 

Jlthis  is  the  case  Cabinet  Rapids  will  be  improved  to  as  great  an 
extent  as  appears  necessary  in  the  way  of  rock  removal. 

A  number  of  ringbolts  have  also  been  put  in  at  various  points  along 
the  river  for  convenience  of  boats  lining  over  the  rapids,  if  any  should 
attempt  it. 

The  work  at  Kock  Island  Bapids  was  conducted  with  the  object  in 
view  of  removing  obstructions  which  existed  to  boats  lining  up  along 
tbe  right  bank  during  the  higher  stages  of  the  river,  and  which  endan- 
gered boats  in  running  down. 

That  which  has  been  done  at  both  Cabinet  and  Bock  Island  rapids 
would  be  of  benefit  to  navigation  if  any  existed. 

The  survey  of  the  river  from  the  international  boundary  line  to  the 
mouth  of  the  Okanogan  was  completed. 

Amount  expended  during  fiscal  year  ending  June  30, 1894. — The  amount 
expended  during  the  fiscal  year  ending  June  30,1894,  was  $200.31,  in 
connection  with  office  expenses  and  care  of  property. 
^  Results  obtained  to  June  30, 1894. — As  no  work  was  done  to  the  river 
m  the  way  of  improvement,  the  results  obtained  do  not  vary  from  those 
above  reported. 

The  survey  authorized  by  the  appropriation  has  been  completed 
and  the  results  published  in  my  last  annual  report. 

Report  of  operations. — No  work  in  connection  with  the  improvement 
was  done  during  the  year. 

Recommendations  and  remarks. — I  desire  to  invite  attention  to  the 
statements  under  this  head  in  my  annual  report  for  1801  on  the  "Upper 
Columbia  from  the  head  of  Bock  Island  Bapids  to  the  foot  of  Priest 
Eapids,"  and  the  "Upper  Columbia  and  Snake,"  pp.  3212  and  3226, 
Beport  of  Chief  of  Engineers,  U.  S.  Army. 

As  the  improvement  of  tbis  river  by  any  system  of  regularization  to 
give  practicable  navigation  appears  to  be  chimerical,  and  as  there  is 
no  navigation  of  the  river,  no  further  appropriation  is  suggested  for 
the  work. 

Money  statement. 

July  1, 1893,  balance  unexpended $8,210.92 

June  30, 1894,  amount  expended  during  fiBCiil  year 200. 31 

July  1, 1894,  balance  unexpended 8, 010. 61 


COMMERCIAL  STATISTICS. 


There  is  no  commerce  of  any  kind  on  the  portion  of  the  Upper  Columbia  from  the 
foot  of  Priest  Rapids  to  the  head  of  Rock  Island  Rapids.  Above  Rock  Island  Rap- 
ids steamers  are  running  from  the  Great  Northern  Railway  to  the  Okanogan. 

The  following  information  relative  to  the  commerce  of  that  portion  of  the  Upper 
Columbia  is  furnished  by  the  Wenatcbee  and  Okanogan  Transportation  Company: 
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Following  are  the  names  of  steamboats  running  between  Hock  Island  Rapids  and 
the  mouth  of  the  Okanogan  and  intermediate  landings,  with  amount  of  freight  car- 
ried by  same  during  fiscal  year : 

Steamer  City  of  Ellenshurg  runs  from  Wenatchee  to  Virginia  City,  making  two 
round  trips  a  week.    Average  amount  of  freight  carried  on  round  trip,  65  tout). 

Steamer  Nixon  runs  from  Wenatchee  to  Virginia  City,  making  irregular  round 
trips.    Average  amount  of  freight  carried  on  round  trip,  400  tons. 

Average  number  of  passengers  carried  by  each  boat  on  the  up  trip,  10. 

Nature  of  cargo  on  up  trips,  lumber  and  general  merchandise. 

Nature  of  cargo  on  down  trips,  hides  and  ore. 

Total  amount  of  freight  carried  during  year,  5,000  tons. 

Estimated  value  of  same,  $150,000. 


U  U  12. 

IMPROVEMENT  OF  WILLAPA  RIVER  AND  HARBOR,  WASHINGTON. 

The  first  appropriation  for  this  work  was  made  in  the  river  and  har- 
bor act  approved  July  13, 1892, 

Description  of  original  condition. — Willapa  Harbor,  formerly  known 
as  Sboalwater  Bay,  connects  with  the  Pacific  Ocean  28  miles  to  the 
north  of  the  entrance  to  the  Columbia  Kiver.  The  only  portion  of  the 
harbor  to  which  any  consideration  in  the  way  of  improvement  has  been 
given  is  that  in  the  vicinity  of  South  Bend,  the  principal  city  of  the 
hai'bor,  and  the  terminus  of  the  railroad  from  the  main  line  of  the 
Northern  Pacific  at  Ghehalis. 

South  Bend  is  situated  very  near  the  mouth  of  the  Willapa  River. 
Just  at  the  upper  limits  of  the  town  the  river  divides  into  a  main  chan- 
nel and  a  secondary  channel,  known  as  Mail  Boat  Slough.  This  divi- 
sion of  the  waters  caused  bars  to  form  in  the  main  channel  at  both  the 
upper  and  lower  ends  of  the  slough.  There  were  also  several  bai'S  in 
the  river  proper  between  South  Bend  and  Willapa  City. 

Plan  of  improvement — The  plan  of  improvement  adopted  consists  in 
building  a  dike  of  piles,  brush,  and  stone  across  the  head  of  Mail  Boat 
Slough,  in  order  to  concentrate  the  ebbing  and  flooding  currents  into 
the  main  channel,  and  thereby  produce  as  great  a  scour  as  possible  on 
the  shoals  at  the  head  and  foot  of  the  slough.  Also  to  dredge  a  chan- 
nel J  00  feet  wide  and  8  feet  deep  at  low  water  through  the  reef,  just 
below  Willapa  City,  and  to  close  Louderback  Slough  with  a  pile,  brush, 
and  stone  dike,  with  the  object  of  compelling  the  currents  to  scour  h 
channel  through  the  bar  in  the  river  at  its  lower  end.  The  estimated 
cost  of  the  work  is  $31,350. 

APPROPRIATION. 

Actof  July  13,  1892 $18,0CO 

The  language  of  the  appropriation  is  as  follows :  "  Improving  Willapa 
River  and  Harbor,  Washington,  $18,000,  of  which  $8,000  may  be  used 
for  closing  Mail  Boat  Slough." 

Amount  expended  to  June  30j  1893.^-The  amount  expended  to  June 
30,  1893,  was  $11,658.72,  of  which  $6,318.73  was  expended  in  building 
the  MaU  Boat  Slough  dikes  and  $5,339.99  in  the  work  of  excavating 
the  shoal  bar  below  Willapa  City. 

Results  obtained  to  June  30^  1893. — The  Mail  Boat  Slough  dikes  were 
completed  and  the  excavation  of  the  shoal  just  below  Willapa  City  was 
about  one-third  completed. 

The  building  of  the  Mail  Boat  Slough  dikes  compelled  a  much 
stronger  current  in  the  main  river  along  the  South  Bend  water  front 
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and  a  deepening  of  the  water  over  the  bar  at  the  lower  end  of  the 
slough. 

Soundings  taken  when  the  dike  was  completed  show  a  deepening  of 
the  water  over  this  bar,  already  brought  about  by  the  action  of  the 
dike  and  a  marked  widening  of  the  deep  channel  across  it. 

Amount  expended  during  fiscal  year  ending  June  30j  1894. — The  amount 
of  money  expended  during  the  fiscal  year  ending  June  30, 1894,  was 
$5,842.60. 

Results  obtained  to  June  30j  1894. — The  Mail  Boat  Slough  dikes  bad 
been  completed  at  the  close  of  the  last  fiscal  year  and  a  channel  was 
completed  through  the  Willapa  City  shoal.  This  channel  was  not 
completed  to  the  full  width  called  for  by  the  project  owing  to  the  lack 
of  funds. 

Report  of  operations, — At  the  beginning  of  the  fiscal  year  the  work 
of  removing  the  Willapa  City  shoal  was  in  progress.  This  was  con- 
tinued until  August,  when  work  ceased,  owing  to  lack  of  money.  There 
were  removed  altogether  3,256.9  cubic  yards,  leaving  772  cubic  yards 
yet  to  be  removed  to  complete  the  shoal  to  the  width  and  depth  called 
for  by  the  approved  project. 

This  work  was  done  by  contract  with  Mr.  D.  D.  Clarke.  This  con- 
tract required  the  completion  of  the  work  by  July  1, 1893,  but  owing 
to  bad  weather  and  the  extreme  diflBculty  of  the  work  he  was  nnable 
to  complete  it  on  time,  and  the  contract  was  extended  to  September 
1,1893. 

Recommendations  and  remarks, — The  amount  named  in  the  river 
and  harbor  bill  which  has  x>assed  the  House  will  be  ample  to  complete 
the  project  outlined  for  Willai>a  River  and  Harbor,  and  no  further 
appropriation  is  therefore  recommended. 

Future  operations. — With  any  new  appropriations  it  will  be  recom- 
mended to  repair  the  Mail  Boat  Slough  dikes  if  found  necessary,  finish 
the  excavation  for  the  channel  through  the  shoal  just  below  Willapa 
City,  and  close  Louderback  Slough  with  a  dike,  leaving  a  gap,  protected 
by  a  mattress  sill,  for  the  passage  of  boats,  logs,  etc. 

Money  statement. 

July  1, 1893,  balance  tinexpeuded $6, 341. 28 

June  30, 1894,  amount  expended  during  liecal  year 5, 842. 66 

July  1, 1894,  balance  unexpended 498. 62 

{Amount  (estimated)  required  for  completion  of  existing  project 13, 350. 00 
Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1896    13, 350. 00 
Submitted  in  compliance  with  requirements  of  sections  2  of  river  and 
harbor  acts  of  1866  and  1867  and  of  sundry  civil  act  of  March  3.  1893. 


COMMERCIAL  STATISTICS. 

Willapa  Harbor  is  in  the  collection  district  of  Puget  Sound.  South  Bend  is  the 
subport  of  entry.  The  nearest  light-house  is  on  Toke  Point,  at  the  north  side  of  the 
entrance. 

The  following  returns  relative  to  the  commerce  of  Willapa  Harbor  and  River  are 
furnished  by  Deputy  Collector  A.  J.  Ferrandini,  of  the  subport  of  South  Bend;  they 
are  for  the  ^scal  year  ending  June  30,  1894. 

Airivah  and  departures  of  re««€/».-— The  number  of  vessels  arriving  in  Willapa 
Harbor  during  the  year  was  342;  the  number  departing  was  342.  Of  this  number, 
280  were  steamers  and  62  were  sail  vessels.  Maximum  draft  of  loaded  vessels  was 
2(H  feet. 
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Exports  and  imports. 


Articles. 


Qaontity. 


EXPORTS. 

Lnmber,  (25,000,000  feet,  B. 

M.) 

Salmon,  fresh 

Salmon,  barrels 

Salmon,  canned 

Oysters 

Clam  8 

Cranberries  and  otbor  fruit . 

Shingles 

Hay 

Spruce  stave  bolts 

Hemlock  extract. 


Tons. 


Total. 


50,000 

$175, 000 

60 

tf,000 

8 

.480 

875 

92,000 

4,000 

120,000 

100 

2,000 

Unknown 

20,000 

3,039 

6,300 

800 

8,000 

3,840 

7,500 

130 

13,200 

62,858 


Value. 


Articles. 


450,480 


I1CPORT8. 

General  merchandise 

Coal 

Machinery  anda^cultural 
implements .*. 

Furniture  and  miscellane- 
ous  

Total 


Quantity. 


Tons. 
3,000 
200 

150 

100 


4,050 


SUMMARY. 


Value. 


180,000 
800 

3,000 

5,000 


188,800 


Total  exports. 
Total  imports. 


Estimated 
▼alne. 


$460,480 
188,800 


One  vessel  was  built  on  the  harbor  during  the  year,  the  Bonita,  a  fishing  sloop  of 
6  tons  capacity. 


U  U  13. 

IMPIfcOVEMENT  OP  GRAYS  HARBOR  AND  CHEHALIS  RIVER,  WASHINGTON. 

The  first  appropriation  for  tliis  work  was  made  in  the  river  and  har- 
bor act  approved  July  13, 1892. 

Description  of  original  condition, — The  Ghehalis  Eiver  is  the  principal 
tributary  of  Grays  Harbor.  From  the  town  of  Montesano  to  the  bay 
the  river  has  generally  sufficient  water  to  enable  coasting  vessels  to 
reach  Montesano,  but  there  are  four  shoals  which  seriously  incommode 
navigation.  .  At  the  head  of  Grays  Harbor  the  waters  divide  into  two 
channels,  one  running  down  the  north  and  the  other  down  the  south 
side  of  the  bay.  There  is  also  a  middle  channel  connecting  the  north 
and  south  channels.  In  consequence  of  the  division  of  the  waters 
shoals  exist  near  the  head  of  the  bay,  seriously  incommoding  and  lim- 
iting navigation. 

Plan  of  improvement. — The  plan  of  improvement  adopted  is  to  remove 
the  shoals  from  the  river,  so  as  to  give  a  depth  of  16  feet  at  half  tide, 
by  dredging  and  closing  side  sloughs  and  channels,  and  in  the  bay  to 
build  dikes  of  piles,  brush,  and  stone  to  partially  close  the  south  chan- 
nel, leaving  a  passageway  1,000  feet  wide  and  about  8  feet  deep,  and 
wholly  close  the  middle  channel,  with  the  object  of  compelling  more  of 
the  ebbing  and  flooding  waters  to  flow  through  the  north  channel  and 
scour  away  the  existing  bars. 

The  estimated  cost  of  the  whole  work  proposed  is  $150,000. 

APPROPRIATION. 

Act  of  July  13,  1892 $50,000 

Amount  expended  to  June  30, 1893. — The  amount  expended  to  June 
30, 1803,  was  $5,672.97. 
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Results  obtained  to  Ju7ie  30y  1893. — Up  to  the  close  of  the  fiscal  year 
the  works  had  but  fairly  been  started.  They  had  not  progi'essed  far 
enough  to  produce  any  appreciable  effect  in  deepening  the  water  at 
the  troublesome  shoals. 

Amount  expended  during  the  fiscal  year  ending  June  30^  1894. — The 
amount  expended  during  the  fiscal  year  ending  June  30, 1894,  was 
$43,901.94. 

Results  obtained  to  June  30^  1894, — ^The  plat  herewith  shows  the 
location  of  the  dikes  built  for  the  improvement  of  Grays  Harbor,  as 
they  were  actually  constructed.  The  tipper  Dike  from  the  south  shore 
of  the  bay  to  Bennies  Island  was  completed  and  the  dike  crossing  the 
middle  channel  was  partially  completed.  In  this  dike  all  the  piles 
were  driven,  the  mattress  laid,  and  brush  and  stone  added  in  sufficient 
quantities  to  bring  the  mass  up  to  a  low-water  level,  and  in  some  places 
above. 

Work  ceased  January  19, 1894,  funds  being  exhausted. 

Just  before  the  completion  of  the  work  a  survey  was  made,  the  results 
of  which  are  shown  on  the  accompanying  plat. 

The  results  of  the  completed  work  are  very  gratifying,  as  the  water 
has  deepened  fully  two  feet  over  Gow  Point  bar,  near  the  head  of 
Bennies  Island,  and  the  channels  across  the  bar  below  Hoquiam  have 
been  readjusted  and  deepened  materially. 

Report  of  operation's. — As  stated  in  my  last  annual  report,  the  con- 
tract for  doing  the  Avork  at  Grays  Harbor  was  awarded  to  Mr.  John  £2. 
Howard,  of  Killgaver,  Oreg. 

Mr.  J.  M.  Clapp  was  appointed  inspector  and  in  local  charge  of  the 
work. 

Active  operations  began  April  2, 1893,  and  continued  until  January 
19,  1894. 

The  plat  herewith  shows  the  location  of  the  dikes  as  they  were  actually 
constructed,  with  longitudinal  sections  of  the  dikes  and  channels  crossed 
by  them,  together  with  illustrative  drawings  of  the  dikes  constructed. 

The  total  length  of  dike  and  mattress  sill  constructed  was  10,786  feet, 
or  over  2  miles.  Mr.  Clapp's  report,  which  is  herewith,  gives  an  account 
of  the  operations  more  in  detail  and  specifies  the  amount  of  material 
put  into  the  work  and  its  cost. 

Recommendations  and  remarks. — It  is  believed  that  the  sum  of  $5,000 
will  be  sufficient  to  complete  the  dikes  in  Grays  Harbor,  including  such 
repairs  as  may  be  found  necessary.  The  balance  of  any  appropriation 
that  may  be  made  will  then  be  available  for  expenditure  in  improving 
the  Chehalis  Biver  in  accordance  with  the  project,  which  calls  lor  clos- 
ing certain  sloughs  and  secondary  channels,  and  dredging  existing  bars 
to  secure  a  depth  of  10  feet  at  half  tide. 

It  is  quite  probable  that  the  closure  of  the  sloughs  and  secondary 
channels  may  result  in  deepening  the  water  at  the  shoal  places,  and 
thus  reduce  the  amount  of  dredging  required  to  secure  the  depth  aimed 
at. 

To  carry  out  the  project  it  is  recommended  that  $50,000  be  appropri- 
ated, as  this  sum  can  be  advantageously  expended  during  the  next 
fiscal  year. 

Future  operations. — The  operations  with  a  new  appropriation  will  con- 
sist in  completing  the  dike  across  the  middle  channel,  and  making  any 
repairs  that  may  be  necessary  on  the  Upper  Dike,  and  in  making  a 
survey  to  determine  the  extent  of  the  channel  changes  produced  by 
these  dikes.  The  small  dikes  in  the  upper  river  will  then  be  built  and 
the  money  remaining  used  for  dredging. 

The  report  of  Mr.  J.  M.  Clapp,  in  local  charge  of  the  work,  is  herewith. 
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Money  statement. 

July  1,  1893,  balaDco  unexpended $44,327.03 

Juno  30,  1 894,  amount  expended  during  fiscal  year 43, 901. 94 

July  1,  1894,  balance  unexpended 425. 09 

{Amount  (estimated)  required  for  completion  of  existing  project 100, 000. 00 
Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30,1896    50«  000. 00 
Submitted  in  compliance  with  requirements  of  sections  2  of  river  and 
harbor  acts  of  1866  and  1867  ana  of  sundry  civil  act  of  March  3, 1893. 


REPORT  OF  MR.  J.   M.  CLAPP. 

Portland,  Oreo.,  January  26 j  1894. 

Captain:  I  have  the  honor  to  make  the  following  report  of  the  construction  of 
the  dikes  built  in  Grays  Harbor,  Washington,  during  the  past  year: 

Grays  Harbor  is  an  arm  of  the  Pacific  Ocean,  situated  about  40  miles  north  of  the 
mouth  of  the  Columbia  River  and  about  100  miles  south  of  Cape  Flattery,  lying 
wholly  within  the  State  of  Washing^n. 

Its  principal  tributary  is  the  Chehalis  River,  and  at  the  point  where  this  river 
joins  the  harbor  obstructions  to  navigation  occur.  These  are  caused  by  the  Chehalis 
iRiver  forking  and  forming  two  channels;  the  one  called  the  ''north''  channel,  the 
other  called  the  ^'south'' channel.  These  two  channels  are  connected  at  a  point 
about  3  miles  downstream  by  a  middle  channel. 

Two  shoals  present  themselves,  which  cause  the  obstructions  to  navigation,  the 
one  called  the  lower  shoal  being  in  the  vicinity  of  the  junction  of  the  middle  chan- 
nel with  the  north  channel.  The  other,  or  upper  shoal,  being  in  the  vicinity  of  the 
place  of  forking  of  the  Chehalis  River,  and  is  commonly  known  as  Cow  Point  Bar. 

It  was  with  a  view  of  removing  these  shoals  so  that  ocean-going  craft  drawing 
16  feet  of  water  might  be  able  to  cross  them  at  a  half  stage  of  the  tide  that  the 
works  of  improvement  were  undertaken.  The  average  rise  of  the  tide  at  these 
points  is  about  8.5  feet. 

The  project  for  the  improvement  as  adopted  was  to  construct  two  dikes  of  piles, 
brush,  and  stone,  the  one  partially  closing  the  south  channel  in  the  vicinity  of  Cow 
Point,  the  other  wholly  closing  the  middle  channel. 

In  the  Cow  Point  Dike  a  water  passage  way  of  1,000  feet  was  to  be  left,  having  a 
governing  depth  of  water  over  the  same  of  about  8  feet,  which  depth  was  to  oe 
retained  by  tue  construction  of  a  continuous  mattress  sUl  of  brush  fascines,  woven 
together  by  annealed  Iron  wire,  and  sunken  and  held  in  position  by  weighting  it 
with  rock. 

The  object  of  this  project  was  to  compel  more  of  the  ebbing  and  flooding  waters 
to  pans  through  the  north  channel,  and  by  so  doing  scour  away  the  above-men- 
tioned shoals,  which  are  believed  to  be  composed  of  sand  and  other  sedimentary 
deposits,  aided,  perhaps,  by  dredging. 

The  river  and  harbor  act  of  July  13,  1892,  contained  an  appropriation  of  $50,000 
for  the  improvement  of  this  harbor. 

The  contract  for  the  building  of  the  above-mentioned  dikes  was  awarded  to  John 

£.  Howard,  of  Killgaver,  Orog,  his  being  the  lowest  of  the  several  bids  offered. 

S  The  aggregate  amonnt  of  this  bid  was  $44,086.50.    The  original  length  of  dike  as 

intended  was  7,500  feet.    The  original  length  of  mattress  sill  as  intended  was  1,000 

feet.    Total,  8,500  feet.    Of  this  length  2,000  feet  were  to  close  the  middle  channel. 

Acting  under  your  instructions,  I  proceeded  to  Hoquiam,  Wash.,  and  assumed 
local  charge  of  the  works  in  this  harbor  as  inspector  March  27, 1893.  Active  opera- 
tions began  April  2,  1893,  the  first  work  being  the  driving  of  the  temporary  piles 
along  the  site  of  the  mattress  sill,  round  and  about  which  the  mattress  sill  was 
constructed,  the  pile-driving  and  mattress-making  going  on  simultaneously. 

Construction  of  mattress  sill, — By  the  aid  of  two  floats,  constructed  of  logs  and 
planks,  one  placed  on  either  side  of  the  row  of  temporary  piles  and  directly  opx>o6ite 
cn<*h  other,  the  mattress  sill  was  constructed.  The  length  of  these  floats  was  70  feet, 
and  they  were  made  up  of  two  parts,  each  part  35  feet  long.  Brush  was  laid  on 
these  floats  at  right  angles  to  the  lino  of  sill,  the  width  from  outside  to  outside  being 
about  30  feet.  This  brush,  which  was  in  the  shape  of  bundles  or  fascines  (securely 
.  tied  in  three  places  by  tarred  rope),  was  woven  together  in  five  places  by  No.  12 
annealed  iron  wire. 
"2  A  second  tier  or  layer  of  bundles  of  fascines  was  placed  on  top  of  this  bottom 

layer  at  right  angles.    Like  the  bottom  layer,  it  was  securely  woven  together  by  No. 
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12  annealed  iron  v^ire,  and  this  layer  was  securely  fastened  to  the  bottom  or  first 
layer. 

A  third  layer  was  placed  in  the  same  manner  as  the  first  laycr^  transverse,  and  on 
top  of  the  Bcond  layer;  a  foarth  layer,  in  the  same  manner  as  the  second  layer,  on 
top  of  the  third  layer ;  and  a  fifth  layer,  placed  identical  and  parallel  with  the  first 
layer,  on  the  top. 

The  mattress  was  made  in  this  manner  the  full  length  of  the  floats  (70  feet).  One 
part  of  the  float  on  cither  side  of  the  row  of  piles  at  the  starting  end  was  then 
removed,  floated  out  from  under  the  constructed  mattress,  and  brought  in  position 
in  front  of  the  part  of  the  float  still  supporting  the  mattress,  this  moved  part  uo'w 
becoming  the  aavauco  part. 

As  these  parta  became  loaded  with  the  completed  mattress  the  hindermost  part  of 
the  float  was  advanced,  and  it  in  turn  became  the  advance  float.  This  method 
was  repeated  until  the  mattress  sill  was  completed.  It  will  thus  be  seen  that  the 
mattress  sill  is  composed  of  five  layers,  each  layer  being  composed  of  bundles  of 
brush,  each  bundle  about  9  inches  in  diameter,  securely  fastened  together  by  No.  12 
annealed  iron  wire,  the  whole  thing  being  continuous. 

This  mattress,  as  advancement  permitted,  was  sunken  into  position  by  means  of 
bags  filled  with  about  200  pounds  of  sand  placed  along  the  sides  of  the  mattress 
and  down  the  center.  These  bags  of  sand  were  placed  long  way  with  the  lino  of  sill 
touching,  and  each  bag  securely  tied  to  the  mattress  with  wire.  Rock  was  then 
placed  upon  this  mattress  sill  of  brush,  securely  weighting  it. 

The  temporary  piles  driven  to  aid  in  the  construction  of  this  sill  were  left  in  place, 
holding  the  weighted  mattress  for  a  period  of  about  three  months,  after  which  time 
they  were  pulled  out.  This,  I  am  of  opinion,  was  most  beneficial,  as  they  held  this 
mattress  in  safety  until  it  had  been  partly  buried  by  sediment  and  sand  it  must 
have  arrested  in  that  time. 

Dikes. — The  main  dike  is  located  in  the  vicinity  of  Cow  Point  Bar,  and  consists  on 
a  series  of  straight  parts  intersecting  adjacent  parts,  and  changing  diroetiof 
gradually'.  Each  part  is  called  a  tangent,  and  numbered  consecutively  Tangent 
No.  1,  No.  2,  No.  3,  and  No.  4.  Tangent  No.  1  is  that  part  of  the  dike  on  the  extreme 
east,  its  east  end  being  connected  with  the  shore  on  the  south  side  of  the  river.  At 
this  point  the  shore  is  protected  by  a  mattress  of  brush  staked  to  a  graded  bank  and 
covered  12  inches  deep  with  stone.  The  length  of  this  protection  is  about  200  feet. 
The  west  end  of  this  tangent  joins  the  mattress  sill.  The  length  of  Tangent  No.  1  is 
2,581  feet.    The  length  of  shore  protection  is  200  feet. 

This  part  of  the  dike  was  built  in  every  detail  according  to  the  plan  and  specifica- 
tions  of  the  contract,  with  the  following  exceptions : 

(1)  At  a  distance  of  about  1,200  feet  from  the  shore,  along  the  tangent,  it  was 
observed  that  the  piles  could  not  be  driven  deeper  into  the  bottom  of  the  river  than 
8  or  9  feet,  the  last  foot  of  penetration  being  slow  and  difficult.  The  depth  of  water 
at  this  point  varied  from  7  to  9  feet.  When  this  was  observed  I  suspended  the  work 
of  pile-driving  and  rejiorted  the  mcitter  to  First  Lieut.  Francis  R.  Shunk,  Corps  of 
Engineers,  later  receiving  his  approval  to  continue  the  driving  if  the  penetration 
did  not  become  less  than  8  feet  and  the  water  not  greatei  than  9  feet,  with  instruc- 
tions to  strengthen  the  dike  at  this  point  by  the  addition  of  brace  piles. 

Work  was  then  resumed  and  continued  according  to  this  plan,  the  water  gradually 
deepening  and  the  penetration  gradually  becoming  greater. 

I  am  of  opinion  that  this  part  of  the  tangent  since  constructed  is  now  as  secure 
and  substantial  as  any  other  part  of  the  work,  the  penetration  being  into  a  moio 
solid  material.  The  water  being  shallow  and  the  dike  supported  by  brace  piles 
every  24  feet  makes  this  part  as  strong  as  could  bo  desired. 

(2)  The  filling  between  the  rows  of  piling  was  made  wholly  of  brush  fascines,  no 
slab  wood  or  edgings  being  available  on  the  harbor. 

Tangent  No.  2  is  that  part  of  the  dike  adjacent  to  the  mattress  sill,  its  eastern  end 
starting  from  the  western  end  of  this  sill  and  running  westward  for  a  distance  of 
1,950  feet.    The  construction  of  this  tangent  was  similar  to  that  of  Tangent  No.  1. 

Tangent  No.  3  is  that  part  of  the  dike  ad^jacent  to  Tangent  No.  2,  and  ruhs  in  con- 
tinuation of  this  dike  for  a  distance  of  1,335  feet,  the  direction  being  northwesterly. 

Tangent  No.  4  is  that  part  of  the  dike  on  the  extreme  west,  its  length  being  1,420 
feet,  its  direction  westerly,  and  its  western  end  making  connection  with  the  head 
of  Ronnie's  Island. 

Tangents  Nos.  3  and  4  run  along  the  mud  flats  at  the  head  of  Rennies  Island,  which 
location  necessitated  the  adoption  of  a  section  diflerent  from  that  used  in  the  con- 
struction of  tangents  Nos.  1  and  2. 

This  section  diff'ers  in  so  far  that  the  panels  of  vertical  2-inch  by  12-inch  Inmber 
lining  the  dike  were  discontinued,  and  longitudinal  pieces  of  3-inch  by  8-inch  plank 
spiked  to  the  inside  of  the  rows  of  piles  substituted. 

In  every  other  particular,  save  that  the  mattress  is  more  shallow,  the  constraction 
of  these  tangents  is  similar  to  that  of  tangents  Nos.  1  and  2. 
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The  sottlemont  along  tangents  1  and  2  has  been  considerable,  the  filling  in  places 
having  been  reneated  four  times ;  in  others^  three  times  before  settlement  appeared 
to  have  stopped. 

This  dike  was  fuU^  completed  about  November  17,  1893,  the  workmen  then  being 
transferred  to  the  middle  channel  for  work  on  the  dike-bnilding  across  this  channeL 

Middle  Channel  Dike, — This  dike  is  2,300  feet  long,  and  was  intended  to  close  the 
middle  channel  entirely  to  a  height  of  4  feet  above  mean  lower  low  water.  The  depth 
of  water  it  crosses  being  so  much  creater  than  that  along  the  main  dike  at  Cow 
Point,  especial  care  was  taken  to  make  this  dike,  if  possible,  stronger  in  every  par- 
ticular. With  this  end  in  view  the  piles  forming  the  dike  were  driven  a  distance  of 
from  17  to  21  feet  into  the  bottom  of  the  river,  the  penetration  of  the  piles  in  the  Cow 
Point  Dike  being  from  12  to  11  feet. 

The  mattress  of  this  dike  consists  of  five  tiers  of  brush  (woven  together  in  the 
manner  explained  above),  the  mattress  at  Cow  Point,  where  the  water  is  more 
shallow,  consisting  of  three  tiers.  This  mattress  was  sunk  by  means  of  sand  bags, 
as  explained  above,  and  weighted  with  rock.  This  dike  is  in  an  incomplete  state, 
although  protected  in  such  a  manner  as  to  stand  the  storms  of  winter. 

The  work  of  completing  this  dike  should  be  easy  and  simple,  consisting  of  a  con- 
tinuation of  the  work  as  already  advanced. 

The  work  from  November  17,  1893,  until  the  time  of  suspension  wa«  most  slow  and 
tedious.  The  continued  rains  caused  the  Chehalis  River  and  its  tributaries  to  become 
much  swollen,  the  fresh  water  from  which  allowed  but  small  run-outs  at  low  tide. 
Added  to  this  were  prevailing  wind  storms,  which  caused  the  river  to  be  very  rough 
a  gi'eat  part  of  the  time. 

The  work  of  bolting  the  dike  together  and  the  filling  in  between  the  rows  of 
piling  with  brush  went  along  interruptedly  until  January  19,  1894,  on  which  date 
this  dike  had  taken  such  shape  that  it  was  considered  to  be  in  a  condition  to  be 
safely  left  for  the  winter,  its  present  state  being  about  as  follows: 

The  total  length  of  the  dike  is  2,300  feet;  of  this  length  about  600  feet  (300  feet  at 
either  end  where  the  dike  joins  the  mud  fiats)  is  fully  completed,  being  filled  with 
brush  to  the  proper  height  and  weighted  with  rock.  One  thousand  feet  of  the 
remaining  portion  was  fully  filled  and  w^eighted  with  rock,  which  drove  the  filling 
below  the  low- water  surface  and  necessitated  a  second  filling,  which  was  done  and 
again  weighted,  the  crest  of  which  filling  now  stood  at  a  level  about  4  feet  above 
mean  lower  low  water. 

This  portion  of  the  dike  was  lined  with  3  by  8  inch  planks  running  longitudi- 
nally ;  two  such  strips  being  spiked  to  the  piles  8  inches  apart  and  below  the  inside 
top  wales. 

The  high  stage  of  the  water  would  not  admit  of  this  lining  being  carried  lower. 

About  400  feet  of  the  then  remaining  part  was  filled  with  brush  to  a  height  of 
about  2  feet  above  mean  lower  low  water.  For  a  part  of  this  length  the  diko  is 
lined  with  one  strip  of  3  by  8  inch  planks  spiked  to  the  piles,  parallel  and  8  inches 
below  the  top  inside  waling  piece.  The  remainder  of  the  dike  is  unlined.  This 
filling  was  weighted  with  rock,  its  crest  being  then  about  level  with  mean  lower  low 
water. 

This  leaves  the  remaining  part  of  the  dike,  about  300  feet,  unfilled,  the  mattress 
only  covering  this  part. 

The  average  depth  of  water  originally  at  this  placo  (the  unfilled  gap)  was  about 
10  feet;  the  thickness  of  the  mattress  is  about  5  feet,  thus  leaving  about  5  feet  of 
water  on  top  of  the  mattress  at  a  mean  lower  low-water  level. 

The  continued  rough  weather,  causing  the  heavy  swells  to  break  at  the  dike,  has 
caused  the  rock  weighting  this  filling  to  fall  oft*  the  filling  to  the  mattress  below 
the  surface  of  the  water. 

The  tilling  is  now  quite  water-loggeil  and  heavily  impregnated  with  sediment  and 
sand,  which  destroy  its  buoyancy  and,  save  a  few  loose  bundles  on  top,  does  not 
float.  To  further  insure  this  dike  against  spreading,  cross-ties  of  4  by  4  inch 
lumber,  8  feet  long,  were  spiked  with  8-inch  boat  spikes  to  thp  pile,  the  brace  being 
transverse  to  the  line  of  dike.    These  braces  occur  at  6  feet  intervals. 

These  braces  serve  a  secondary  purpose,  that  of  holding  the  brush  filling  from 
being  pounded  out  of  the  dike  by  the  action  of  the  waves. 

A  bolt  passes  through  both  the  outside  and  inside  wales  at  intervals  of  G  feet; 
each  bolt  also  passing  through  a  pile.  This  bolt  is  of  best  quality  ordinary  iron, 
three-quarters  inch  in  diameter,  fitted  with  the  ordinary  head  and  nut. 

The  bolting  securely  binds  the  piles  in  each  row  to  the  adjacent  piles,  which  rows 
are  securely  tied  by  cross  braces  of  4  by  4  inch  lumber  every  6  feet. 

The  bolts  passing  through  these  wales  also  prevent  heavy  drift  which  might 
strike  the  dike  fVom  ripping  off  tlie  lumber,  and  also  hel^s  the  spikes  support  any 
drift  which  might  lodge  on  top  of  the  dike  until  it  is  carried  off"  by  the  succeeding 
high  tide. 

This  is  the  condition  in  which  the  dike  closing  the  middle  channel  was  left. 
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TV'hich,  in  my  jndgtiicut,  is  suoli  that  no  serious,  if  any,  damage  can  be  done  to  it, 
except  by  somo  unnatural  cause. 

Tlie  following  table  shows  the  amount  of  material  received  and  used  in  the  con- 
struction of  tho  dikes  in  Grays  Harbor,  from  April  1, 1893,  to  January  21, 1894,  with 
the  cost  of  the  same : 


Articles. 


Piling 

ITaBomes 

Rock 

Wire 

SanU  b(if(8 

Half- inch  chain. 

Lunil>er 

Spikea 

Bolts 


Totel 


Unit. 


Linear  feet 

Cords 

Tons 

Pounds 


Pounds  — 
Feet.B.  M 
Pounds  — 


Quantity,    ^^.r""  >  -^ount. 


77,524 

11.008 

13, 230. 08 

17,353 

5,302 

563 

213, 314 

12,600 

3,130 


unit 

$0.08 

2.45 

.50 

.029 

.08 


10.50 
.03 
.18 


$6,  SOL  93 

26,970.70 

7,809.27 

503.29 

428.96 

49.90 

2,239.79 

378.00 

563.40 


45,145.23 


It  is  estimated  that  to  fully  complete  the  middle  channel  dike,  and  to  repair  any 
possible  damage  which  may  have  been  done  during  the  winter,  tho  sum  of  $5,000  is 
necessary. 

The  following  shows  the  length  of  dike  begun  on  Grays  Harbor: 

Feet. 

Tangent  No.  1  of  main  dike  (completed) 2, 581 

Tangent  No.  1  of  shore  protection  (completed) 200 

Tangent  No.  2  of  main  dike  (completed) 1,950 

Tangent  No.  3  of  main  dike  (completed) 1,335 

Tangent  No.  4  of  main  dike  (completed) 1,420 

Mattress  sill  of  main  dike  (completed) 1,000 

MiddlO'  channel  dike  ^incomplete) 2,300 

Total  length  of  structure 10,786 

Total  cost  of  structure  to  January  21,  1894 $45, 145. 23 

Estimated  cost  of  complete4l  structure 5, 000. 00 

Total  cost  of  completed  structure 50, 145. 23 

Total  length  of  dike,  10,786  feet. 
Total  cost  per  foot  of  Btnicture,^$4.65. 

The  above  is  the  cost  of  tho  material  in  place,  and  does  not  include  any  expenses 
for  engineeriug,  superintendence,  or  office. 

In  conclusion  I  have  the  honor  to  speak  of  the  work  and  ways  of  the  contraotor. 
This  work  dragged  along  much  longer  thau  it  should  have  done,  the  contractor  being 
away  from  the  work  about  95  per  ceut  of  the  time  and  leaving  no  one  in  charge  who 
had  the  authority  to  increase  or  diminish  the  force  of  workmen.  This  being  tho  cane, 
the  force  of  workmen  was  not  increased  at  a  time  when  everything  was  favorable  for 
work,  namely,  during  the  summer  months.  This  was  a  serious  mistake  on  the  part 
of  the  contractor,  and  made  through  mismanagement  or  ignorance,  or  both,  and 
undoubtedly  cost  him  many  dollars.  Tho  workmen  employed  were  nearly  all  of  a 
ow  grade  of  intelligence,  whose  chief  aim,  as  in  such  cases,  was  to  do  as  little  work 
as  they  possibly  could,  and  without  care  as  to  tho  manner  of  doing  it. 

The  chief  object  of  the  contractor  appeared  to  be  simply  to  unload  and  get  rid  of 
the  material  as  rapidly  as  possible,  totally  re^^ardless  of  care  in  placing  it  where 
required  and  in  the  proper  place.  This  spirit  made  the  duties  of  the  inspector 
greater,  and  necessitated  greater  vigilance  about  the  work. 

The  material  furnished  and  the  work  done  is  in  every  respect  first-class. 

Tho  work  was  finally  suspended  January  20,  1894. 

Survey, —Jn  September,  1893,  I  made  a  survey  of  the  river  and  harbor  in  the  vicin- 
ity of  the  dikes  for  the  purpose  of  noting  the  then  existing  character  of  the  bottom 
of  the  river,  and  for  a  record  to  use  for  comparison  with  future  surveys. 

The  effect  on  tho  river  caused  by  the  construction  of  these  dikes  can  thus  be 
determined. 

The  following  changes  are  noted  in  the  river  and  harbor  since  April,  1893,  espe- 
cially at  Cow  Point  Bar  shoal. 

In  April,  1893,  tho  ruling  depth  of  water  over  this  bar  at  a  zero  stage  of  the  tide 
was  6  feet,  the  bottom  of  tho  river  being  soft.  Soundings  taken  over  this  same  bar 
in  January,  1894,  show  the  ruling  depth  of  watjr  to  be  about  8.5  feet,  the  bottom 
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then  being  qnite  hard,  indicating  its  character  aa  that  of  compact  sand.    Below  the 
month  of  the  Hoquiam  River  the  channels  have  yery  decidedly  changed. 

At  this  point  the  north  channel  forks  and  causes  two  channels,  one  called  the 
north  channel,  the  other  called  the  south  channel  of  the  north  channel. 

In  April,  1893,  the  north  channel  was  the  deeper  channel  by  about  2  feet.  In  Sep- 
tember of  that  same  year,  it  was  found  that  the  south  channel  of  the  north  channel 
was  2  feet  deeper  than  the  north  channel. 

This  is  indicative  of  a  greater  volume  of  water  passing  up  and  down  this  channel 
than  formerly.  The  closing  of  the  middle  channel  has  caused  a  stronger  flood  tide 
to  pass  up  this  channel,  and  no  doubt  is  largely  the  cause  of  the  deepening  of  the 
water  at  this  point. 

The  completion  of  the  dike  at  Cow  Point  Bai  has  had  the  effect  of  turning  a  great 
volume  of  water,  hitherto  passing  to  sea  by  way  of  the  south  and  middle  channels, 
into  the  north  channel,  the  effect  of  which  on  Cow  Point  Bar  has  been  above  shown. 

Behind  the  tangents  of  this  dike,  and  at  the  head  of  Bennies  Island,  dei>o6its  of 
sand  and  sediment  are  being  made. 

Drift  which  hitherto  passed  down  the  south  channel  is  now  noticed  to  pass  almost 
entirely  down  the  north  channeL  It  is  claimed  by  some  of  the  steamboat  men  that 
the  time  of  high  water  is  longer  and  that  the  height  of  high  water  is  a  foot  greater 
than  formerly.  I  have  no  way  of  verifying  this,  however,  as  there  are  no  records 
showing  the  heights  that  have  occurred  at  Hoquiam  or  Aberdeen,  the  two  cities  in 
the  vicinity  of  the  works. 

Feet. 

Highest  water  observed  at  Hoquiam -\-H,2 

Lowest  water  observed  at  Hoquiam —  3. 1 

Difference  between  highest  and  lowest  waters 17. 3 

A  tide  gauge  was  established  at  Hoquiam,  Wash.,  the  zero  of  which  is  the  mean 
of  the  lower  low  waters,  the  same  plane  of  reference  as  adopted  by  the  U.  S.  Coast 
and  Geodetic  Survey.  ^ 

The  zero  of  this  gauge  was  arrived  at  by  a  series  of  low- water  readings  taken  for 
two  weeks  in  Septeml^r,  1893,^he  necessary  corrections  for  time  and  height  being 
applied  as  given  for  this  point.         ^ 

Very  respectfully,  your  obedient  servant, 

J.  M.  Clapp. 
Capt.  Thomas  "W.  Symons, 

Carps  of  Engineers f  U,  S,  A, 


COMMERCIAL  STATISTICS. 

Grays  Harbor  is  in  the  collection  district  of  Pnget  Sound.  Aberdeen  is  a  subport 
of  eutry.  The  nearest  liffht-house  is  at  Toke  Point,  Cape  Shoalwater,  14^  miles 
south  of  the  entrance.  The  site  for  a  new  light-house  has  recently  been  selected  on 
Petersons  Point  at  south  entrance  to  the  harbor. 

The  following  returns  relative  to  the  commerce  of  Grays  Harbor  and  Chehalis 
Biver  are  furnished  by  Mr.  W.  B.  Mack,  secretary,  Aberdeen  Chamber  of  Commerce, 
and  are  for  the  fiscal  year  ending  June  30,  1894. 

In  sending  the  estimate  of  imports  no  details  were  sent,  and  Mr.  Mack  states  that 
no  record  was  kept  of  separate  items.  The  quantity  and  value  of  imports  is  proba- 
bly excessive. 

Arrivals  and  departures  of  vessels. — The  number  of  vessels  of  all  descriptions  cross- 
ing in  over  the  bar  during  the  year  was  251;  the  numler  crossing  out  was  255. 
Maximum  draft  of  loaded  vessels,  17.5  feet.  Minimum  draft  of  loaded  vessels,  12 
feet.    Of  the  clearances,  nearly  one-half  of  the  above  number  carried  lumber. 
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Exports  and  imports. 


Articles. 


EXPORTS. 

Lnmbor  (86,&(X),000  feet,  B.  M.) tons.. 

Salmon,  freah do... 

Salni  on ,  barreln do . . . 

Halmon,  cannod do.. . 

Shingles do. . . 

Potatoes,  fruit,  and  forage %..y...do... 

Hides -■ do . . . 

Basket  material  and  manufactured  stock tons. . 

Total do... 

lUPOKTS. 

General  merchandise,  machinery,  pig  iron,  etc.. tons. 


Quantity. 

Value. 

Kemarks. 

216,250 

$865, 000 

Vessel  shipmoDt8. 

290 

16, 000 

1)0. 

30 

1.100 

Do. 

727 

71,400 

Do. 

10,620 

165,200 

Do. 

250 

4,500 

Do. 

35 

2,800 

Do. 

5,600 

22,000 

Do. 

233,802 

1, 148. 000 

68.300 

2, 073, 500 

SUMMARY. 


Total  exports. 
Total  imports 


Tons. 


Estimated 
value. 


233.802 
68,300 


$1, 148. 000 
2,073,500 


CheJtalis  River  traffic. — The  number  of  river  and  bay  Bteamers  plying  on  the  Cho- 
halis  River  and  Grays  Harbor  during  the  year  was  7,  exclusive  of  tugs.    ^ 

Average  amount  of  freight  carried  bv  each  boat  per  day  was  5  tons.  This  does 
not  iuclndo  lumber,  cordwood,  live  stock,  etc.,  delivered  on  scows. 

Estimated  number  of  passengers  carried  by  iteamers  on  the  river  and  harbor  dar- 
ing year,  30.000. 

No  vessels  were  built  since  last  report,  but  plaus  for  a  schooner  are  now  being 
prepared. 

JN't'jp  industries  (reported  by  Mr.  Mack). — One  basket  factory,  a  number  of  shingle 
mills,  a  tub  and  pail  factory,  a  smoked-fish  factory,  and  one  sawmill  have  been 
added  during  the  past  year.  Nearly  all  of  the  mills  have  taken  advantage  of  the 
dull  times  and  lower  wages  to  make  extensive  improvements  to  their  plant,  and  a 
general  revival  of  business  will  show  a  large  increase  of  lumber  and  shingle  ship- 
ments. 

The  inner  harbor  has  been  greatly  improved  by  the  system  of  dikes  recently  con- 
structed by  the  Government. 

The  steamers  Point  Loma  and  Cosmopolismvkke  regular  semimonthly  trips  between 
Grays  Harbor  and  San  Francisco,  carrying  freight  and  passengers. 

The  coastwise  steamers  Tillamook,  Xctcsboy,  and  Del  Norte  also  run  to  this  harbor^ 
bringing  in  general  merchandise  and  carrying  out  lumber. 

Only  a  small  amount  of  agricultural  and  farm  produce  is  at  present  shipped  out. 


U  U  14. 

IMPROVEMENT  OF  CHEHALIS  RIVER,  WASHINGTON. 

Description  of  original  condition. — The  i)ortion  of  the  Chehalis  River 
that  it  is  possible  to  navigate  is  about  90  miles  in  length  from  Claquato 
to  its  mouth.    This  may  well  be  considered  in  three  sections: 

1.  From  the  mouth  to  Montesano,  a  distance  of  15  miles,  there  is 
about  18  feet  of  water  at  high  water,  and  coasting  vessels  traverse  this 
portion  of  the  river. 

2.  From  Montesano  to  Elina,  16  miles,  the  river  is  slightly  affected 
by  the  tides,  and  has  in  general  sufficient  water  for  light-draft  boats. 
But  navigation  is  obstructed  by  logs  and  fallen  trees  and  in  summer 
by  a  scarcity  of  water  on  the  bars. 
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3;  Above  Elina  the  river  is  practically  blockaded  during  the  summer 
and  fall  by  snags  and  a  general  lack  of  water.  At  this  time  the  river 
is  a  succession  of  shoals  and  pools.  On  many  of  the  shoals  the  depth 
is  reported  to  be  only  from  C  to  12  inches. 

Flan  of  improveme7it — The  plan  of  improvement  contemplates 
removal  of  snags,  overhanging  trees,  jams,  drift  heaps,  shoals,  and 
other  obstructions  to  navigation  which  may  fipom  time  to  time  accumu- 
late. 

Tbe  cost  of  the  work  is  indefinite. 

APPROPRIATIONS. 

Act  of— 

Aiigiipt  2,  1882 $3,000 

July  5,  1884 2,500 

August  5,  1886 2,500 

August  11,  1888 2,000 

September  19,  1890 3,000 

Total 13,000 

Amount  expended  to  June  30j  1893. — The  amount  expended  to  June 
30, 1893,  was  $10,848.43. 

Results  obtained  to  June  30,  1893, — The  river  from  Montesano  to  its 
mouth  was  kept  open  and  free  from  troublesome  snags. 

Amount  expended  during  fiscal  year  ending  June  30, 1894. — The  amount 
expended  during  fiscal  year  ending  June  30, 1894,  was  $1,664.73. 

Results  obtained  to  June  30, 1894, — During  September  and  October, 
1893,  the  river  from  its  mouth  to  Montesano  was  cleared  of  troublesome 
snags. 

Report  of  operations, — When  the  river  reached  a  proper  stage  in  the 
fall  of  1893  arrangements  were  made  to  go  over  the  river  and  remove 
tbe  snags  which  had  accumulated  during  the  past  year.  The  work 
was  put  in  charge  of  Mr.  John  Zug,  who  proceeded  to  Hoquiam,  Wash- 
ington, on  the  6th  of  September,  and  during  the  next  two  days  made 
an  examination  of  the  river  as  far  up  as  Montesano,  and  found  the  chan- 
nel obstructed  in  many  places  by  snags,  stumps,  and  overhanging  trees. 
Arrangements  were  made  for  the  use  of  the  steamer  Montesano  to  do 
the  work,  and  it  was  accordingly  fitted  up  for  the  purpose  with  the 
necessary  tools  and  appliances.  A  IC-horse  power  donkey  engine  was 
mounted  on  the  forward  deck  to  furnish  the  necessary  power  for  hoisting. 

The  following  method  of  removal  was  adopted:  A  heavy  iron  chain 
with  links  1  inch  in  diameter  was  placed  around  the  snag  and  one  end 
passed  through  a  ring  in  the  other  end.  The  snag  was  thus  held  tightly 
by  the  chain  which  was  then  attached  to  an  iron  hook  at  the  end  of  a 
5-inch  line  made  fast  to  a  bit  in  the  bow  of  the  steamer.  Tbe  propel- 
ling power  of  the  steamer  was  in  most  cases  suflBc'ient  to  loosen  the 
snag.  The  bight  of  the  line  was  then  passed  through  a  snatch  block, 
wbich  was  made  fast  to  a  tree  or  stump  on  shore,  and  the  snag  thus 
hauled  up  on  the  bank. 

Several  snags  by  reason  of  their  great  size  or  inaccessibility  could 
not  be  removed  by  the  above  method.  It  was  necessary,  therefore,  to 
break  them  up  by  blasting.  From  20  to  50  pounds  of  No.  2  giant  pow- 
der was  used  with  success  in  each  case,  the  broken  fragments  usually 
floating  away  with  the  current.  Severaf  overhanging  trees  which 
obstructed  the  river  by  accumulating  and  holding  drift  were  removed. 

There  is  no  navigation  of  the  river  above  Montesano,  so  no  work  was 
done  above  that  point.  The  most  obstructive  and  dangerous  snags 
were  in  a  sharp  bend  of  the  river  just  below  Montesano.  These  required 
much  care  and  time  for  their  removal,  as  they  could  not  be  found  except 
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at  low  tide.  There  were  also  quite  a  number  of  snags  in  the  vicinity  of 
the  Ghehulis  Boom,  which  is  about  midway  between  Montesano  and. 
Cosmopolis.  Other  solitary  snags  were  found  in  various  places  as  far 
down  as  Grays  Harbor  City. 

Low  tides  and  fine  weather  favored  the  progress  of  the  work,  during^ 
most  of  the  time.  The  actual  work  accomplished  occupied  twenty- 
three  days,  namely,  from  the  19th  of  September  to  the  14th  of  October, 
exclusive  of  Sundays.  The  river  was  left  free  of  snags  and  like  obstruc- 
tions. 

Recommendations  and  remarks, — The  Chehalis  Eiver  is  a  highway  of 
commerce  which  is  so  situated  that  it  must  necessarily  from  time  to  time 
become  obstructed  by  snags.  To  keep  it  open  and  remove  dangers  to 
navigation,  it  is  necessary  to  go  over  it  once  a  year  and  remove  these 
obstructions.  Some  years  these  amount  to  but  little,  but  if  violent 
freshets  have  prevailed  dangerous  snags  may  accumulate  in  great 
numbers. 

There  has  been  no  appropriation  for  the  Chehalis  River  since  1890, 
when  $3,000  was  appropriated. 

An  appropriation  of  $2,000  is  recommended  for  this  work,  which  it 
is  believed  can  be  profitabfy  expended  during  the  fiscal  year  ending 
June  30, 1896. 

Future  operations, — It  is  expected  that  if  money  is  available  during 
the  fall  of  1894,  to  go  over  the  river  again  and  remove  any  bad  snags. 

Money  statement 

July  1,  1893,  balance  unexpended $2, 151.57 

June  30,  1894,  amount  expended  during  fiscal  year 1,  ^5i.  73 

July  1,  1894,  balance  unexpended 496. 84 

{Amount  (estimated)  required  for  completion  of  existing  project Indefinite. 
Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1896      2, 000. 00 
Submitted  in  compliance  witU  requirements  of  sections  2  of  river  and 
harbor  act«  of  1866  and  1867  and  of  sundry  cItD  act  of  March  3,  1893. 


COMMKRCIAL  STATISTICS. 


The  commercial  statistics  of  the  Chehalis  River  are  given  in  the  report  on  **  Improv- 
ing Grays  Harbor  and  Chehalis  River,  Washington." 


UU  15. 

IMPROVEMENT  OF  HARBOR  AT  OLYMPIA,  WASHINGTON. 

The  first  appropriation  for  this  work  was  made  in  the  river  and  har- 
bor act  approved  July  13, 1892. 

Description  0/ original  condition. — Olympia  is  situated  at  the  head  of 
Budd  Inlet.  The  upper  end  of  this  inlet  is  badly  shoaled.  The  shoals 
extend  from  the  heart  of  the  city  at  Fourth  street  bridge  for  a  distance 
of  8,750  feet  to  a  depth  of  l5  feet  at  low  water  in  Budd  Inlet.  This 
has  necessitated  the  building  of  long  wharves  out  to  the  deep  water, 
the  maintenance  of  which,  due  to  the  ravages  of  the  teredo,  is  very 
expensive.  The  alternative  of  this,  i.  e.,  boats  coming  and  going  only 
at  high  tide,  causes  great  inconvenience. 
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Plan  of  improvement — It  is  proposed  by  the  plan  of  improvement 
adopted  to  dredge  a  channel  250  feet  wide  and  12  feet  deep  at  the  mean 
of  the  lower  low  waters  from  the  vicinity  of  the  Fourth  street  bridge  to 
deep  water  in  Bndd  Inlet. 

The  estimated  cost  of  the  work  is  $275,000. 

APPROPRIATION. 

Act  of  July  13, 1892 $35,000 

Amount  expended  to  June  30y  1893. — The  amount  expended  to  June 
30, 1893,  was  $2,313.26. 

Results  obtained  to  June  30^  1893, — The  active  work  of  dredging  was 
commenced  June  2, 1893,  and  was  in  progress  at  the  end  ol  the  year. 
Ko  results  other  than  the  commencement  of  the  work  had  been  obtained. 

Amount  expended  during  fiscal  year  ending  June  30j  1894, — The  amount 
expended  during  the  fiscal  year  ending  June  30, 1894,  was  $32,669.47. 

Results  obtained  to  June  30 j  1894, — A  channel  6  feet  deep  at  low  water 
has  been  dredged  from  Fourth  street  bridge  to  deeper  water  in  Budd 
Inlet.  This  channel  as  dredged  is  7,645  feet  long,  and  generally  125 
feet  wide.  For  1,500  feet  at  the  upper  or  city  end  of  the  channel,  the 
width  was  reduced  to  105  feet  in  order  to  keep  the  amount  of  dredging 
within  the  limit  allowed  by  the  appropriation.  The  Capitol  Waterway 
was  excavated  to  the  width  of  90  feet  as  far  as  the  bridge. 

A  plat  is  herewith  which  shows  the  situation  at  Olympia  and  the 
channel  dredged.  In  reality  the  channel  as  dredged  is  10  to  20  feet 
wider  than  as  shown. 

Report  of  operations, — Thedredgiug  operations  were  in  progress  at  the 
beginning  of  the  fiscal  year  and  continued  until  September  15, 1893. 
In  all  237,805.73  cubic  yards  were  excavated  from  within  the  designated 
limits.  The  work  was  done  with  a  Bowers  dredge,  and  most  of  the 
material  was  deposited  under  and  near  the  Long  Wharf.  The  material 
fromtheupper  end  was  deposited  under  some  of  the  neighboring  wharves 
behind  bulkheads  built  by  the  owners  for  their  retention. 

Recommendations  and  remarks. — The  plan  for  the  work  at  Olympia 
calls  for  a  channel  250  feet  wide  and  12  feet  deep  at  low  water  from  the 
vicinity  of  the  Fourth  street  bridge  to  deep  water  in  Budd  Inlet.  The 
estimated  cost  of  the  work  is  $275,000. 

This  estimate  wa«  based  upon  a  price  of  20  cents  per  cubic  yard  for 
dredging.  As  a  much  lower  price  has  been  obtained  for  doing  the  work 
already  let,  and  as  it  is  fair  to  suppose  that  this  lower  price  will  be  main- 
tained, it  is  hoped  and  believed  that  the  entire  work  can  be  completed 
at  a  cost  considerably  less  than  the  first  estimate. 

Olympia  is  the  capital  of  Washington,  a  growing  and  thriving  city 
and  a  distributing  point  by  water  for  many  points.  The  State  is  about 
to  build  a  new  and  expensive  capitol  building,  which  will  require  the 
transportation  of  a  large  amount  of  material.  The  completion  of  the 
channel  to  its  full  width  and  depth  in  the  shortest  time  practicable  is 
desirable  in  the  interest  of  commerce. 

It  is  estimated  that  $100,000  can  be  profitably  expended  on  the  work 
during  the  coming  fiscal  year. 

Future  operations, — With  any  future  appropriations  the  first  work 
done  should  be  the  completion  of  the  channel  to  the  full  width  of  125 
feet  at  the  upper  end  and  the  excavation  of  a  basin  to  enable  boats  to 
turn,  all  to  the  depth  of  6  feet  at  low  water. 

The  rei)ort  of  Mr.  John  E.  Savage,  assistant  engineer,  in  personal 
charge  of  the  work,  is  herewith. 
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Money  statemenU 

July  1,  1893,  balance  nnexpemled $32,686.74 

June  30,  ISSfi,  amount  expended  during  fiscal  year 32, 669. 47 

July  1,  1894,  balance  unexpended 17.27 


'Amount  (estimated)  required  for  completion  of  existing  project 240, 000. 00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  Juno  30,1896  100^  000. 00 
Submitted  in  compliance  with  requirements  of  sections  2  of  river  and 
harbor  acts  of  1866  and  1867  and  of  sundry  civil  act  of  March  3, 1893. 


REPORT  OF  MR.   JOHN  U.   SALVAGE,   ASSISTANT  ENGINEER. 

Portland,  Oreg.,  Februarys,  1894. 

Captain:  1  have  the  honor  to  submit  herewith  the  report  of  operations  in  improv* 
ing  Olympia  Harbor,  Washington,  during  the  present  fiscal  year^  under  the  r^ppro- 
priation  of  $35,000  by  the  river  and  harbor  bill  of  July  13,  1892. 

On  June  22,  1893,  was  submitted  the  report  of  operations  for  the  fiscal  year  ending 
June  30,  1893,  in  which  the  preliminary  survey  for  the  computation  of  quantities  was 
described  as  also  the  means  used  in  locating  the  channel,  together  with  a  brief 
description  of  the  operations  of  the  Bowers  dredge,  No.  3,  during  the  month  of  June, 
1893. 

Geiffer  «&  Zabriskie  proposed  and  contracted  to  construct  a  dike  and  do  the  neces- 
sary dredging  at  the  rate  of  13  cents  per  cubic  yard  measured  in  place.  The  Bowers 
Dredgiug  Company  in  turn  entered  into  a  contract  with  Gei^er  &  Zabriskie  to 
assume  their  obligations  and  do  the  dredging  required.  In  view  however  of  the 
ability  of  the  Bowers  dredge  to  remove  the  excavated  material  to  considerable  dis- 
tances, it  was  decided  to  relieve  the  contractors  from  the  necessity  of  building  the 
dike,  in  consideration  of  their  placing  the  excavated  material  under  the  Long  wharf 
of  Olympia,  which  is  on  an  average  about  720  feet  from  the  center  of  the  dredged 
channel. 

From  the  south  line  of  Second  street,  in  Olympia,  the  southern  boundary  of  the 
main  waterway,  to  the  outer  or  north  end  of  the  dxedge<l  channel  is  a  distance  of 
7,090  feet. 

The  work  of  dredging  was  started  June  2,  1893,  on  the  outer  end  of  this  cut,  the 
the  dredge  working  to  tne  south  or  toward  the  city  of  Olympia.  In  this  portion  of 
the  channel— from  opx^osite  the  end  of  the  Long  whart  to  the  north  end  of  the 
channel — the  dredged  material  was  carried  on  pontoons  about  700  feet  to  the  east  of 
the  channel,  which  made  the  place  of  deposit  about  on  a  line  with  the  Long  wharfs 
As  soon,  however^  as  t1ie  pipe  line  would  reach  to  the  Long  wharf,  the  excavated 
material  was  deposited  under  and  around  the  wharf. 

As  a  very  considerable  portion  of  the  excavated  material  consisted  of  broken 
shells  and  heavy  black  sand,  the  dump  heaps  were  of  a  very  solid  nature  and  made 
very  fine  filling  around  the  old  and  worn-out  piles  of  the  Loug  wharf. 

liy  means  of  water  levels  from  the  gauges  established  on  Percival's  dock  and  the 
Long  wharf,  known  heights  or  levels  were  designated  on  the  survey  or  channel  piles, 
&nd  thus  the  dredging  gauges  were  set. 

The  comxiutation  ot  the  amount  of  dredging  required  for  a  channel  6  feet  deep  at 
extreme  low  water  and  125  feet  wide  at  the  bottom,  from  the  south  line  of  Second 
street  north,  showed  241,221.33  cubic  yards,  which  at  13  cents  per  cubic  yard  would 
cost  $31,358.77.  Now,  $31,000  was  the  amount  designated  to  be  expended  upon 
dredging,  thus  it  will  be«8een  that  the  above  amount  of  dredging  could  not  be  done, 
hence  it  was  necessary  to  narrow  the  channel.  It  was  also  desired  to  excavate  the 
Capitol  waterway  from  Second  street  to  the  Fourth  street  bridge,  hence  the  bottom 
width  of  the  channel  was  made  105  feet,  instead  of  125  feet,  on  the  1,500  feet  of  the 
channel  north  of  the  south  side  of  Second  street,  the  east  side  of  the  channel  all 
along  being  at  the  east  side  of  the  main  waterway. 

From  the  south  side  of  Second  street  to  the  north  side  of  Fourth  street,  the  Cap- 
itol waterway  was  excavated  with  a  bottom  width  of  90  feet,  the  east  side  of  the 
dredged  channel  being  on  the  east  lino  of  the  waterway.  The  total  amount  of 
dredging  on  the  lines  as  described  above,  was  237,805.73  cubic  yards. 

The  work  of  dredging  was  started  June  2,  1893,  and  from  that  date  until  its  com- 
pletion, September  15,  the  work  was  prosecuted  almost  continuously,  Sundays,  of 
course,  excepted.  The  progress  of  the  work  was  often  delayed  by  the  hardness  of 
the  material,  but  fortunately  these  hard  places  seemed  only  to  be  in  spots,  outside  of 
which  no  better  cutting  could  be  desired  as  the  material  was  then  mostly  sand  and 
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mud.  The  sand  was  generally  heavy  and  black,  covered  with  about  2  feet  of  mud, 
and  all  through  the  saud  was  encountered  a  large  quantity  of  broken  shells.  In 
some  places  where  these  shells  were  especially  numerous,  they  seeyie.d  to  become 
cemented  and  formed  the  hard  spots  spoken  of  above.  These  spots  were  generally 
from  3,000  to  5,000  feet  north  of  the  south  side  of  Second  street. 

The  cutter  used  on  the  end  of  the  suction  pipe  was  not  adapted  to  the  breaking 
up  of  such  hard  material  and  hence  the  hard  bank  could  not  be  removed  as  rapidly 
as  it  should  have  been.  In  fact  at  one  time  the  delay  was  so  great  that  it  was 
attempted  to  break  up  this  hard  material  by  exploding  charges  of  dynamite,  but  the 
attempt  was  not  successful,  principally,  I  think,  because  the  dynamite  was  not  used 
and  placed  properly. 

The  dredge  continued  to  work  south  until  August  20,  by  that  date  excavating 
6,550  feet  of  the  channel,  and  on  August  21,  the  excavation  between  Hoar's  and  Ellis's 
docks,  from  Third  to  Fourth  streets,  was  started  and  the  excavated  material  used  for 
filling  some  of  the  neighboring  wharves,  for  which  the  Bowers  Dredging  Company 
received  a  small  amount,  supposed  to  be  about  6  cents  per  cubic  yard,  but  as  no  close 
account  was  kept  of  the  yardage  the  payments  were  usually  so  much  for  the  job. 

Upon  the  completion  of  the  above  portion  of  the  Capitol  waterway,  the  dredge 
was  faced  north  and  the  work  continued  toward  the  place  where  the  dredging 
stopped  August  20. 

The  following  shows  tho  yardage  excavated  per  month  and  the  length  of  the  chan- 
nel completed : 


Month. 


June 

July 

Augast 

September  1  to  15 

Totel 


Excavation. 


Cubic  yards. 
70.000 
75,500 
66,500 
25, 805. 73 


Length  of 

channel 
completed. 


Feet. 

3,400 

1,860 

1,820 

665 


237, 805. 73 


7,645 


In  these  four  months  the  dredge  worked  ninety-one  days  and  excavated  237,805.73 
cubic  yards,  whence  the  average  excavation  per  day  was  2,613  cubic  yards.  This 
average  really,  I  suppose,  was  about  2,700  cubic  yards  per  day,  as  several  days  were 
lost  by  minor  lireakdowns  and  in  moving  around.  Considerable  delay  also  ensued 
by  reason  of  the  pontoons  and  floats  going  aground,  which  usually  necessitated  the 
stoppage  of  the  main  pump. 

The  amout  of  excavation  with  which  the  contractors  are  credited  does  not  amount 
to  more  than  75  per  cent  of  the  actual  amount  of  material  removed ;  this  extra 
amount  being  due  to  the  fact  that  the  cut  was  both  wider  and  deeper  than  the  con- 
tract called  for.  It  was  considered  more  economical  to  do  this  extra  amount  of  work 
than  t<o  risk  the  necessity  of  going  over  the  work  and  trimming  up  the  shoal  spots. 
Where  the  contract  called  for  a  channel  125  feet  wide  at  the  oottom,  the  Bowers 
Dredging  Company  left  one  150  feet  in  width,  and  where  105  feet  was  called  for,  the 
breadth  was  similarly  25  feet  greater,  and  in  almost  every  part  of  the  length  of  this 
di^edged  channel  the  depth  is  from  1  to  2  feet  greater  than  called  for. 

detaining  dredged  material. — In  retaining  some  of  the  dredged  material  used  for 
filling  some  of  the  docks  and  wharves  in  01>  mpia,  a  cheap  and  effective  bulkhead 
was  used  which  some  time  might  be  useful  in  retaining  dredged  material  at  this  or 
other  places.  It  consisted  merely  of  a  row  of  piles  about  8  feet  apart,  behind  which, 
as  the  fill  raised,  w«re  placed  the  tops  of  young  evergreen  trees.  The  bottom  width 
was  made  equal  to  the  height  intended  and  the  brush  was  always  kept  just  a  little 
higherthan  the  fill,  the  brush  being  weighted  with  the  sand  to  keep  it  iii  place.  At 
times  it  was  necessary  to  use  hay  or  straw  to  stop  leaks  or  to  make  the  retaining 
wall  tighter.  In  this  mnnner  lots  and  docks  were  filled  as  much  as  10  feet  and  the 
cost  of  this  retaining  levee  did  not  exceed  $2  per  linear  foot.  The  construction 
should  last  several  years,  in  Olympia  at  least,  where  the  teredo  is  not  nearly  so 
destructive  as  at  other  points  on  Puget  Sound. 

Completion  of  project, — The  project  for  the  improvement  of  Olympia  Harbor,  Wash- 
ington, as  designei  September  19,  1891,  lb  not  exactly  conformable  with  the  present 
state  of  affairs,  as  since  that  date  harbor  lines  have  been  established,  but  the  main 
features  of  the  project  can  be  easily  adjusted  to  the  present  conditions.  The  pro- 
iect  calls  for  a  channel  12  feet  deep  at  low  water  to  Fourth  street  bridge,  with  a 
bottom  width  of  2.50  feet.  The  project  also  includes  a  basin  1,600  feet  long,  500  feet 
wide  at  its  southern  end.  thence  tapering  to  250  feet,  1,600  feet  distant. 

From    computations  based  upon  the  U.  S.  Coast   and  Geodetic  Survey  map  of 
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Olympia  Harbor  of  1891,  and  from  the  survey  for  the  determination  of  qnantiti 
made  in  May,  1893, 1  haye  estimated  that  it  will  be  necessary  to  remove  840,000cnbio 
yards  to  complete  the  project,  which  with  the  237,806.73  cubic  yards  removed  nnder 
the  appropriation  of  July  13,  1892,  makes  a  total  of  1,077,805.73  oabic  yards  of  exca- 
vation required  for  the  whole  project,  as  against  the  estimate  of  1,141,575  cubic  jards 
of  September  19,  1891. 

The  present  channel  was  dredged  to  a  depth  of  6  feet  at  extreme  low  water  which 
is  the  same  as  the  U.  S.  Coast  and  Geodetic  Survey  datum  plane  of  1891,  of  the  mean 
of  a  few  selected  lowest  low  waters.  This  datum  plane  is  3.2  feet  above  the  zero 
of  the  U.  S.  Coast  and  Geodetic  (Survey  tide  staff  of  1891,  a  description  of  which, 
with  bench  marks,  is  on  file  in  this  office. 

To  complete  the  project  to  the  depth  of  the  present  channel  (6  feet  at  extreme  low- 
water)  will  require  the  following  amounts  of  dredging: 

Cubic  yards. 

In  the  basin 190,000 

From  basin  to  deep  water.. 151,000 

Total ,..  341,000 

Assuming  the  above  dredging  to  be  done,  to  complete  the  remainder  to  give  the 

full  depth  of  12  feet  at  extreme  low  water  will  require  the  following  amount  of 

dredging: 

Cubic  yards. 

In  Capitol  waterway 12, 500 

In  the  basin 141,500 

From  the  basin  to  deep  water 345,  OOO 

Total 499,000 

From  above  (project  to  6  feet  depth) 341,000 

To  complete  project 840,  OOO 

Future  operations, — In  case  of  a  small  appropriation  in  the  future  I  would  recom- 
mend its  expenditure  in  the  dredging  of  the  basin  to  the  depth  of  6  feet  at  extreme 
low  water  and  the  completion  as  far  as  possible  of  the  project  to  this  same  depth ; 
leaving  the  completion  of  the  basin  and  channel  to  full  depth  to  later  appropria- 
tions. 

The  present  depth  of  6  feet  at  extreme  low  water  is  ample  for  the  present  com- 
mercial needs  of  Olympia,  and  when  last  seen  the  channel  showed  no  signs  of  filling. 
Very  respectfully,  your  obedient  servant, 

J.  R.  Savage. 
Capt.  T.  W.  Symons, 

Corps  of  Engineers,  U.  S,  A. 


COMMERCIAL  STATISTICS. 

Olympia  is  in  the  collection  district  of  Puget  Sound.    The  port  of  entry  is  Tacoma. 

The  following  returns  relative  to  the  commerce  of  Olympia  Harbor,  Washington, 
were  compiled  by  Mr.  John  H.  Savage,  assistant  engineer,  and  are  for  the  fiscal 
year  ending  June  30,  1894 : 

Exports  and  imports. 


ArticleH. 


Quantity. 


EXPORTS. 

Logs  (10,000,000  feet,  B.M.). 
Lumber  (3,000.000  feet,  B.M.) 

Sash,  doors,  frames,  ete 

Fruits,  fresh 

PotHtoesaoil  other  vegetables 

Oysters  (15,000  HOcks) 

Clanis  (10,000  sacks) 

Masaels  (2,000  sacks) 

Ice 

Hav  

Griin 

Cord  wood  (5,000  cords) 

"Wooden  water  pipe 

Ironwork 

Total 


Tom. 
25,000 

6,000 

(*) 

(*) 

(*) 
940 

450 

100 

100 

500 

100 

12,800 

23 

25 


46,038 


945,000 

80, 000 

10,!>00 

15,000 

25,000 

37,500 

9,000 

3,000 

1,000 

6,000 

3,000 

10,000 

2,500 

2,500 


200,000 


Articles. 


IMPOBTS. 

General  merchandiso 

Coal 

Machinery 

Loes  (1,500.000  feet.  B.M., 

ror  local  mills) 

Oysters  (6,250  sacks) 

Claras  (1,500  boxes) 

Salmon  and  other  flah 

Total 


Quantity. 


9,U0 


Valne. 


Tons. 

3,500 

$175,000 

1,200 

5,000 

800 

10,000 

3,000 

6,750 

390 

15,725 

70 

1.350 

156 

7.600 

221.325 


*  Unknown. 
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ExportB  and  imparU — Continued. 
SUMMABT. 


Total  exports. 
Total  imports. 


Estimated 
ralae. 


$200,000 
221,325 


Passengers  arrived  by  water  durin<<  year 15, 000 

Passeugers  departed  by  water  duriag  year 15, 000 

Neio  industries. — The  Olympia  Door  and  Lxunber  Company  is  now  building  a  new 
Sawmill  on  the  east  channel  of  Olympia  Harbor  whose  daily  capacity  will  be  50,000 
feet,  B.  M.    The  bulk  of  this  output  will  probably  be  shipped  by  water. 


U  U  i6. 

IMPROVEMENT  OF  SWINOMISH  SLOUGH,  WASHINGTON. 

The  first  appropriation  for  this  work  was  made  in  the  river  and  har- 
bor act  approved  July  13,  1892. 

Description  of  original  condition. — Swinomish  Slough  is  a  tidal  slough 
connecting  the  waters  of  Saratoga  Passage  and  Skagit  Bay  on  the 
south  with  Padilla  Bay  on  the  north.  It  is  an  important  water  high- 
way furnishing  the  most  easterly,  the  shortest,  and  safest  route  for  the 
smaller  class  of  steamboats  between  the  northern  and  southern  waters 
of  Puget  Sound.  It  skirts  the  Skagit  delta,  the  richest  and  most  exten- 
sive agricultural  region  of  western  Washington.  It  is,  how^ever,  shal- 
low and  crooked  in  some  portions,  and  the  approaches  to  it  are  across 
the  shallow  flats  of  Padilla  Bay  on  the  north  and  Skagit  Bay  on  the 
south. 

Swinomish  Slough  is  the  ordinary  meeting  place  of  the  tides,  although 
at  times  the  tides  run  in  one  direction  entirely  tbrrfugh. 

The  ordinary  rise  and  fall  of  the  tides  in  the  slough  is  about  8  feet. 
As  a  general  thing  throughout  the  slough  there  was  an  abundant  depth 
of  water.  Opposite  La  Conner  there  was  10  to  15  feet  at  low  water; 
just  south  of  La  Conner  this  increased  to  34  feet,  while  at  the  northern 
entrance  to  the  "Hole  in  the  Wall "  there  was  a  depth  of  40  feet  at  low 
water. 

Where  the  slough  widens  out,  and  especially  where  the  Indians  have 
been  in  the  habit  of  putting  fish  traps,  this  depth  decreases  so  that 
there  is  not  over  2  feet  at  low  water  in  any  practicable  channel.  What 
channel  there  is  is  very  crooked. 

At  the  northern  end  the  slough  opens  out  into  the  flats  forming  the 
southern  portion  of  Padilla  Bay,  in  the  midst  of  diked  land  and  marshes. 

At  the  southern  end  of  the  slough  there  are  two  passages  connecting 
the  slough  with  the  waters  of  Skagit  Bay.  These  passages  are  sepa- 
rated by  a  rocky  island  called  McGlinns  Island. 

The  east  passage  is  wide  and  shallow,  having  nowhere  more  than  2 
feet  of  water  at  low  water.  The  west  passage  between  McGlinns  and 
Fidalgo  islands  is  at  the  narrowest  place  220  feet  wide,  with  an  ample 
depth  of  water  for  all  purposes. 

This  short  and  crooked  passage  is  so  situated  with  high,  rocky  bluffs 
on  either  side  that  one  can  not  see  through  from  one  end  to  the  other. 
On  account  of  its  character  it  has  received  and  is  known  by  the  very 
descriptive  title  of  the  "  Hole  in  the  Wall." 

This  is  the  passage  used  almost  exclusively  by  steamers. 
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Plan  of  improvement. — The  plan  of  improvement  adopted  is  to  dredge 
a  channel  4  feet  deep  and  100  feet  wide  from  deep  water  in  Saratoga 
Passage  across  the  Skagit  Flats,  through  the  shoals  of  the  slough  proper, 
and  across  the  flats  of  Padilla  Bay  to  deep  water,  and  to  build  pile- 
wattled  dikes  in  Skagit  and  Padilla  bays  to  direct  the  ebbing  and  flood- 
ing waters  through  the  dredged  channels. 

The  estimated  cost  of  the  work  is  $122,000. 

APPROPRIATION. 

Act  of  July  13,  1892 $25,000 

Amount  expended  to  June  30^  1893. — The  amount  expended  to  Jane 
30, 1893,  was  $393.98. 

Results  obtained  to  June  30,  1893. — The  work  of  dredging  and  dike- 
building  to  the  extent  allowed  by  the  appropriation  was  under  contract, 
but  had  not  yet  been  commenced. 

Amount  expended  during  the  fiscal  year  ending  June  30,  1894. — The 
amount  expended  during  fiscal  year  ending  June  30,  1894,  was 
$23,380.57. 

Results  obtained  to  June  30,  1894. — A  wattled  pile  dike  was  con- 
structed 6,180  feet  long,  extending  from  a  i)oint  400  feet  west  from  the 
entrance  to  the  "  Hole  in  the  Wall "  to  a  point  300  feet  distant  from  the 
northwest  point  of  Goat  Island. 

Also  a  channel  was  dredged  6,120  feet  long,  having  the  specified 
depth  of  4  feet  ait  mean  lower  low  wator,  or  2  feet  at  extreme  low  water, 
and  a  bottom  width  of  100  feet. 

This  channel  extends  from  the  "Hole  in  the  Wall"  westwardly, pass- 
ing just  north  of  Goat  Island. 

Report  of  operations. — The  work  was  done  under  contract  with  Geiger 
&  Zabriskie,  of  Tacoma,  Wash.  The  wattled  pile  dike,  6,180  feet  long", 
was  commenced  July  24,  1893,  and  completed  J^ovember  16, 1893.  It 
consists  of  piles  driven  6  feet  apart,  between  centers,  driven  to  or  cut 
off  at  mean  high  water.  Between  and  around  these  piles  fir  poles 
about  3  inches  in  size  at  the  butt  were  woven,  the  wattling  extending 
from  the  bottom  to  an  elevation  of  6  feet  above  mean  lower  low  water. 

Tlie  dredging  was  done  by  the  Bowers  Dredging  Company.  ^The 
material  excavated  was  carried  to  the  north  side  of  the  wattled  dike 
and  deposited  from  100  to  150  feet  therefrom,  making,  as  far  as  pos- 
sible, a  uniform  bank. 

The  dredging  commenced  September  24,  1893,  and  was  completed 
January  20, 1894.  The  long  time  occupied  in  the  work  was  due  to  the 
bad  weatlier  and  the  wrecking  of  the  dredge  in  a  storm.  The  total 
amount  of  excavation  within  the  prescribed  limit  was  86,585  cubic 
yards. 

Full  details  of  the  operations  are  given  in  the  report  of  Mr.  John  R. 
Savage,  assistant  engineer,  herewith. 

The  accompanying  tracing  shows  the  work  done  during  the  year 
and  that  which  it  is  proposed  to  do  with  subsequent  appropriations. 

In  June,  1894,  6  j>iles  with  whitened  cross  arms  were  driven  to 
mark  the  crooked  natural  channel  from  the  end  of  the  dredged  chan- 
nel to  Saratoga  Passage. 

Recommendations  and  remarlcs, — Swinomish  Slough  is  an  important 
highway  for  commerce,  connecting  the  northern  and  southern  portions 
of  Puget  Sound,  forming  the  shortest  and  safest  route  between  them. 
It  passes  through  what  is  probably  the  most  fertile  and  productive  por- 
tion of  the  State  of  Washington.  Upon  it  is  situated  the  town  of  La 
Conner.  Very  great  inconvenience  is  experienced  by  boats  using  the 
slough,  due  to  shallow  water. 
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It  is  very  desirable  that  the  slough  be  fully  opened  with  the  least 
delay  practicable,  and  it  is  therefore  recommended  that  the  full  amount 
to  complete  the  project  be  appropriated,  namely,  $97,000.  This  would 
be  diminished  by  any  amount  appropriated  during  the  present  session 
of  Congress. 

Future  operations. — With  future  appropriations,  the  work  which  it 
will  probably  be  found  most  advantageous  to  do  first  will  be  the  build- 
ing of  an  intercepting  pile  dike  from  Goat  to  Ika  islands,  and  the  recti- 
fication of  the  channel  from  the  "Hole  in  the  Wall"  to  La  Conner. 
This  will  require  a  channel  to  be  dredged  from  McGlinns  Island  to 
Gallahers  Point  on  the  main  shore,  and  the  building  of  a  dike  to  retain 
the  dredged  material  and  to  shut  off  the  channel  east  of  McGlinns 
Island. 

If  suf&cient  money  is  available  it  will  also  be  used  to  complete  the 
dike  and  channel  hitherto  constructed  out  to  deep  water  in  Saratoga 
Passage. 

The  report  of  Mr.  John  E.  Savage,  assistant  engineer,  in  personal 
charge  of  the  work,  is  herewith. 

Money  statement. 

July  1,  1893,  balance  unexpended $24,606.02 

June  80^  1894,  amount  expended  during  fiscal  year , 23, 380. 57 

July  1,  1894,  balance  unexpended .• 1,  225. 45 

{Amount  (estimated)  required  for  completion  of  existing  project 97, 000. 00 
Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1896    97,  000. 00 
Submitted  in  compliance  \\'ith  re(|uirement8  of  sections  2  of  river  and 
harbor  acts  of  1866  and  1867  and  of  sundry  civil  act  of  March  3, 1893. 


REPORT  OF   MR.  JOHN  R.  SAVAGE,  ASSISTANT   ENGINEER. 

Portland,  Oreg.,  February  16, 1S94, 

Captain  :  I  have  the  honor  to  submit  herewith  the  report  of  operations  in  improv- 
ing Swinomish  Slough,  Washington,  during  the  present  fiscal  year  under  the  appro- 
priation of  $25,000  by  the  river  and  harbor  bill  of  July  13,  1892. 

The  original  contract  entered  into  November  28, 1892,  between  Capt.  Thomas  W. 
Symona  and  Gciger  &  Zabriskie,  to  do  certain  dredp^ing  and  dike  construction  in 
the  northern  part  of  Stv^inomish  Slough  and  in  Padilla  Bay,  was  ro  modified  April 
21, 1893,  that  the  location  of  the  work  wa«  changed  to  the  southern  end  of  the 
slough  and  the  Skagit  Bay  Flats  adjoining  thereto. 

In  the  latter  part  of  May,  1893,  a  careful  survey  was  made  of  the  locality  where 
the  channel  was  likely  to  be  located  and  the  lines  of  the  channel  and  dike  in  Skagit 
Baj'y  as  decided  upon,  ai'e  shown  on  tlie  map  herewith.  The  plane  of  reference  of  the 
soundings  shown  thereon  is  that  of  the  U.  S.  Coast  and  Geodetic  Survey,  viz,  the 
menu  of  a  few  selected  lowest  low  waters,  which  is  practically  extreme  low  water. 

The  mean  of  the  lower  low  waters  was  found  to  bo  2.2  feet  above  this  datum  used 
and  it  was  decided  to  make  the  de])th  of  the  dredged  channel  2  feet  below  the  U.  S. 
Coast  and  Geodetic  Survey  datum  used,  which  depth  was  assumed  to  be  4  feet  below 
mean  lower  low  water,  the  odd  two-tenths  of  a  foot  being  disregarded. 

The  (like. — The  dike  as  laid  down  extends  in  a  straight  line  from  a  point  about  400 
feet  west  of  the  entrance  to  the  '*  Hole  in  the  Wall,"  to  a  point  about  300  feet  dis- 
tant from  the  northwestemmost  point  of  Goat  Island.  The  dike  is  built  of  piles,  6 
feet  apart  between  centers,  between  and  around  which  are  woven  poles  or  brush. 

The  tops  of  the  piles  are  driven  to  mean  high  water  as  determined  by  the  U.  8. 
Coast  and  Geodetic  Survey  to  be  12.5  feet  above  their  datum,  and  no  part  of  the 
pile  above  this  mean  high  water  is  paid  for.     When  the  plan  and  specifications  wore 

fotten  up  for  this  work,  there  were  no  data  in  this  office  regarding  the  tides  in 
kagit  Bay  or  thereabouts,  and  mean  high  water  was  assumed  to  be  8  feet  above 
mean  lower  low  water,  this  from  tidal  observations  taken  in  the  slough.  Hut  as 
stated  above,  the  tops  of  the  piles  were  driven  to  10.3  feet  above  mean  lower  low 
water,  or  12.5  feet  above  extreme  low  water,  or  to  mean  high  water,  an  all  along 
intended. 
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The  wattling,  however,  was  carried  to  the  height  as  8X>ecified  in  the  contract,  ri?, 
to  6  feet  above  mean  lower  low  water. 

Quantitie8f  proffreaSf  etc. — From  the  survey  made  in  May,  1893,  the  estimate  of  quan- 
tities for  the  dike  6,000  feet  long  as  laid  down  was'  25.000  linear  feet  of  piling, 
and  41,425  square  feet  of  wattlinff. 

Upon  the  completion  of  the  dike  the  actual  quantities  for  which  the  contractors 
were  paid  were  30,670.3  linear  feet  of  piling  and  45,056.2  square  feet  of  wattling. 

During  the  survey  in  Mav,  1893,  the  line  of  dike  had  been  marked  by  a  few  stakes 
driven  by  hand,  and  everything  being  in  rea<liness,  the  work  on  the  dike  was  started 
July  24,  1893,  by  driving  piles.  The  start  was  made  abont  in  the  middle  of  the 
dike  and  piles  driven  thence  west  to  the  end,  and  upon  the  completion  of  that  por- 
tion the  driving  was  resumed  at  the  extreme  ea6l«m  end  of  the  dike  and  work  con- 
tinued till  the  gap  was  closed. 

The  reason  for  this  procedure  was  to  permit  the  steamers  to  use  the  channel  as 
long  as  possible.  The  east  end  of  the  dike  was  not  connected  with  the  shore  of 
Fidalgo  Island,  a  small  space  being  left  for  the  ])assage  of  small  boats  and  canoes. 

The  piles  were  measured  just  previous  to  driving,  and  any  projection  of  the  pile 
above  mean  high  water  was  subsequently  determined  and  the  amount  deducted  from 
the  summation  of  the  measured  lengths.  The  piles  were  a  rather  uneven  lot  as 
regards  size,  and  some  30  or  40  were  thrown  out  for  nonconformity  to  speoificAtious. 
In  all  1,031  piles  were  driven  in  the  dike  proper,  but  5  more  were  also  driven  in 
November  to  form  a  dolphin. 

Jn  July,  1893,  340  piles  were  driven  and  by  August  20  the  work  of  driving  the 
remaining  691  piles  was  completed.  The  piles  were  furnished  by  the  original  cou- 
tractors,  Geiger  &  Zabriskie,  but  driven  by  King  &  Marrinan,  of  Seattle,  to  whom 
was  also  sublet  the  work  of  wattling,  and  by  them  in  turn  sublet  to  McKinnon  & 
Kerr,  also  of  Seattle. 

Waltiing. — The  work  of  wattling  was  started  Augiist  12, 1893,  having  been  delayed 
somewhat  by  the  nonarrival  of  the  brush  or  poles.  This  w^ork  was  started  at  the  east 
end  of  the  dike,  the  idea  being  to  deflect  as  much  us  possible  of  the  current  to  util- 
ize it  in  scouring  out  the  channel  to  be  dredged.  The  crews  at  work  on  the  wattling 
were  all  new  to  it,  foremen  and  all,  and  several  methods  of  putting  the  poles  in 
place  were  tried,  but  the  neatest  and  most  effective  work  was  done  by  placing  the 
butts  of  thepoles  at  the  back  of  the  dike  and  all  pointing  in  one  direction,  in  this 
case  east.  Tne  poles  were  put  in  in  courses,  quite  a  long  stret'Ch  of  the  dike  being 
wattled  at  a  time.  The  poles  were  wired  at  their  joints  in  accordance  with  the 
specifications,  and  also  weighted  with  stone.  In  this  way  about  39  coils  of  No.  12 
annealed  iron  wire  were  used,  the  weight  of  which  aggregated  about  2,500  pounds. 

The  first  lot  of  poles  received  was  nearly  all  of  large  size,  3  and  4  inches  at  the 
butt,  but  it  was  found  almost  impossible  to  weave  such  sizes  in  between  piles  6  feet 
from  center  to  center,  especially  if  the  piles  were  at  all  large  in  size.  Consequently 
all  future  lots  of  brush  were  from  2  to  3  inches  in  diameter,  which  smaller  sizes  were 
found  to  work  fairly  well. 

The  sub-subcontractors  soon  wearied  of  the  wattling  and  left  the  job  on  the 
hands  of  King  &  Marrinan,  who  thenceforth  prosecuted  the  work  with  a  crew  of 
six  men — all  tney  could  very  well  handle  on  account  of  the  delays  experienced  in 
receiving  the  poles.  The  work  of  furnishing  these  poles  was  also  farmed  out  by 
Geiger  &  Zabriskie  to  several  parties,  very  few  of  whom  carried  out  their  agree- 
ments with  any  sort  of  satisfaction  or  promptitude. 

The  work  of  wattling  dragged  along  with  considerable  lost  time  on  account  of 
receiving  brush,  etc.,  till  November  16,  when  the  dike  was  completed. 

The  wattling  on  the  easternmost  2,000  feet  of  the  dike  was  originally  driven  down 
to  the  bottom,  but  the  velocity  of  the  current  in  this  vicinity  scoured  out  the  sand 
from  under  the  brush,  and  in  some  places  left  the  wattling  3  and  4  feet  from  the  bot- 
tom. A  large  portion  of  the  sand  thus  scoured,  however,  has  been  deposited  in  the 
form  of  bank  in  behind  the  dike,  which  it  materially  aids  in  the  deflection  of  the 
currents. 

The  crew  doing  the  wattling  lived  on  board  a  pile-driver,  and  the  weight  of  the 
hammer  was  sometimes  used  to  force  the  wattling  down  to  the  bottom. 

In  placing  the  poles  for  the  wattling,  the  contractors  constructed  floats  of  logs 
from  which  the  poles  were  woven  into  place.  One  thousand  poles  was  the  greatest 
number  put  in  place  in  any  one  day,  but  500  may  be  considered  as  a  very  good  day's 
work  on  account  of  the  tidal  conditions,  winds,  etc.,  which  are  frequently  unfavorable, 
causing  delajrs.  The  wiring  was  usually  done  on  the  long  runoute,  previous,  of 
coarse,  to  driving  down,  and  the  weighting  with  stone  at  almost  any  time.  The 
stones  of  the  required  size,  50  pounds  or  over,  were  easily  obtained  on  any  of  the 
rocky  beaches  near  by.  McKinnon  &  Kerr  paid  their  men  working  on  the  wattliii^ 
$2  per  day,  and  King  &  Marrinan  averaged  $2.50,  having  a  mnon  better  gang  o^ 
men. 

Using  round  numbers  the  area  of  the  wattling  was  45,000  square  flseti  to  construct 


'■) 


2614:        HF.P^PT'    QE  JTHSL    riTTTglfl 


_a3ua:/:*5 


Jjr^y^n  b/Al^ov^run^ 


L 


APPENDIX   U  U REPORT   OF   CAPTAIN   SYMONS.  2615 

iv^hicli  24,000  poles  from  2  to  3  inches  at  the  hntt  were  used,  and  also  2,500  pounds 
of  No.  12  annealed  iron  wire.  From  which  we  derive  the  following  qnantities  (dis- 
regarding stone)  in  each  100  sqaare  feet  of  wattling :  53^-  poles,  20  feet  loDg,  2  to  3 
inches  bntt ;  5^  pounds  No.  12  annealed  iron  wire.  The  average  length  of  piles  was 
about  30  feet. 

Becammendaiions  a§  io  dike. — The  plan  of  subletting  the  contract  and  each  portion 
thereof,  while  it  was  profitable  to  the  contractor,  resulted  in  great  delay  and  incon- 
venience to  the  progress  of  the  work,  and  besides  by  such  a  system  the  work  is  liable 
to  be  not  nearly  so  well  done,  as  the  parties  doing  the  work  received  so  small  an 
amount  therefor  that  naturally  their  tendency  was  to  slight  the  work  as  much  as 
possible.  If  in  the  construction  of  further  wattled  dikes  it  would  be  possible  to 
make  sure  that  only  one  party  should  drive  the  piles,  furnish  and  place  the  bmsh, 
and  otherwise  complete  the  dike,  I  am  satisfied  that  the  progress  would  be  much  more 
Tapid,  and  that,  as  a  whole,  the  work  would  be  much  more  satisfactory. 

Owing  to  the  very  gi^eat  difficulty  experienced  in  weaving  the  brush  in  between 
the  piles,  I  would  suggest  that  in  the  future  the  piles  be  placed  with  7  or  8  feet  centers, 
instead  of  6,  as  here  used,  so  that  a  larger-sized  brush,  say  3  to  4  inches  at  the  butt, 
could  be  used,  and  the  work  thus  be  completed  at  less  cost  and  with  considerably 
more  dispatch  and  strength.  Of  course  the  brush  would  then  have  to  be  23  or  26 
feet  iu  length,  but  that  would  make  little  or  no  difference  in  the  cost,  and  by  the  use 
of  larger  brush  the  dike  would  be  stronger  and  better  able  to  withstand  the  floating 
logs,  some  of  very  large  size,  that  abound  in  these  waters,  especially  during  periods 
of  high  water  by  river  or  tide.  During  the  hi^h  tides— December  20  to  26,  1893 — 
Skagit  Bay  would  sometimes  be  almost  black  with  these  floating  logs  en  route  from 
the  mouth  of  the  Skagit  and  Stillaguamish  rivers  to  Deception  Pass,  passing  between 
Goat  and  Ika  islands,  and  bearing  directly  for  the  dike.  Many  passed  over  the  dike, 
but  some  would  lodge  and  hang  around  for  a  day  or  two,  doing  considerable  damage 
to  the  wattling. 

I  would  also  suggest  that  the  size  of  the  i>iles  be  limited  to  irom  12  to  15  inches  at 
the  butt  (inside  the  bark).  Piles  of  this  size  will  be  plenty  large  enough,  as  there 
is,  practically  speaking,  no  pressure  on  the  piles,  and  it  has  been  found  that  piles  of 
more  than  15  inches  diameter  cause  great  difficulty  in  weaving  the  poles  in  place. 

DREPGINO. 

Survey  preliminary  to  dredging. — The  survey  for  the  determination  of  the  quantity 
of  dredging  to  be  done  was  made  with  the  wattled  pile  dike,  whose  location  was 
known,  as  a  base.  A  line  of  piles,  200  feet  apart,  parallel  to  the  dike  and  275  feet 
distant  therefrom,  was  driven  by  the  Bowers  Dredging  Company,  for  use  as  ''swing- 
ing piles. ^'  It  was  at  first  attempted  to  take  the  soundings  by  running  a  line  of 
soundings  at  right  angles  to  the  dike  with  a  boat,  getting  the  required  distance  from 
the  dike  by  means  of  a  graduated  wire,  but  owing  to  the  swiftness  of  the  currents 
it  was  found  impossible  to  do  this,  as  the  boat  could  not  be  kept  on  line.  The  floats 
formerly  used  at  Olympia  were  then  brought  into  tise,  one  being  extended  along  the 
dike  and  the  other  being  made  fast  between  the  two  swinging  piles  opposite.  Then, 
by  means  of  a  graduated  wire  from  float  to  float,  which  could  be  moved  along  from 
place  to  place,  the  points  where  soundings  were  desired  were  accurately  located,  and 
it  was  an  easy  matter  for  a  boat  to  go  along  and  ascertain  the  depths.  In  this  way 
the  section  of  the  channel  opposite  the  floats  was  soon  sounded,  whereupon  the 
floats  were  moved  up  another  200  feet.  The  lines  of  soundings  were  usually  20  feet 
a])art  and  the  soundings  taken  at  every  10  feet  on  these  lines  and  referred  to  the  Goat 
Island  gauge,  by  means  of  which  the  soundings  were  reduced  to  the  U.  S.  Coast  and 
Geodetic  Survey  datum  of  the  mean  of  a  few  selected  lowest  low  waters. 

We  started  soundinj^  on  September  21.  1893,  and  fiuished  on  the  28th,  covering  a 
distance  of  6,200  feet  in  six  and  one-halt  days,  although  delayed  considerably  by  the 
fiats  going  bare. 

In  all,  318  lines  of  soundings  were  run  and  4,770  sounding  taken;  these  soundings, 
referenced  to  the  dike,  are  plotted  on  a  scale  of  60  feet  to  1  mob.  Each  line  of  sound- 
ings or  each  cross  section  was  plotted  on  cross-section  paper  for  computation,  and 
is  herewith. 

From  the  survey  of  May,  1893,  the  re<}uired  amount  of  dredging  to  the  end  of  the 
dike  as  now  constructed  was  91,691  cubic  yards,  and  from  the  more  accurate  survey 
just  described,  the  amount  was  86,385  cubic  yards.  In  the  May  estimate  particular 
care  was  taken  to  make  the  amount  sufficiently  large. 

Dredging.— The  Bowers  dredge  No.  3  arrived  at  Goat  Island,  September  19, 1893, 
and  got  in  place  the  following  day  at  the  eastern  end  of  the  dredged  channel,  near 
the  entrance  to  the  "  Hole  in  the  Wall,"  but  did  not  begin  to  work  until  September 
25,  as  there  was  considerable  work  to  be  done  previously  in  getting  things  in  shape 
to  run.  Previously  to  starting,  I  had  given  levels  on  the  swinging  piles  by  which 
to  set  the  dredging  gauges — this  by  means  of  water  levels  from  the  Goat  Island  gauge. 
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For  description  of  the  method  of  procedure  of  the  dredge,  would  refer  to  my  report 
on  Olympia,  dated  June  23, 1893. 

Starting  in  September  25, 1893,  the  dredge  worked  almost  continnously  to  tho  end 
of  the  month,  and  also  three  days  in  October,  in  which  time  2,400  feet  of  the  chaunel 
was  dredged,  the  excavated  material  being  deposited  about  100  feet  north,  of  the 
dike ;  during  this  time  the  contractors  received  credit  for  removing  19, 000  cubic 
yards  of  material.  During  the  early  part  of  October,  up  to  the  6th,  tne  dredge  lost 
three  days  on  account  of  the  windy  southeast  weather,  and  on  the  night  of  the  6th 
there  was  a  regular  gale  from  the  southeast,  in  consequence  of  which  the  dredge  was 
considerably  damaged,  the  spud  frame  being  torn  off,  the  cutter  shaft  broken,  and 
considerable  other  damage  done  to  the  suction  pipe.  Besides  this,  several  pontoons 
were  smashed  up  and  a  floating  blacksmith  shop  destroyed.  The  dredge  orei^  at 
once  started  in  to  gather  up  the  d6bris  and  to  prepare  to  leave  for  Taconia,  -where 
the  dredge  wa«  to  be  repaired,  but  it  was  the  14th  of  October  before  they  could  get 
away. 

The  damage  Ananoially  was  not  such  a  serious  feature  as  was  the  delay  cattSed  by 
this  breakdown,  and  notwithstanding  the  fact  that  the  repairs  were  pushed  as  fast 
as  possible,  it  was  the  29th  day  of  November  ere  the  dredge  got  back  to  Goat  Island, 
during  which  time  several  spells  of  very  fine  weather  were  unavoidably  missedy  and 
December  1  the  dredge  once  again  got  to  work. 

This  accident  cost  the  Bowers  Dredging  Company  about  $5,000,  not  to  mention 
the  delav.  The  accident  was  undoubtedly  due  to  trying  to  hold  the  dredge  hroad- 
side  to  tlie  storm  with  solid  connections  like  spuds  and  cutter,  in  consequence  of 
which  both  were  broken.  Subsequently  to  tnis  accident,  in  case  of  a  dIo^w  the 
dredge  made  fast  to  the  swinging  piles  and  raised  both  cutter  and  spuds,  and  in 
such  fashion  she  rode  out  several  severe  blows  in  safety. 

On  December  1  the  work  was  resumed  where  the  accident  took  place,  viz.  2,400  feet 
from  the  eastern  end  of  the  dike,  and  the  dredging  continued  westward  till  the  13th 
of  December  (with  loss  of  four  days),  when  in  consequence  of  the  stormy  -weather 
the  dredge  was  moved  to  the  west  end  of  the  cut,  and  work  started  eastward  on 
December  16,  but  on  the  21st  of  December,  as  the  weather  was  good,  the  dredg^e  was 
taken  back  to  its  eastern  position  and  started  working  westward  again.  Wliile 
working  east  about  1,000  feet  of  the  channel  was  completed.  From  December  21, 
1893,  till  January  11, 1894,  the  dredge  worked  west,  and  on  the  latter  date  completed 
the  main  cut,  but,  on  account  of  a  severe  and  long- continued  southeast  gale,  was 
obliged  to  wait  until  January  20,  1894,  before  completing  the  dredging,  some  little 
trimming  being  required. 

The  following  table  shows  the  rates  of  progress  during  the  months  the  dredge  was 
working: 


Month. 


September,  1893 
October,  1893  . . . 
Deceuil>er,  1883. 
January,  1894  . . 

Total 


Excavation. 


Length  of 
chann<*I 
dredged. 


Cubic  yds. 

9,000 

10,000 

48,000 

19.586 


86,585 


Feet. 

1,460 

830 

2,740 

1,100 

6.120 


From  the  above  we  get  an  average  dailv  excavation  of  2,013.6  cubic  yards,  or,  in 
round  numbers,  2,000  cubic  yards  per  day.  The  divisor — the  number  of  days — includes 
merely  those  days  on  which  the  dredge  worked. 

I'he  material  excavated  was  at  nearly  all  times  very  easy  of  removal,  consisting 
mostly  of  sand  brought  down  from  the  rivers  near  by.  In  one  or  two  places  the 
sand  was  extra  compact  and  sometimes  mixed  with  a  little  clay,  which  made  the 
removal  slightly  more  difficult,  but  not  enough  so  to  cause  any  material  delay.  The 
excavated  material  was  deposited  to  the  north  of  the  dike,  usually  from  100  to  150 
feet  distant  therefrom,  and  it  was  deposited  so  as  to  make  as  far  as  possible  a  nui- 
form  fill.  Toward  the  western  portion  of  the  dredged  channel  the  excavated  mate- 
rial was  deposited  very  close  to  the  dike,  the  depth  of  water  and  tho  general  direc- 
tion of  the  currents  permitting  this  to  be  done. 

Currents. — The  currents  in  the  portion  of  Skagit  Bay  where  this  work  was  done 
are  very  uncertain  quantities,  as  their  actions  and  directions  are  governed  very 
largely  by  local  conditions.  Owiner,  however,  to  the  influence  of  the  North  Fork  of 
the  Skagit  River,  the  current  usually  runs  out  along  the  dike  for  about  two- thirds 
of  the  time.  At  high  water  the  direction  of  the  current  is  usually  about  at  right 
angles  to  the  direction  of  the  dike — in  particular  that  portion  near  Goat  Island. 

Condition  at  completion. — Similarly  to  the  dredging  done  in  Olympia,  the  channel 
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T7hen  completed  by  the  Bowers  Dreds^ing  Company  was  at  least  125  feet  wide  at 
the  bottom,  instead  of  100  feet  as  called  for  by  the  contract,  and  was  on  an  averaj^e 
at  least  1  foot  deeper  than  required.  In  this  way  the  dredger  received  credit  &r 
only  about  75  per  cent  of  the  excavation  actually  done. 

The  dredged  channel  is  parallel  to  the  wattled  dike,  from  which  the  center  of  the 
channel  is  distant  125  feet.  Its  specified  depth  is  4  feet  at  mean  lower  low  water  or 
2  feet  at  extreme  low  water,  and  with  a  bottom  width  of  100  feet.  The  length  of  the 
channel  dredged  is  6, 120  feet. 

There  is  very  little  doubt,  I  think,  but  that  the  dredged  channel  will  stay  open,  as 
the  velocity  and  direction  of  the  low- water  currents  will  render  filling  well  nigh 
impossible. 

Completion  of  project, — The  project  for  improving  Swinomish  Slough,  Washington, 
calls  for  a  channel  100  feet  wide  at  the  bottom  and  4  feet  deep  at  mean  lower  low 
water  from  deep  water  in  Saratoga  Passage  through  Skagit  Bay,  Swinomish  Slough, 
and  across  the  flats  of  Padilla  Bay  to  deep  water  in  the  same,  with  dikes  at  certain 
parts  to  insuro  the  permanence  of  the  channel  dredged  or  to  retain  the  excavated 
material. 

Under  the  appropriation  contained  in  the  river  and  harbor  bill  of  July  13,  1892, 
the  project  has  been  completed  to  the  extent  of  dred^ins  the  channel  and  building 
a  wjittled  pile  xiike  from  the  entrance  to  the  "  Hole  m  the  Wall"  to  the  northwest 
end  of  (loat  Island — a  distance  of  about  6,200  feet. 

I  have  computed  that  to  complete  the  project  the  following  amounts  of  dredging 
and  diking  will  be  required : 

Dredging :  C'»l>io  yards. 

Skagit  Bay 42,000 

Swinomish  Slough 133,000 

PadiUaBay 90,000 

Total 265, 000,  at  20  cents,  $53,000 

Wattled  and  brush  retaining  dike :  Feet. 

Skagit  Bay 7,270 

Swinomish  Slough 5,330 

PadiUaBay 6,000 

Total 18,600,at$l,  18,600 

Pile  brush  and  stone  dike : 

Swinomish  Slough 1,000,  at  $6,  6,000 

Total 77,600 

Add  10  per  cent  for  contingencies,  etc 7,760 

Total 85,360 

In  making  the  original  estimate  an  allowance  of  18,000  cubic  yards  at  30  cents  per 
yard  was  made,  the  advance  in  price  being  made  to  cover  the  cost  of  removal  of  the 
excavated  material,  but  in  the  above  estimate  I  have  disregarded  such  an  allow- 
ance, as  1  am  satisfied  that  20  cents  per  yard  should  be  ample  for  the  work  as  a 
whole,  for  no  more  desirable  dredging  could  be  asked  for,  as  the  material  to  be 
removed  is  either  sand  or  mud.    I  am  satisfied  no  hard  material  will  be  encountered. 

Futurv  operatiofiH. — With  the  next  appropriation  that  becomes  available  I  would 
recommend  the  completion  of  the  project  as  far  as  La  Conner  if  possible,  and  upon 
the  completiou  of  that  1  would  suggest  that  the  work  of  dredging  be  then  continued 
north  through  the  slongh  as  far  as  the  fnnds  available  will  permit. 

The  dike  between  Goat  and  Ika  islands  should,  I  think,  be  built  first  of  all,  as  it  is 
essentifil  that  the  present  dredged  channel  between  the  '* Hole  in  the  Wall"  and 
(^ont  Island  should  have  some  protection  from  the  southeast  storms  that  sweep  in 
almost  perpendicularly  to  the  line  of  the  dredged  channel. 

Upon  the  completion  of  the  dredging  in  January-,  1894,  there  was  a  good  natural 
channel  leading  Irom  the  end  of  the  wattled  dike  to  deep  water  in  Saratoga  Pas- 
sage, in  which  the  depth  of  water  was  within  a  foot  or  two  of  the  dredged  depth.  In 
case  the  next  appropriation  by  Congress  for  this  work  should  not  be  sufiicient  to 
complete  the  project  ns  far  as  La  Conner,  and  in  case  the  above  natural  channel 
retains  its  de])th,  most  good  will  be  done  by  improving  the  portion  of  the  slough 
between  the  *^Hole  in  the  Wair'  and  Gallahers  Point,  subsequently,  of  course,  to 
the  construction  of  the  dike  between  Goat  and  Ika  islands.  It  will' be  sufficient,  I 
think,  to  build  this  dike  merely  of  a  row  of  piles  about  4  feet  between  centers  and 
extending  np  to  extreme  high  water,  so  as  to  catch  all  the  drift  from  the  Skagit  and 
Stillaguamish  rivers  and  to  cause  the  lodgment  of  the  same.  Such  a  row  of  piles 
^ill  very  materially  break  the  force  of  the  currents  and  seas,  and  I  think  it  is  safe 
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to  say  that  in  time  a  vast  amount  of  drift  will  accumulate,  which  will  practicaUr 
make  a  connecting  link  between  the  two  islands. 

The  original  project  has  been  slightly  modified  by  the  proposed  use  of  a  dike 
between  McGlinus  Island  and  Gallaners  Point,  with  a  channel  to  be  dredged  fol- 
lowing the  line  of  the  dike  and  50  or  75  feet  distant  thereirom. 

For  about  500  feet  from  either  end  of  this  dike  it  will  be  necessary  to  build  a 
brush  and  stone  dike  similar  to  those  used  at  Willapaand  Grays  harbors,  but  in  the 
intermediate  1,100  feet  I  think  a  wattled  dike  to  extreme  hiffh  water  will  answer 
-equally  well.  With  this  dike  built  to  extreme  high  water,  a  large  amount  of  drill 
would  be  collected,  which  would  reinforce  the  dike  aud  its  action. 

To  complete  the  project  as  far  as  La  Conner  will  require: 

Dredging,  Skagit  Bay  and  S winomish  Slough,  68, 200  cubic  yards,  at  20  cents .   $13,  640 

Diking,  Skagit  Bay  and  Swinomish  Slough,  8,370  feet,  at  $1 8,  370 

Brush  and  stone  dike,  S winomish  Slough,  1, 000  feet  at  $6 6,000 

Total 28,010 

Add  10  per  cent  for  contingencies,  etc 2,  801 

Total 30,811 

Or  to  complete  the  dike  between  Goat  and  Ika  islands,  and  the  diking  and  dredg- 
ing between  McGUnns  Island  and  Gallaheis  Point,  will  require: 

Dredging,  Swinoraish  Slough,  26,  200  cubic  yards,  at  20  cents $5,  240 

Diking,  Swinomish  Slough  and  Skagit  Bay,  5,  200  feet,  at  $1 .        5,  200 

Brush  and  stoue  dike,  Swinomish  Slough,  1,  000  feet,  at  $6 6, 000 

Total 16,440 

Add  10  per  cent  for  contingencies,  etc 1,  644 

Total 18,08^ 

Very  n^spectfully,  J.  R.  Sav^age. 

Capt.  Thomas  W.  Symoxs, 

Corps  of  Engineer 8 f  U.  S.  J. 


COMMERCIAL  STATISTICS. 

Swinomish  Slough  is  in  the  collection  district  of  Puget  Sound.  The  nearest  port 
of  entry  is  Port  Townseud. 

The  followini;  information  relative  to  the  commerce  of  Swinomish  Slough,  Wash- 
ington, is  for  the  liscal  year  ending  June  30,  1894,  and  was  furnished  by  Mr.  K.  O. 
Welts,  of  La  Conner : 

Shipping, — There  is  1  daily  passenger  steamer  and  1  triweekly  steamer  running 
between  La  Conner  and  Seattle 

During  the  fall,  when  the  hay  and  grain  are  shipped,  there  is  a  large  fleet  of 
steamers  and  hcows  ruuuiu;^:  between  various  points  in  Swinomish  Slough  and  the 
commercial  and  lumber  centers  on  the  Sound.     Of  these  no  record  is  kept. 

Exports  and  imporie. 


Articles. 


EXPOKTS. 

Hops 

Fruit 

Oats 

Hay 

Live  stock,  pork,  and  meat. 
Salmou,  in  bulk 

Total 


Quantity.      Value. 


Tom. 

200 

]00 

35,000 

23,000 


250 


58,550 


$60,000 

30, 000 

700,  000 

207,000 

40,000 

25,000 


i,oe2,ooo 


Artii'lea. 


IMPORTS. 

General  mercliandise  . . . 

Machiuerv , 

Live  stootc  (new  breeds). 


Total. 


Qoantity. 


Tons. 
5,500 


5,500 


Yalne. 


$400,000 

126, «» 

60,000 


575.000 


Large  quantities  of  lumber,  potatoes,  butter,  hides,  and  vegetables  shipped.    No  recozd  kept 

SUMMARY. 


Total  exports. 
Total  imports. 


Talne. 


$1,0©.  ooj 
576,000 
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U  U  17. 

IMPROVEMENT  OF  PUGET  SOUND  AND  ITS  TRIBUTARY  WATERS,  WASH- 

INGTON. 

The  old  title  of  this  appropriation  was  "  improvement  of  Skagit, 
Stillaguamish,  Nooksack,  Snohomish,  and  Snoqualmie  rivers,  Washing- 
ton." 

Under  date  of  August  4, 1892,  the  change  to  the  new  title  was  approved 
and  all  money  and  property  on  hand  were  transferred  and  thereafter 
acGonuted  for  under  the  new  title. 

Description  of  original  condition. — in  their  original  condition  the  navi- 
gable streams  flowing  into  Puget  Sound  carried  water  enough  tor  the 
purpose  of  steamer  navigation,  but  were  obstructed  by  snags,  fallen  trees, 
and  logjams.  They  were  the  great  highways  of  the  country,  traveling 
on  .land  being  almost  impossible  on  account  of  the  heavy  timber,  dense 
underbrush,  and  fallen  logs. 

About  their  mouths  there  are,  in  every  instance,  large  areas  of  shallow 
water  with  tortuous  channels,  and  these  are  often  obstructed  by  drift. 

Plan  of  improvement. — The  plan  of  improvement  contemplates  the 
removal  of  snags,  logs,  trees,  and  other  obstructions  to  navigation. 
For  this  purpose  a  snag  boat  with  an  outfit  of  tools  and  appliances  has 
been  provided.  This  boat  passes  from  one  river  to  another,  doing  serv- 
ice in  each  as  far  as  the  necessities  of  its  commerce  require  and  as  the 
amount  of  the  funds  appropriated  will  admit. 

With  the  funds  that  have  been  appropriated  this  snag  boat  and  out- 
fit have  been  provided  and  a  large  number  of  snags,  jams,  overhang- 
ing trees  and  other  obstructions  to  navigation  removed.  These,  with 
the  trees  that  from  time  to  time  fall  into  the  rivers,  will  furnish  constant 
employment  for  the  snag  boat  for  an  indefinite  period. 

APPROPRIATIONS . 

Act  of— 

June  14,  1880 $2,500 

August  2,  1882 20,000 

July  5,  1884 10,000 

August  5,  1886 10,000 

August  11.  1888 15,000 

SepttMuber  19,  1890 12,000 

July  13,1892 15,000 

Total 84,500 

Amount  expended  to  June  30j  1893, — The  amount  expended  to  June 
30,  1893,  was  $75,493.86. 

ResiiltH  obtained  to  June  30j  1893. — In  this  class  of  work  no  permanent 
results  are  aimed  at  or  obtained.  The  continually  recurring  snags  and 
fallen  trees,  etc.,  require  to  be  constantly  removed.  The  rivers  have 
been  kept  open  for  traflic,  and  many  of  the  perils  of  navigation  have 
been  removed. 

Amount  expended  during  Jiscalyear  ending  June  30j  1894, — The  amount 
expended  during  the  fiscal  year  ending  June  30, 1894,  was  $6,654.32. 

Results  obtained  to  June  30, 1894, — As  shown  more  in  detail  in  Captain 
Jefferson's  report,  a  large  amount  of  work  was  done  in  the  principal 
rivers  tributary  to  Puget  Sound  in  removing  snags  and  leaning  trees, 
and  navigation  thereby  was  greatly  benefited. 

Report  of  operations, — The  snag  boat  was  fitted  out  in  August,  1893. 
upon  the  subsidence  of  the  summer  floods  and  continued  at  work  untii 
December  11,  1893,  when  she  was  laid  up  in  the  Duwamish  River. 
During  tbis  period  operations  were  carried  on  in  the  Duwamish,  Sno- 
homish, Stillaguamish,  Skagit,  and  Nooksack  rivers,  and  in  Sullivan 
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Slough.    A  total  of  1,313  siiags,  G3  leauing  trees,  aud  two  stearinboat 
wrecks  were  removed. 

Capt.  B.  H.  Jett'erson  has  continued  in  charge  of  the  snag*  boat. 
Besides  his  work  in  connection  with  snagging,  Captain  Jefferson  has 
rendered  valuable  assistance  to  this  office  in  many  questions  w^hich 
have  arisen  concerning  bridging  and  obstructing  the  waters  of  Paget 
Sound  aud  its  tributaries. 

His  report,  which  is  herewith,  gives  full  data  as  to  the  operations  of 
the  snag  boat. 

In  November,  1893,  Captain  Jefferson  had  occasion  to  discharge  three 
deck  hands  for  misconduct  of  various  sorts.  These  men  went  before  the 
Unitcil  States  district  attorney  aud  the  grand  jury  at  Seattle  and 
made  complaint  against  him  for  violation  of  the  eight-hour  law.  The 
grand  jury  found  a  true  bill  against  Captain  Jefferson  and  issued  an 
order  for  his  arrest  about  December  28.  He  was  tried  before  Judge 
Hanford  by  a  jury  during  January,  1894,  and  acquitted,  the  jury  recog- 
nizing the  propriety  of  the  decision  of  the  War  Department  that  the 
law  is  not  applicable  to  the  crews  of  steamboats,  snag  boats,  etc. 

Recommendations  and  remarks. — The  work  of  the  snag  boat  Skagit  is 
of  great  importance  in  keeping  the  rivers  tributary  to  Puget  Sound  in 
a  navigable  condition  so  that  steamers,  scows,  lighters,  etc.,  can  as- 
cend and  descend,  and  that  logs,  lumber,  wood,  etc.,  can  be  floated  down. 

The  Skaffit  was  built  in  1882,  and  has  had  very  hard  usage  ever  since, 
and  the  time  has  now  come  when  it  is  absolutely  necessary  to  rebuild 
her.  Her  hull  is  rotten  and  weak  and  so  water-logged  that  she  draws 
too  much  water  for  use  on  the  rivers  during  the  periods  in  which  she 
can  be  used  to  the  best  advantage.  She  is  so  water-logged  and  down 
by  the  stern  that  it  is  almost  impossible  to  steer  her. 

She  is  now  12  years  old,  which  is  more  than  the  average  life  of  Puget 
Sound  fir  when  exposed  to  air  and  water. 

The  boat  in  going  from  river  to  river  has  to  traverse  the  open  waters 
of  Puget  Sound,  and  this  in  her  present  weak  condition  is  dangerous. 
The  machinery  of  the  boat  is  good.  Experience  also  demonstrates  that 
certain  changes  and  additions  are  needed  to  make  the  snag  boat  what  it 
should  be.  For  instance,  she  should  be  provided  with  a  strong  "spud*' 
or  ** grouser"  to  hold  her  in  place  in  a  swift  current,  and  she  should 
have  a  force  pump  to  enable  the  sand  to  be  washed  away  from  snags 
so  that  they  can  be  taken  hold  of. 

To  rebuild  the  boat  and  make  the  requisite  additions  will  cost,  it  is 
estimated,  $12,000.  It  is  recommended  that  this  amount  be  appropri- 
ated in  addition  to  the  amount  required  to  operate  the  boat,  $20,000, 
making  $32,000  in  all. 

Future  operations, — With  the  balance  of  the  appropriation  remain- 
ing the  boat  will  be  put  at  work  as  soon  as  the  summer  floods  are  over 
and  kept  at  it  while  the  waters  of  the  rivers  remain  in  i>roper  condition 
therefor. 

The  report  of  Capt.  E.  H.  Jefferson,  master  of  the  Government 
snag  boat  Skagit,  is  herewith. 

Money  statement. 

July  1,  1893,  balance  unexpended $9, 006. 14 

June  30,  1894,  amount  expended  during  fiscal  year 6, 554.  32 

July  1, 1894,  balance  nnexynnded 2, 451. 82 

July  1, 1894,  outstanding  liabilities 50. 00 

July  1, 1894,  balance  available 2,401.82 


»^  M.  ^rjL^,^ JL^  1^»  tm  ^  tm 


{Amonnt  (estimated)  required  for  completion  of  existing  project Indefinite- 
Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1896  $32,  000. 00 
Submitted  in  compliance  with  requirements  of  sections  ^  of  river  and 
harbor  acts  of  1866  and  1867  and  of  suudry  civil  act  of  March  3,  1893. 


REPORT  OF   CAPT.  E.  H.  JKFFBRSOX,  MASTER   OF   SNAG  BOAT. 

Seattle,  Wash.,  May  10 ^  1894. 

Sir:  I  have  the  honor  to  submit  the  following  annual  report  of  operations  of  tlie 
ITuit<ed  States  snag  boat  Skagit  at  improvement  of  Puget  Sound,  Washington ;  also 
Bonie  commercial  statistics  of  the  various  rivers  in  this  district. 

On  August  10,  1893,  after  the  passing  of  the  regular  summer  floods,  commenced 
getting  the  boat  ready  for  service  at  her  moorings  in  the  Duwamish  River.  On  the 
12ih  the  boat  was  taken  down  the  river  to  Seattle,  where  some  minor  repairs  were 
made  ^nd  supplies  taken  on  board. 

August  17,  everything  being  in  readiness  for  work,  departure  was  taken  for  the 
Snohomish  Piver  and  operations  commenced  there  the  same  day  and  continued 
between  mouth  of  river  and  city  of  Snohomish,  removing  snags  that  had  been  depos- 
ited by  recent  floods  till  the  22d,  on  which  date  left  tine  Snohomish  Kiver  for  the 
Skagit,  via  the  Stillaguamish,  working  near  the  mouth  of  the  latter  till  the  evening 
of  the  28th ;  then  ran  over  to  the  Skagit. 

Worked  on  the  Skagit  between  its  month  and  Mount  Vernon  till  noon  of  Septem- 
ber 6.  The  river  then  being  a  little  too  high  and  the  water  too  much  discolored  for 
further  effective  work,  left  on  the  last-named  date  for  the  Nooksack  River,  arriving 
and  commencing  work  on  the  7th.  Operations  were  conducted  on  this  stream  till  and 
inclnding  October  5  and  the  river  pretty  thoroughly  cleaned  of  obstructions  as  far 
up>as  Lyndon,  the  head  of  navigation,  during  which  time  the  stage  of  water  was  at 
times  so  low  that  the  boat  could  scarcely  float  in  places,  and  haato  be  hauled  over 
with  the  aid  of  lines  and  the  steam  capstans. 

October  6,  left  the  Nooksack  River  and  returned  to  the  Skagit,  where  work  was  « 
continued  till  the  30th,  on  which  date  ran  over  to  Sullivan  Slough  and  removed  the 
wrecks  of  two  burned  steamboats,  which  were,  in  their  wrecked  and  sunken  condi- 
tion, a  serious  obstruction  to  the  navigation  of  the  slough  by  steamers  and  barges 
which  had  occasion  to  go  there  for  cargoes  of  hay  and  grain.  After  finishing  this 
work,  returned  again  to  the  Skagit  River  on  November  1  and  resumed  snagging 
operations,  working  from  mouth  up  to  a  point  called  the  **  Cut-off,"  farther  than  the 
regular  steamers  generallv  go. 

At  a  poiut  called  ''Sterling  Bend"  more  than  25  large  fir  stumps  were  removed. 
Some  of  these  stumps  being  as  much  as  7  and  8  feet  across  the  top  and  as  firmly 
embedded  in  the  bottom  of  the  river  as  thoy  originally  were  in  their  native  soil. 

Large  quantities  of  giant  powder  was  required  to  remove  them.  There  are  yet 
more  of  the  same  kind  to  be  removed  when  funds  are  available  and  stage  of  water 
favorable. 

On  November  28  left  the  Skagit  River  for  the  Snohomish,  where  operations  were 
continued  until  Deoember  4,  the  stage  of  water  being  then  too  high  for  effective  and 
profitable  work  except  at  short  intervals.  Departure  was  then  taken  for  Seattle, 
with  the  intention  of  placing  the  boat  in  winter  quarters.  Some  necessary  work  of 
removing  a  drift  jam  in  the  Duwamish  River  was  done,  and  on  December  11  the 
boat  was  laid  up  at  her  mooring  place  and  the  crow  discharged. 

The  snag  boat  is  getting  old  and  water-logged  and  is  becoming  quite  difficult  to 
handle,  having  now  a  greater  draft  of  water  than  is  desirable  in  order  to  ascend 
these  rivers  at  their  low  stages,  which  is  undoubtedly  the  best  time  to  do  snag- 
ging. She  was  built  in  the  year  of  1882  and  will  soon  need  some  pretty  extensive 
repairs,  as  much  of  her  timber  below  deck  is  affected  with  "dry  rot."  New  hog 
poBts,  now  cylinder  timbers,  new  plank  shears,  and  other  extensive  repairs  will 
undoubtedly  be  reouired  before  a  great  while,  which  I  would  not  advise  making  on 
an  old  and  unsuitable  hull. 

At  present  it  is  not  safe  to  trust  the  boat  out  in  any  open  water  unless  it  be  per- 
fectly smooth,  and  great  care  has  to  be  exercised  in  going  from  river  to  river  tba^ 
bad  or  rough  weather  is  not  encountered. 

1  think  a  new  hull  should  be  built,  one  of  more  modem  design  and  improveme 
and  with  the  present  machinery,  with  the  addition  of  a  big  force  pump  to  cv 
wash  the  sand  away  from  embedded  snags,  a  very  eftective  snag  boat  could  ^ 
If  anew  hull  is  built  provision  can  be  made  for  the  use  of  a  spud  or  gr 
means  of  which  the  boat  can  be  held  steady  on  shoal  swift  water  riffles,  "^ 
slings  are  adjusted  to  obstructions  and  the  sediment  cut  and  washed  a^ 
pump,  an  appliance  that  is  very  much  needed. 
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If  the  present  machinery  were  put  into  a  new  hnll  of  modern  bnild  a  very  efibctiTe 
sna^  boat  conld  be  had. 
Following  is  a  summary  of  the  snag  boat's  operations  for  the  periods  stated. : 

Snags  and  drift  removed — 

Duwamish  River 78 

Snohomish  River 50 

StillaguamiHh  River 89 

Skagit  River 763 

Sullivan  Slough 3 

Nooksack  River 330 


Total  1,313 


Largest  diameter ^ feet ..  8 

Smallest  diameter inches..  4 

Total  length feet.,   35,363 


Leaning  trees  chopped  f^om  the  banks — 

Kooksack  River 30 

Skagit  River 19 

Snohomish  River 14 

Total 63 

Largest  diameter feet ..  3J 

Smallest  diameter inches..  4 

Total  length feet..  3,152 

Wrecks  of  steamboats  removed,  Sullivan  Slough 2 

Wood  manufactured  by  crew  for  fuel cords. .  4^ 

Additional  operations  consisted  of  the  usual  amount  of  work  required  to  keep  the 
boat,  her  tackle,  gear,  etc.,  in  order. 

The  dull  times  and  the  competion  of  railroads  has  had  the  effect  of  greatly  dimin- 
ishing the  buKinens  of  the  steamboats  on  these  rivers,  yet  the  work  of  the  snag  boat 
could  hardly  be  dispensed  with.  The  different  streams  need  annual  snagging,  other- 
wise they  would  soon  become  so  obstructed  that  steamers  could  not  navigate  them 
for  auy  distance  with  any  degree  of  safety. 

The  work  done  by  the  snag  boat  is  not  only  a  benefit  to  the  steamboats,  but  is  to 
logging  as  well,  which  is  a  very  important  industr;i^  on  all  of  these  rivers. 

On  the  Snohomish  River  route  from  Seattle  there  is  but  one  regular  steamer  plying 
now.  Two  small  steamboats  do  a  profitable  passenger  business  between  Everett 
and  the  city  of  Snohomish,  making  three  or  four  trips  daily. 

Two  little  steamboats  are  regularly  employed  on  the  Snoqualmie  River  from  the 
city  of  Snohomish  up  to  the  head  of  navigation  when  business  and  stage  of  water 
permitR. 

The  Nooksack  River  has  but  one  steamer  at  present  engaged  in  businesa  on  its 
waters  and  she  does  not  find  regular  employment. 

On  the  Duwamish  River  there  is  no  reguler  boat  rnnnin^,  but  large  quantities  o( 
hay  and  hops  are  frequently  freighted  flrom  this  and  its  tributary,  the  White  River, 
by  jobbing  boats  and  lighters. 

The  usual  difiicnlty  of  obtaining  anything  like  accurate  commercial  statistics  of 
these  rivers  is  met  with  again  this  season.  There  appears  to  be  no  regular  method 
of  keeping  a  record  of  the  business.  After  considerable  research  tRO  following 
figures  are  submitted  as  representing  the  business  done  by  the  steamboats  on  the 
difierent  rivers  in  this  district  at  the  present  time.    Number  of  tons  and  passengers 

given  represent  the  business  done  monthly,  which  would  probably  be  a  fair  average 
uring  the  present  depression  in  business: 


Koute. 


Skagit  River  via  StUlagnamiAh 2,000  800 

KookBack  River 100  60 

Snohomiah  River 800  800 

Snoqnalmie  River 195  U* 

Between  Everett  and  Snohomiah  via  Lowell 80  2,400 


Paneon* 
gerB. 


Freiglit  lian<lle(l  by  these  steamers  consista  of  general  niercboodise  on  np  trips, 
and  bay,  grain,  hops,  and  other  farm  produce  down,  as  well  as  maaufactured  paper 
aotl  nails  from  t!ie  mills  at  Lowell  and  Everett. 

TrafBo  in  mauufautured  lumber  and  Bhingles  anil  in  hay,  grain,  etc.,  from  the 
varions  tidol  sloiiRfis  around  the  months  of  the  dilTerent  rivers  ia  principally  done 
by  jobbing  boats  unit  barges,  of  which  no  aoconnt  can  beprocured,  and  does  not  enter 
into  the  figures  stated  above. 

Very  respectfully,  your  obedient  servant, 

E.  H.  Jbffkbson, 
Capt.  T.  W.  Symoks,  Matter  of  Snag  Boat. 

Corpi  of  Engineer*.  U.  S.  A. 

COMMERCIAI.  STATISTICS, 

As  stated  by  Captain  Jeffaraon,  anything  like  accnrate  commercial  statistics  of  the 
rivers  tributary  to  Puget  Sound  are  diffioutt  to  obtain,  as  there  ia  uosyeWm  of  keep- 
ing records.  He  states  in  a  general  way  the  number  of  boats  employed  upon  the 
principal  rivers.  But  besides  the  commerce  carried  on  by  boats,  these  rivers  are 
used  for  the  transportation  of  enormous  quantities  of  logs  which  are  taken  down  to 
be  converted  into  lumber,  shingles,  and  paper. 

The  multiplication  of  railways  is  changing  very  materially  the  relative  impor~ 
tance  of  thcne  rivera  in  respect  to  certain  commodities  and  lines  of  busiuoBs,  and  the 
country  ia  in  siuh  a  transition  state  that  accurate  commercial  stutisticB,  if  obtaiu- 
alile,  would  have  little  value  in  enabling  these  tivers  to  be  assigned  their  proper 
places  in  the  world  of  cr 


PLAN  FOR  IMPROVEMENT. OF  EVERETT  H*ARBOR,  WASHINGTON. 
[Printed  in  Senate  Ex.  Doc.  No.  139.  part !.  Firtj-.ttiird  CoDgross.  BWOnrl  aHslnu.] 

War  Department, 
W€ukington  City,  July  25, 1894. 
Sir:  Beferrtng  to  reBoIutiou  of  the  Seuate  dated  Juue  20,  1894,  con- 
curred in  by  the  House  of  Itepreseutatives  June  27, 1801,  directing  tbe 
Secretary  of  War  to  cause  a  survey  aud  estimate  to  be  made  of  tbe 
cost  of  dredgiug  the  bar  at  Everett,  in  tbe  State  of  Wasbington,  so  as 
to  make  a  fresb-water  harbor  in  or  near  tbe  river  with  the  greatest 
depth  of  water  practicable,  and  to  the  partial  reply  of  this  Department, 
dated  the  l*2th  instant,  to  the  resolution^  I  have  the  honor  to  transmit 
herewith  a  letter  from  tbe  Chief  of  Engineers,  dated  the  24th  iustant, 
submitting  a  copy  of  a  report  of  Capt.  Thomas  W,  Symone,  Corps  of 
Engineers,  dated  the  0th  instant,  on  the  subject.    The  estimated  cost 
of  the  work  mentioned  is  $372,000. 
Very  respectfully, 

Joseph  B.  Doe, 
Acting  Hiecreiary  of  War. 
Tbe  President,  rmxED  States  Senate. 


LETTER  OF  THE   CHIEF   OF  ENGINEERS. 

Office  of  the  Chief  of  EnomBBSS, 

United  States  Army, 
Waakington,  J>.  C,  July  34, 1894. 
Sib:  Befeninjc  to  my  letter  of  the  11th  instant,  in  partial  response 
to  resolution  of  June  20  of  tbe  Senate,  concurred  in  by  tbe  House  of 
Representatives,  respecting  survey  and  estimate  of  the  cost  of  dredg- 
ing tbe  bar  at  Everett,  in  the  State  of  Washington,  so  as  to  make  a 
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fresh- water  harbor  in  or  near  the  river  with  the  greatest  depth  of 
water  practicable,  I  have  now  to  submit  the  accompanying  copy  of 
report  of  July  9,  1894,  on  the  subject  from  Capt.  Thomas  W.  Symons, 
Corps  of  Engineers. 

Captain  Symons  submits  an  estimate  of  the  cost  of  the  work  men- 
tioned, amounting  to  $372,000,  and  states  that  the  harbor  will  furnish 
ample  accommodations  for  deep-sea  ships  at  all  stages  of  the  tide  and 
the  inlet  channel  will  furnish  facilities  for  the  passage  of  sound  and 
river  steamers  around  the  peninsula  and  into  the  Snohomish  at  all 
stages  of  the  tide  and  for  vessels  drawing  18  to  20  feet  at  high  tide. 
Very  respectfully,  your  obedient  servant, 

Thos.  Lincoln  Casey, 
Brig.  Gen,,  Chief  of  Engineers. 
Hon.  Daniel  S.  Lamont, 

Secretary  of  War, 


report  of  capt.  THOMAS  W.  SYMONS,  CORPS  OF  ENGINEERS. 

United  States  Engineer  Office, 

Portland^  Greg,,  July  9^  1894, 

General:  I  have  the  honor  to  submit  the  following  report  in  com- 
pliance with  instructions  contained  in  a  telegram  received  June  27, 
1894,  which  reads  as  follows : 

Captain  Symons, 

Tlorcester  Bloekj  68  Third  Street,  Portland,  Oreg,: 

You  will  make  and  submit  to  this  office  as  soon  as  possible  a  survey  and  estimate 
of  cost  of  dredging  the  bar  at  Everett,  Wash.,  so  as  to  make  a  fresh-Water  harbor  in 
or  near  the  river  with  the  greatest  depth  of  water  practicable. 

Casey, 
Chief  of  Engirt eerB, 

Under  date  of  November  4,  1893,  the  honorable  Secretary  of  War 
approved  a  plan  proposed  by  the  Everett  Land  Company  for  making 
certain  changes  in  the  channels  of  the  delta  mouths  of  tbe  Snohomish 
Eiver,  and  building  locks,  tide  gates,  bulkheads  and  dams,  and  dredg- 
ing across  tbe  tide  flats  and  in  the  Old  River  to  make  a  fresh- water 
commercial  harbor  at  Everett,  Wash. 

Also  on  November  28, 1893,  the  honorable  Secretary  of  War  approved 
the  harbor  lines  for  the  harbor  surrounding  the  Eveiett  Peninsula, 
which  harbor  lines  accord  with  the  harbor  plans  proposed  by  the  Eve- 
rett Land  Company  and  approved  by  the  Secretary  of  War,  above  men- 
tioned. 

The  correspondence  in  regard  to  this  subject,  with  the  instruments 
of  approval,  are  given  in  Senate  Ex.  Doc.  No.  53,  Fifty-third  Congress, 
second  session,  and  to  this  document  attention  is  invited  for  informa- 
tion in  regard  to  the  general  situation  at  Everett  and  the  approved 
harbor  plan. 

It  is  taken  for  granted  that  tlie  above-mentioned  harbor  plan  and 
harbor  lines  shall  govern  in  making  the  estimates  and  furnishing  the 
information  called  for  in  my  telegraphic  instructions. 

It  was  not  considered  necessary  to  make  any  surveys  in  order  to  pre- 
pare the  estimates  and  furnish  the  information  called  for.    The  map  of 
the  Everett  Land  Company,  showing  the  harbor  plan  and  harbor  lines' 
approved,  contains  all  data  needed,  and  this  having  been  prepared  by 
an  engineer  of  known  ability  and  integrity,  formerly  connected  with 
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this  office,  is  relied  upon.  A  copy  of  a  portion  of  this  map*  reduced 
one-halfiu  scale,  together  with  vicinity  map,*  is  herewith;  upon  it  is 
BhowB  the  harbor  plan  and  harbor  lines  approved,  and  upon  it  is  shown 
the  work  estimated  for  further  on  in  this  report. 

In  order  "to  make  a  fresh-water  harbor  in  or  near  the  river  with  the 
greatest  depth  of  water  practicable,^'  it  is  necessary  to  do  three  things, 
j.  e. :  First;  to  excavate  a  harbor  basin  in  the  shallows  and  tide  lands 
adjoining  deep  water  near  the  river's  mouth;  second,  to  dredge  a  chan- 
nel for  this  through  the  tide  flats  and  the  Old  River  to  deep  fresh 
water  in  the  Snohomish  River,  this  channel  being  designed  to  bring 
fresh  water  to  the  harbor  basin  and  to  afford  facilities  for  navigation 
about  the  peninsula;  and,  third,  to  protect  and  maintain  this  harbor 
and  channel  across  the*  tide  flats  by  a  bulkhead  interposed  between 
them  and  the  open  waters  of  the  sound. 

HABBOR. 

It  is  possible  to  give  this  fresh-water  harbor  almost  any  depth,  but 
it  is  believed  that  a  depth  of  23  feet  at  c  trerae  low  tide,  corresponding 
to  a  depth  of  26  feet  at  the  mean  of  the  lower  low  waters  and  29  feet 
at  mean  low  water  will  be  ample,  and  is  therefore  considered  as  frtlfllltng 
the  condition  of  giving  a  harbor  with  the  greatest  depth  practicable,  as 
called  for  in  my  instructions.  The  estimate  is  based  upon  this  assumed 
dei)th  in  the  harbor  basin  proposed. 

In  dimensions  this  harbor  basin  could  well  be  limited  in  length  by 
the  deep  water  of  Old  Port  Gardner  on  the  south  and  Fourteenth  street 
on  the  north,  near  the  line  of  which  are  situated  the  sawmills  and  pulley 
factory  shown  on  the  map.  This  would  be  a  length  of  5,300  feet.  A 
width  of  200  feet  woufd  give  ample  accommodation  for  the  present  for 
fillips  to  reach  any  portion  of  the  dredged  basin  or  the  wharves  built 
out  to  it. 

The  most  suitable  location  for  this  long  basin  would  be  along  and 

tdjacent  to  the  eastern  pier- head  line  in  the  waterway  reserved  to  the 
ublic.  This  would  enable  piers  and  wharves  to  be  built  out  to  it  from 
;he  main  shore,  which  could  be  readily  reached  by  the  existing  railroads. 
The  amount  of  excavation  required  to  make  this  harbor  6,300  feet 
ong,  200  feet  wide,  and  23  feet  at  extreme  low  tide,  with  side  slopes  of 
^ne  on  one,  is  840,000  cubic  yards. 

FRESH- WATER   INLET   CHANNEL. 

In  order  that  the  harbor  just  described  phall  receive  fresh  water  from 
he  Snohomish  River  and  the  accompanying  benefits  therewith,  it  will 
)e  necessary  to  dredge  a  channel  through  the  tide  flats  and  the  shal- 
ows  of  the  Old  River  to  the  deep  water  in  the  river  at  Steamboat 
Slough.  The  bottom  of  the  Old  River  and  the  tide  flats  have  an  aver- 
ige  elevation  of  about  5  feet  at  low  tide,  so  that  if  no  inlet  channel  were 
Iredged  water  from  above  could  not  reach  the  dredged  channel  except 
it  the  first  of  the  ebb,  and  this  would  be  mainly  saltwater.  If  a  good 
ree  channel  be  dredged  across  the  bar  of  the  tide  flats  and  in  the  Old 
iiver  to  6  feet  depth  at  low  tide,  the  water  from  above  would  run  out 
through  it  during  the  entire  ebb,  and  the  water  would  be  comparatively 
fresh.    Such  a  channel  would,  besides,  furnish  a  convenient  watery 

ighway  about  the  peninsula  with  a  navigable  depth  at  low  water  of  6 
eet  and  at  high  water  of  21  feet. 


*  Omitted. 
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The  estimate  provides  for  this  fresh-water  inlet  and  navigable  chan- 
nel 6  feet  deep  at  extreme  low  water  and  100  feet  wide  at  the  bottom, 
with  side  slopes  of  one  on  one. 

This  channel  from  Fourteenth  street  around  to  the  head  of  Old 
Biver  would  be  29,150  feet  long  and  the  amount  of  excavation  involved 
would  be  1400,000  cubic  yards. 

BULKHEAD. 

in  order  to  protect  the  dredged  harbor  and  channel  across  the  tide 
flats  from  being  iilled  by  the  sands  stirred  up  by  the  waves  coming  in 
from  the  deep  water  of  the  sound,  to  quiet  the  water  at  high  tide,  and 
to  better  control  the  flow  of  the  ebb  and  flood  through  the  channel,  it 
is  necessary  to  construct  a  dike  or  bulkhead  along  the  west  or  open- 
water  side  of  the  channel.  This  dike  can  be  composed  of  the  material 
dredged  from  the  harbor  and  channel  deposited  behind  and  supported 
by  a  bulkhead  of  piles  and  brush.  This  bulkhead  should  be  built  on  the 
western  bulkhead  line  of  the  approved  harbor  plan.  This  should  be 
built  to  an  elevation  of  full  high  water.  There  would  be  16,000  feet 
to  be  built  in  water  averaging  10  feet  deep  at  high  tide  from  the  lower 
end  of  Smiths  Island  to  the  low- water  line,  and  2,300  feet  from  the  low- 
water  line  out  to  a  depth  of  10  feet  at  low  tide. 

ESTIMATE. 

Dredging  in  harbor,  840,000  cubic  yards,  at  13  cents $109,  200 

Dredging  in  inlet  channel,  1,100,0(X)  cnbic  yards,  at  13  cents 143,  000 

Pile  and  brush  bulkhead,  15,000  feet,  at  $4.50 67,500 

Pile  and  brush  bulkhead,  2^  feet,  at  $8 18,400 

338,100 
Contingencies,  engineering,  etc.,  10  per  cent 33, 810 

Total 371,910 

In  round  numbers 372,000 

The  work  outlined  to  be  done  and  covered  by  the  estimate  is  a  part 
of  the  general  plan  of  the  harbor  prepared  by  the  Everett  Land  Com- 
pany and  approved  by  the  Secretary  of  War. 

The  harbor  will  furnish  ample  accommodations  for  deep-sea  ships 
at  all  stages  of  the  tide,  and  the  inlet  channel  will  furnish  facilities  for 
the  passage  of  sound  and  river  steamers  around  the  penins^zJ^  «*iiJ 
into  the  Snohomish  at  all  stages  of  the  tide  and  for  vesAlAs  drawing! 
18  to  20  feet  at  high  tide. 

Yery  respectfully,  your  obedient  servant, 

Thohas  W.  Symons, 
Captain^  Corps  of  Engineers, 
Brig.  Gen.  Thomas  L.  Casey, 

Chief  of  Engineers^  U.  B.A. 
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U  U19. 

ESTABLISHMENT  OF  HARBOE  LINES  IN  EVERETT  HARBOE,  WASHINGTON. 

Office  EvEJEtETT  Land  Oompany  of  Washington, 

:Ever€U,  Wash^  Augmt  9^  1893, 

Dear  Sir  :  I  have  the  honor  to  forward  herewith  a  letter  of  the 
attorney  for  the  city  of  Everett,  inclosing  a  resolution  of  the  coHncil 
of  said  dity,  which  represents  that  the  protection  and  preservation  of 
the  harbor  here  requires  the  establishment  of  harbor  lines  at  this  place. 

The  Everett  Land  Company,  of  which  I  am  vice-president  and  general 
manager,  is  the  owner  of  more  than  three-fourths  of  all  the  upland  abut- 
ting upon  said  harbor,  and,  being  x)erBonaIly  ^miliar  with  all  of  the 
facts  stated  in  the  inclosed  resolutions,  I  take  pleasure  in  indorsing  the 
request  of  the  said  city  council,  believing  that  the  interests  of  public 
commerce  and  the  preservation  and  protection  of  the  harbor  at  Everett 
require  such  action* 

And  in  further  support  of  what  the  council  have  stated  in  their  reso- 
lution I  desire  to  call  your  attention  to  the  fact  that  a  transcontinental 
railroad,  to  wit,  the  Great  ilforthern  Bailway  Company,  has  constructed 
its  main  line  across  the  continent,  first  touching  the  tide  waters  of  the 
Paciflc  at  this  city,  and  that  the  Everett  and  Monte  Cristo  Railroad, 
which  by  traffic  arrangement  does  the  business  of  the  Northern  Pacific 
Bailroad  at  this  point,  has  its  terminus  at  this  city,  and  that  large  ter- 
minal improvements  are  contemplated  by  said  railway  companies:  and 
that,  for  the  purpose  of  preserving  the  harbor  so  that  it  will  best  sub- 
serve the  interests  of  these  two  companies,  together  with  the  large 
general  commerce  now  centering  here,  it  is  highly  important  that  the 
U.  S.  Government  should  lay  harbor  lines,  including  a  waterway 
across  certain  extensive  tide  flats  in  front  of  said  city,  from  the  deep 
waters  of  Puget  Sound  to  the  mouth  of  the  Snohomish  Eiver,  which  is 
a  large,  navigable  fresh- water  stream  for  a  distance  of  about  20  miles 
from  said  sound,  and  borders  on  said  city  on  the  north  and  east  sides. 

I  attach  hereto  a  map*  of  the  city  of  Everett,  together  with  its  har- 
bor, which  will  show  you  the  situation,  and  from  which  you  will  readily 
Bee  the  importance  of  the  request  herein  contained. 

Very  respectfully,  Schuyler  Dtotkb, 

Vice-President  a^d  General  Manager^ 

The  Everett  Land  Company, 

The  Secbetaey  of  Wae. 

[Second  indorsemont.] 

Ofpicb  Chief  of  ENaiNEE&s,  U.  S.  Army, 

October  4,  1893. 

Eespectfully  referred  to  Oapt.  Thos.  W.  Symons,  Corps  of  Engineers, 
ifor  report. 

'  If,  in  Captain  Symons's  opinion,  harbor  lines  should  be  established  at 
this  locality  under  provisions  of  section  12  of  the  river  and  harbor  act 
of  August  11, 1888,  as  amended  and  reenacted  by  section  12  of  the  river 
and  harbor  act  approved  September  19, 1890,  he  will  please  submit  to 
this  office  a  map  showing  the  harbor  lines  which,  in  his  judgment,  should 
be  established  by  the  Secretary  of  War. 

To  be  returned  through  the  division  engineer. 
.    By  command  of  Brig.  Gen.  Casey:  jj   -^   Adams 

Major ^  Corps  of  Engineers, 

•  Omitted. 
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[Third  indorsemeDt.] 

U.  S.  Engineeb  Office, 
Portland^  Oreg.^  October  10, 1893. 

Bespectfully  returned  to  the  Chief  of  Engineers,  U.  S.  Army  (through 
Col.  G.  H.  Mendell,  division  engineer),  with  report  of  this  date. 

T.  W.  Symons, 
Captain,  Corps  of  Engineers. 

[Fourth  indorsement.] 

U.  S.  Engineer  Office, 
San  Frandsco,  Cat.,  October  21, 1893. 

Eespectfully  forwarded  to  the  Chief  of  Engineers,  U.  8.  Army. 
The  views  expressed  by  Capt.  Symons  in  report  dated  the  10th 
instant,  herewith,  are  concurred  in. 

G.  H.  Mbndell, 
Colonel,  Corps  of  Engineers, 

Division  Engineer, 


LETTER  OF  MR.  H.  D.  COOLBY,  CITY  ATTORNEY. 

Everett,  Wash.,  August  9, 1893. 

Dear  Sir  :  1  have  the  honor  herewith  to  transmit  a  copy  of  resolu- 
tions passed  by  the  council  of  the  city  of  Everett,  and  in  compliance 
with  said  resolutions  request  that  you  cause  an  order  to  be  entered 
directing  the  establishment  of  harbor  lines  in  the  harbor  front  of  and 
surrounding  said  city,  for  the  reasons  therein  stated. 
Very  respectfully,  yours, 

H.  D.  COOLEY, 

City  Attorney. 
The  Secretary  of  War. 


RRSOLUTIONS  PA8SBD  BY  THE  COUNCIL  OF  THB  ClTY  OF  EVKRETT,   WASH. 

Whereas  there  is  a  large  and  increasing  commerce  at  the  city  of  Everett,  in  the 
State  of  WaHhington,  amounting  in  the  aggregate  to  about  20,000  tons  per  month ;  and 

Whereas  there  are  numerous  sawmills,  lumber  manufacturing  mills,  and  smelting 
works  within  or  adjacent  to  the  limits  of  said  city,  and  at  the  mouth  of  the  Snoho- 
mish River,  causing  a  large  amount  of  debris  and  other  waste  productSi  which  are 
beinff  cast  into  the  said  harbor  in  a  manner  detrimental  to  said  harbor;  and 

Whereas  wharves  and  docks  are  being  constructed  bv  private  owners  in  such  a 
way  as  to  cause  an  irregular  line  of  wharfage,  and  in  sucn  a  way  as  to  block  up  said 
ddbris  and  waste  products ;  and 

Whereas  no  harbor  lines  have  ever  been  established  in  front  of  said  city  of 
Everett  or  in  the  harbor  surrounding  said  city :  Thereforci  be  it 

Resolved,  By  the  council  of  the  incorporated  city  of  Everett,  that  the  preservation 
and  protection  of  the  harbor  of  said  city  requires  the  establishment  ana  laying  out 
of  harbor  lines  and  waterways  under  the  direction  and  by  authority  of  the  War 
Department  of  the  United  States ;  and  be  it 

Further  resolved.  That  the  said  council  of  the  city  of  Everett  call  the  attention  of 
the  Secretary  of  War  to  said  conditions  recited  hereinbefore,  and  do  hereby  request, 
for  the  purpose  of  preserving  and  protecting  said  harbor,  that  he  cause  harbor  lines 
iu  front  of  said  city  to  be  permanently  and  definitely  established;  and  be  it 

Further  resolved,  That  a  copy  of  these  resolutions  be  properly  attested  by  the 
mayor  and  clerk  of  said  city  and  the  city  attorney  be  requested  to  communicate 
with  the  Secretary  of  War  and  procure  such  orders  as  are  proper  in  the  premises. 

Passed  at  a  regular  session  of^the  council  this  15th  day  of  August,  A.  D.  1893. 

ThOS.  '  DWYER, 

Mayor. 
Attest: 

C.  P.  Clark, 

City  Clerk, 
ORPORATE  8BAL.7 
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bepobt  of  oapt.  t.  w.  symons,  corps  of  engineers. 

United  States  Enoineeb  Office, 

PortUmdj  Oreg.^  October  lOy  1893. 

General:  I  have  the  honor  to  submit  the  following  report  upon  the 
subject  of  harbor  lines  at  Everett.  The  general  statements  contained 
in  the  request  of  the  mayor  of  Everett  and  the  vice-i)resident  and  general 
manager  of  the  Everett  Land  Company  I  know  to  be  true.  It  is  my 
opinion  that  harbor  lines  should  be  established  at  Everett. 

This  is  necessary,  particularly  in  the  Upper  Snohomish  Eiver,  back 
of  Everett,  where  a  number  of  wharves  have  been  built  jutting  out  into 
the  stream.  Here  the  stream  is  comparatively  narrow,  and  the  encroach- 
ments, by  wharves,  etc.,  should  be  strictly  limited.  The  same  is 
true  farther  up  the  river  than  is  shown  on  the  lithograph  •  map  here- 
with, at  Lowell,  now  a  part  of  Everett. 

In  connection  with  this  subject  of  harbor  lines,  I  beg  to  invite  atten- 
tion to  the  papers  returned  herewith,  containing  the  request  of  the 
Everett  Land  Company  for  authority  to  construct  a  harbor  at  Everett, 
with  my  report  thereon.  The  location  of  harbor  lines  at  Everett  is 
largely  dependent  upon  what  action  is  taken  in  regard  to  this  request. 

The  present  deep-water  frontage  of  Everett  is  confined  to  a  short 
stretch  near  the  Puget  Sound  Wire,  Nail  and  Steel  Company's  works. 
Jast  north  of  this  point  the  tide  flats  of  the  Snohomish  commence  and 
break  away  out  2  miles  to  the  westerly,  and  northerly  to  the  Tulalip 
Indian  lieservation,  with  shallow  channels  across  leading  into  the  river. 

The  establishment  of  harbor  lines  at  this  deep-water  frontage  and  the 
building  of  a  lock  and  harbor  basin,  as  proposed  by  the  Everett  Land 
Company,  are  so  intimately  correlated  that  one  can  not  be  properly  set- 
tled upon  and  fixed  without  the  other,  if  both  are  ultimately  located. 

If  the  request  of  the  Everett  Land  Company  be  approved,  as  recom- 
mended by  me,  then  it  would  be  desirable  to  establish  the  waterway 
across  the  tide  flats  in  front  of  the  Everett  peninsula  mentioned  by  Mr. 
Duryee.  If  it  is  not  approved  I  can  see  no  reason  for  establishing  the 
vraterway,  as  requested,  unless  it  be  to  provide  for  a  similar  plan  in  the 
future. 

Upon  the  assumption  that  the  plan  and  request  of  the  Everett  Land 
Company  be  approved  the  lines  which,  in  my  judgment,  should  be 
established  by  the  Secretary  of  War  are  approximately  shown,  as  far 
as  the  map  goes,  upon  the  large  blue  print*  sent  with  my  report  upon 
that  request,  and  may  be  thus  described: 

Within  the  inclosed  harbor,  in  the  Old  Eiver,  across  the  tide  flats, 
and  in  the  habor  basin,  the  lines  should  be  the  "pier  head"  lines  of  the 
harbor  channel  and  the  bulkhead  lines  of  the  harbor  basin. 

In  the  deep  water  outside  the  harbor  the  pier  head  line  should  be 
extended  each  way  from  the  harbor  basin,  as  shown  in  red.  Above 
the  head  of  Old  River,  in  the  Snohomish  River  proper,  pier  head  lines 
should  be  located  providing  for  the  widest  possible  channel,  due  regard 
being  had  for  existing  wharves  and  the  rights  of  property  owners  to 
erect  others. 

I  have  not  suflicient  data  at  present  to  enable  me  to  accurately  locate 
these  lines,  which  should  extend  up  a  little  above  Lowell,  but  the 
general  idea  of  the  lines  recommended  is  indic<ited  in  red. 
Very  respectfully,  your  obedient  servant, 

T.  W.  Symons, 

Brig.  Gen.  Thomas  L.  Oasey,  <^^^*^**^>  ^^^*  ^-^^  Engineers. 

Chief  of  Engineers^  U.  8.  A. 

'Omitted. 
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[Flnt  JndononeDt.] 

Opfios  Chief  of  Enoikeers, 

U.  S.  Army^ 
November  25 j  1893. 

Besx)ectfiilly  sabmitted  to  the  Secretary  of  War. 

In  the  matter  of  the  application  of  the  city  of  Everett,  Wash^  and 
of  the  Everett  Land  Company  for  the  establishment  of  harbor  lines  at 
that  place,  attention  is  invited  to  the  within  report  of  Capt.  Thomas  W. 
SymoDs,  Corps  of  Engineers,  to  whom  the  subject  was  referred. 

Captain  Symons  has  given  the  matter  careful  consideration,  and  rec- 
ommends the  establishment  of  harbor  lines  as  described  in  the  report 
and  as  shown  in  red  on  the  accompanying  map. 

I  concur  in  his  recommendation. 

Thos.  Lincoln  Casey, 
Brig.  Oen^  Chief  of  Engineers. 

War  Department, 

November  28y  1893. 

Approved  as  recommended  by  the  Chief  of  Engineers. 

Daniel  S.  Lamont. 

Secretary  of  War. 


APPENDIX  V  V. 


IMPROVEMENT  OF  WILLAMETTE   AND   LOWER  COLUMBIA  RIVERS  AND 
THEIR  TRIBUTARIES,  OREGON  AND  WASHINGTON. 


REPORT  FOR  THE  FISCAL  TEAR  ENDING  JUNE  SO,  1894,  WITS  OTHER 
DOCUMENTS  RELATING  TO  THE  WORKS.  OJEFICERS  IN  CHARGE, 
MAJORS  THOMAS  H,  HANDBURY  AND  JAMES  C.  POST,  AND  LIEUT. 
HARRY  TAYLOR,  CORPS  OF  ENGINEERS. 


IMPROVKMENTS. 


1 .  Montb  of  Colombia  River,  Oregon  and 

Washingt-on. 

2.  Colambia  River  between  Vancouver, 

Wash.,  and  mouth   of    Willamette 
River. 

3.  Canal  at  the  Cascades,  Columbia  River, 

Oregon. 

4.  Columbia  and  Lower  Willamette  riv- 

ers below  Portland,  Oreg. 


5.  Willamette  River  above  Portland,  and 

Yamhill  River,  Oregon. 

6.  Cowlitz  River,  Washington. 

7.  Yonngs  and  Klaskuine  rivers,  Oregon. 

8.  Ganging  waters  of  Columbia  River, 

Oregon  and  Washington. 


United  States  Engineer  Office, 

Portland  J  Oreg.j  July  .9,  1894. 

General:  I  have  the  honor  to  transmit  herewith  annual  reports  of 
the  works  of  river  and  harbor  improvement  in  my  charge  for  the  fiscal 
■year  ending  June  30, 1894. 

Very  respectfully,  your  obedient  servant, 
I  JAS.  C.  Post, 

j  Major ^  Corps  of  Engineers, 

j    Brig.  Gen.  Thomas  L.  Casey, 

Chief  of  Engineers^  U.  S.  A. 


V  V  I. 

!  IMPROVEMENT  OF  THE  MOUTH  OF  THE  COLUMBIA  RIVER,  OREGON  AND 

WASHINGTON, 

The  project  for  this  work  was  adopted  in  1884,  and  cont^^mplated 
securing  and  maintaining  a  navigable  channel  30  feet  deep  across  tlie 
bar  at  the  mouth  of  the  river  by  concentrating  the  ebb  currents,  dis- 
i  tributed  over  the  bar,  from  Fort  Stevens  to  Gape  Disappointment,  a 
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distance  of  10  miles,  measured  on  the  bar.  These  currents  some  years 
produced  one  good  channel,  and  during  others  two  or  three  channels 
across  the  bar,  neither  of  which  wa49  good.  To  accomplish  the  desired 
results  a  jetty  that  was  to  extend  from  the  shore  near  Fort  Stevens 
across  Clatsop  Spit  toward  a  point  about  3  miles  south  of  Gape  Dis- 
appointment and  slightly  convex  to  the  north  was  proposed.  The 
height  and  length  of  the  jetty  were  to  be  finally  determined  as  the  work 
progressed  by  the  effect  produced,  but  it  was  to  be  kept  as  low  and  as 
short  as  was  consistent  with  the  object  to  be  attained,  both  for  reasons 
of  economy  and  to  prevent  its  being  an  unnecessary  obstruction  to 
the  inflowing  tides.  The  jetty  was  to  be  built  of  firmly  constructed 
mattresses  covered  with  rubble  and  afterwards  with  random  blocks  of 
stone  of  large  size. 

In  the  latter  part  of  1884  the  necessary  preparations  for  commenc- 
ing the  work  were  made,  and  early  in  1885  active  operations  began. 
These  consisted  in  the  construction  of  wharves,  buildings,  etc.,  and  an 
elevated  railway  over  thd  site  of  the  jetty  from  which  the  mattresses 
were  to  be  lowered  in  place  and  the  stone  covering  du'nped  upon  them. 
As  the  elevated  railway  advanced  the  mattresses  were  laid  and  ballasted, 
and  these  operations  were  continued  until  the  work  was  extended  4^ 
miles,  to  a  point  3  miles  south  of  Cape  Disappointment.  The  portions 
of  the  jetty  inshore  were  also  raised  as  the  work  advanced.  In  March, 
1893,  the  results  obtained  being  satisfactory,  action  was  taken  to  deter- 
mine the  height  to  which  the  work  should  be  raised  to  secure  its  per- 
manence and  maintain  the  capacity  of  the  newly  formed  channel.  This 
question  was  referred  to  a  Board  who  recommended  that  the  height  of 
the  work  in  its  completed  state  should  be  12  feet  above  datum  at  the 
shore  and  slope  to  10  feet  at  station  122  (1.8  miles)  and  continue  toslope 
frcmi  thence  to  4  feet  above  datum  at  the  outer  end.  Datum  is  taken 
as  the  mean  of  the  observed  lower  low  waters.  This  Board  also  recom- 
mended, as  an  additional  protection  to  the  work,  the  construction  of  4 
groins  on  the  channel  side  of  the  jetty  to  add  to  the  permanence  of  the 
sands  accumulating  there. 

At  the  close  of  the  last  fiscal  year  the  work  had  been  raised  to 
mean  high  tide  for  a  distance  of  2  miles  from  shore,  and  beyond  this 
to  4  feet  above  mean  low  water,  and  a  straight  channel  across  the  bar 
29  feet  deep  at  mean  low  water  had  been  formed,  containing  within  it  a 
narrow  depression  uniting  the  30-foot  contours.  The  distance  between 
the  30  foot  contours  on  the  outside  and  inside  of  the  bar,  independent 
of  this  depression,  was  about  one-half  mile,  or  2,640  feet. 

The  width  of  the  27-foot  channel  was  about  three-quarters  of  a  mile, 
and  that  of  the  25- foot  channel  about  1^  miles. 

OPERATIONS  DUBINa  THE   YEAB. 

The  delivery  of  rock  was  continued  until  the  middle  of  December, 
when  the  work  was  suspended  owing  to  severe  weather.  About  the 
middle  of  February  the  delivery  was  resumed  and  continued  until  the 
end  of  March,  when  operations  were  again  suspended  by  the  comple- 
tion of  the  contract  for  the  rock  and  the  near  exhaustion  of  the  funds 
available  for  the  work. 

During  the  year  115,733.8  tons  of  rock  were  received,  the  two  outer 
groins,  Nos.  1  and  2,  were  constructed  and  the  work  was  raised  from 
its  outer  end  to  station  150,  or  10,000  feet,  to  the  completed  height; 
from  150  to  105  to  7.5  feet  above  low  water,  or  average  high  water; 
from  105  to  95  it  rises  gradually  from  7.5  to  9  feet  above  mean  low 
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watery  from  95  to  40  it  rises  gradually  from  9  to  10  feet,  and  from  40 
to  the  shore  it  is  at  the  completed  height.  From  the  shore  to  station 
105  the  height  has  been  attained  by  damping  the  rock  in  a  narrow 
ridge.  This  was  considered  advisable  for  greater  security  against 
drift,  as  it  was  unknown  how  long  the  work  would  be  obliged  to  stand 
before  other  appropriations  were  made.  It  is  possible  that  the  height 
of  this  portion  of  the  work  may  in  future  be  reduced  by  heavy  seas. 
The  unusual  height  of  the  water  in  the  Columbia  River  during  the 
i^ecent  rise  produced  enormous  quantities  of  drift,  which,  without  the 
precaution  taken  of  giving  increased  elevation  to  the  work,  and  the 
^eatest  care  on  the  part  of  those  in  charge,  would  have  probably 
wrecked  a  large  portion  of  the  railway  over  the  work.  During  the 
heavy  gales,  from  October  to  December,  about  4,000  tons  of  rock  were 
washed  off  the  outer  end  of  the  jetty,  reducing  its  height  over  the 
outer  1,400  feet  to  low  water,  and  from  thence  to  station  228,  an  addi- 
tional distance  of  800  feet,  to  3  feet  above  low  water.  Inside  of  this 
station  there  has  been  practically  no  disturbance  of  the  rock.  The 
outer  1,800  feet  of  the  railway  was  also  practically  destroyed.  The 
rock  on  groin  No.  1  settled  2  feet  during  the  storms  referred  to.  This 
was  afterwards  raised  to  its  proper  height,  and  it  has  again  settled  2 
feet. 

During  May  and  Juue  soundings  were  made  over  the  outer  bar  and 
the  shoals  in  the  vicinity  of  the  work  and  also  upon  the  jetty  to  ascer- 
tain what  changes,  if  any,  had  taken  place  during  the  past  year.  The 
condition  of  the  jetty  at  the  end  of  the  year  has  already  been  stated. 
The  shoals  on  both  sides  of  the  work  have  greatly  increased  both  in 
height  and  area,  as  will  be  seen  by  reference  to  the  drawing  inclosed, 
which  gives  the  position  of  the  shoals  as  they  existed  a  year  ago  and 
at  the  present  time.  The  survey  of  the  bar,  a  copy  of  which  is  also 
inclosed,  shows  practically  no  change  in  the  channels.  The  30-foot 
depression  across  the  bar  has  disappeared  while  the  29-foot  channel  is 
somewhat  wider,  and  the  distance  measured  across  the  bar  between  the 
80-foot  contours  has  been  reduced  to  1,500  feet.  Apparently  this  has 
been  caused  by  the  inward  movemen  t  of  the  outer  contour.  The  width  of 
fhe27-foot  channelhas  increased  to  1|  miles,  and  that  of  the  25-foot  chan- 
lel  to  2^  miles.  In  front  of  the  end  of  the  jetty  the  24foot  contour  has 
tioved  seaward  about  2,000  feet,  and  inside  this  contour  toward  the 
jetty  the  depth  has  been  reduced  5  to  10  feet  by  drifting  sand.  On  the 
torth  side  of  the  channel  the  24-foot  contour  extends  about  the  same 
^istiince  seaward  as  before  but  it  has  moved  somewhat  toward  the 
torth. 

The  original  estimate  of  the  cost  of  this  work  was  $3,710,000,  and  up 
fo  the  present  time  $1,687,600  have  been  appropriated.  This  leaves  to 
the  credit  of  the  work  on  the  original  estimate  $2,022,500.  This  prog- 
J'ess  made,  together  with  the  results  desired,  were  so  advanced  in  1893 
iliat  the  Board  of  Engineers  estimated  that  the  work  could  be  com- 
pleted for  a  sum  of  $338,180  in  addition  to  that  already  appropriated. 
This  anticipation  still  seems  likely  of  fulfillment  if  the  necessary  funds 
jtre  supplied  at  an  early  date,  and  if  it  is  accomplished  the  total  cost 
►f  the  work  will  be  only  $2,025,680,  and  thus  a  saving  of  nearly  one- 
lalf  the  original  estimate  will  be  made.  The  present  extremely  satis- 
factory condition  has  resulted  mainly  from  continuous  operations  upon 
^he  work  which  have  been  possible  by  the  later  appropriations  being 
pf  sufficient  size  to  enable  the  work  to  be  carried  on  without  delay,  and 
the  present  is  the  first  time  during  five  years,  except  for  twenty  days  in 
JL890,  that  the  funds  have  become  exhausted  and  operations  have  been 


2634      BEPOBT   OF   THE   CHIEF   OF   ENGINEERS,  U.  S.  ARMT. 

suspended  for  that  reasoiL  If  this  suspension  be  long  continued  it  wiU 
add  materially  to  the  amount  necessary  for  the  completion.  The  greater 
X>ortion  of  the  railway  over  the  work,  from  decay,  is  nearing  the  period 
when  it  will  not  be  safe  unless  exteuBively  repaired,  and  the  cost  of  its 
maintenance  will  therefore  be  greatly  increased,  even  if  it  doea  not 
have  to  be  entirely  renewed.  Should  the  latter  prove  necessary,  it 
would  be  attended  with  much  difficulty  and  large  exi)en8e,  for  the 
piling  to  sustain  the  track  must  be  driven  through  the  rock  and  mat- 
tresses constituting  the  jetty.  There  is  therefore  great  need  of  an 
inunediate  and  sufficient  appropriation  to  complete  the  work,  and  it  is 
earnestly  recommended  that  the  whole  of  the  $338,180  be  made  avail- 
able for  the  fiscal  year  ending  June  30, 1896. 

Mr.  O.  B.  Hegardt  has  continued  in  local  charge  of  the  work  and 
has,  as  heretofore,  performed  his  duties  zealously  and  intelligently. 
His  report  is  inclosed  and  contains  additional  details  of  the  year's 
operations. 

APPROPRIATIONS. 

Act  of— 

July  5,  1884 $100,000 

Augusts,  1886 187,500 

August  11,  1888 600,000 

February  22,  1890 75,000 

September  19,  1890 475,000 

July  13,  1892 350,000 

Total 1,687,500 

Money  statement 

July  1,  1893,  balance  unexpended $188,810.98 

June  80,  1894,  amount  expended  during  fiecal  year 170, 642. 06 

July  1,  1894,  balance  unexpended 18,168.90 

July  1,  1894.  outstanding  liabilitiea 415.00 

July  1, 1894,  balance  available 17,753.90 


'Amount  (estimated)  required  for  completion  of  existing  project 338, 180.00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1896  338, 180. 00 
Submitted  in  compliance  with  requirements  of  sections  2  of  river  and 
harbor  acts  of  1866  and  1867  and  of  sundry  civil  act  of  March  3,1893. 


report  of  o.  b.  heoardt,  assistant  kngikekr. 

Office  of  United  States  Assistant  Engineer, 

Fart  Stevens  J  Oreg.y  June  30, 1894, 

Major  :  I  have  the  honor  to  submit  the  following  report  of  operations  on  the 
improvement  of  the  mouth  of  the  Columbia  River,  Oregon  and  Washington,  for  tho 
fiscal  year  ending  June  30,  1894. 

jetty  tramway. 

No  extension  to  the  tramwav  was  made  during  the  year. 

Repairs  to  and  the  care  of  the  tracks,  for  the  running  ot  rock  trains,  has  been  tho 
principal  work  done. 

The  period  from  the  latter  part  of  October  to  about  April  1  was  a  succession  of 
violent  storms  and  gales  and  the  tramway  was  damaged  to  a  great  extent,  and  par- 
ticularly so  ftt  its  outer  end. 

I  have  been  told  by  the  bar  pilots  it  was  tho  stormiest  season  experienced  during 
the  last  sixteen  to  twenty  years. 

November  23  to  26  unusually  heavy  gales  prevailed,  accompanied  by  high  tides 
and  heavy  sea,  and  the  outer  end  of  th<'.  tramway  sufi'ered  a  great  deal.  No  ex  ami* 
nation  of  the  tracks  beyond  Station  235  could  be  made  until  a  few  days  later, 
because  the  spray  of  the  breakers  was  flying  across  the  tracks  even  at  low  water. 
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It  was  foiuid  that  the  damage  done  at  tbis  time  was  the  washing  away  of  the 
entire  tramway  structure  between  Stations  241-60  and  245-44,  a  distance  of  384  feet. 
From  Station  24&-44  to  Station  25(MX)|  the  original  end  of  the  Jetty,  the  tracks 
remained  intact  with  the  exception  of  a  few  bents  at  the  very  end.  Between  Sta- 
tions 241^60  and  239-00  piles  were  broken  off  in  several  bents,  but  inside  from  Sta- 
tion 230-00  the  tracks  were  not  in  the  least  disturbed. 

Where  the  break  occurred  is  the  most  exposed  part  of  the  Jetty,  and  we  have  had 
trouble  to  hold  the  tracks  there  every  winter  since  the  tramway  was  coostructed. 

As  soon  as  the  sea  had  subsided  sumciently  to  allow  of  work  being  carried  on^  steps 
were  at  once  taken  to  reenforoe  and  stren^ifthen  the  tracks.  The  caps  and  stringers 
were  extra  driftbolted,  longitudinal  braces  put  in,  and  |-inch  by  2|-inch  iron  straps 
placed  over  both  the  caps  and  the  stringers  for  a  distance  of  several  hundred  feet 
inshore  from  Station  239-00,  and  no  further  dama£;e  was  occasioned  by  the  storms 
until  December  20  to  23,  when  another  series  of  gales  of  almost  greater  severity  than 
those  in  November  a^ain  occurred. 

Tho  damage  done,  nowever,  was  not  so  serious  as  in  November,  and  only  an  addi- 
tional number  of  bents  washed  away  between  Stations  238-00  and  241-60.  The  whole 
structure  between  these  stations  had  been  so  weakened  by  the  constant  beating  of 
the  heavy  sea  against  it  that  nothing  in  the  way  of  repairs  could  be  done  to  secure 
the  tracks  and  to  prevent  further  damage  to  the  standmg  and  uninjured  )>ortion  of 
the  tramway;  the  tracks  were  cut  adnft  at  Station  238-40,  and  the  tracks  inshore 
frx)m  this  station  strengthened  in  the  same  manner  as  before  described. 

A  large  number  of  piles  from  Station  150-00  and  out  were  knocked  loose  and  out 
of  place,  but  were  secured  before  they  were  broken  off.  About  the  middle  of  Janu- 
ary the  worst  storm  of  the  season  struck  this  place  and  continued  for  five  daysJbhe 
velocity  of  the  wind  during  these  days  being  fr^om  70  to  90  miles  per  hour.  This 
time  more  damage  was  done,  and  a  number  of  bents  washed  away  from  the  standing 
end  of  the  tramway,  and  it  again  became  necessary  to  cut  adrift  tne  damaged  portion 
of  the  tracks  at  Station  235-00. 

In  February  and  March  more  piles  were  broken  off  as  far  in  as  to  Station  232-48, 
but  since  that  time  no  damage  has  been  done  to  the  tramway  tracks  by  the  storms. 

The  original  end  of  the  tramway  was  at  Station  250-40,  but  the  last  two  bents 
were  carried  away  shortly  after  the  rock  had  been  placed, so  that  Station  250-00 has 
been  considered  as  the  end  of  the  Jetty  and  the  tramway. 

It  will  be  seen  that  nearly  2,000  feet  of  track  have  either  been  entirely  washed 
away  or  badly  damaged  since  November  last,  Station  232-48  being  now  the  end  of 
the  tramway. 

Portions  of  the  damaged  tracks  are  still  standing  and  the  -entire  part  between 
Stations  249-88  and  246-84.  This  is  where  a  third  track  had  been  addea  to  the  tram- 
way and  the  mattress  work  made  70  feet  wide  and  a  very  large  amount  of  rock 
placed. 

1  before  the  winter  storms  set  in  the  rock  in  the  Jetty  had  already  been  raised  to  the 
height  established  by  the  Board  of  Engineers,  from  the  outer  end  and  inshore  for  a 
distance  of  1.89  miles,  and  this  part  of  the  jetty  considered  as  completed,  and  the 
ditmage  to  the  tramway  was  not  of  so  serious  a  nature  as  it  would  have  been  had  it 
olcurred  at  an  earlier  date. 

The  rails  on  the  outer  part  of  the  tramway  had  been  taken  up  for  use  in  the  groin 
tfacks,  from  the  north  track  between  Stations  235  and  250  and  from  the  south  track 
between  Stations  242  and  250,  so  that  comparatively  few  rails  were  lost. 

.During  the  unprecedented  freshet  in  the  Columbia,  in  the  early  part  of  .Tune, 
immense  quantities  of  drift  were  brought  down  and  large  portions  lodged  against 

e  Jetty.    By  constant  watchfulness  and  the  sawing  up  and  pulling  out  of  the  drift, 

e  only  damage  done  to  the  tramway  was  the  breaKing  off  of  one  pile  near  Station 

7-00. 

Fortunately  southerly  winds  prevailed  during  the  greater  part  of  the  time  during 
irfhich  the  most  of  the  drift  came  down  and  kept  it  away  from  the  Jetty. 
J  The  usual  yearly  straightening  of  the  tracks  had  to  be  attended  to  and  was  done 
c  iriug  suspension  of  rock  delivery  in  Januarv. 

From  the  shore  and  out  to  Station  150-00  the  rails  were  taken  up  and  relaid  for 
t  le  greater  part  of  the  distance,  and  the  first  2,000  feet  entirely  resniked. 

A  new  railroad  crossing  was  put  down  where  the  pile-driver  tracKs  Join  the  main 
itacks.  the  old  one  being  in  bad  condition. 

J  While  running  rock  trains  it  had  been  necessary,  as  heretofore,  to  employ  tir 
3^en  to  take  up  the  creeping  of  the  rails  and  keep  the  tracks  in  good  order. 
.  The  first  part  of  the  tramway  has  now  been  standing  since  1886,  and  duri* 
Ifcst  three  years  received  extensive  repairs. 

'  Its  condition  of  course  becomes  worse  with  every  year,  and  will  not  bes^ 
^11  ch  longer  without  being  practically  rebuilt.    The  rails,  from  the  coii*' 
^ire  to  the  salt  air  and  spray  from  the  sea,  are  getting  badly  corroded  ar 
^ady  to  be  condemned  as  unfit  for  further  use. 
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JETTY. 

The  mattress  work  was  completed  in  1892,  and  no  mat-sinking  in  the  jetty  proper 
has  been  done  dnrin?  the  year. 

Tlie  amonnt  of  rock  received  and  placed  on  the  jetty  and  mroins  during  the  fiscal 
year  was  116,733.8  tons,  and  was  furnished  by  Maxwell  &,  Huber,  Spokane,  Wash., 
under  contract  of  March  6, 1893. 

The  rock  received  was  distributed  over  the  jetty  and  on  the  groins  at  the  folio w> 
ing  places :  Between  Stations  150  and  250,  the  end  of  the  jetty,  67,462  tons ;  between 
Stations  30  and  150,  49,750  tons;  in  groin  No.  1,  at  Station  228-00,  5,283  tons,  and  in 
groin  No.  2,  at  Station  156-00,  3,238.8  tons. 

By  the  revised  project  of  the  Board  of  Engineers,  approved  June  9, 1893,  the  jetty 
when  considered  as  completed,  the  top  at  the  shore  end,  Station  25-80,  should  be  at 
reference  12  above  datum  plane,  and  should  slope  thence  to  reference  10  at  Station 
122-00,  1.8  miles;  thence  to  the  reference  4  at  the  outer  end. 

The  rock  received  during  the  iiscal  year  has  been  placed  in  accordance  with  the 
project,  and  the  jetty  between  Stations  160-00  and  250-00,  10,000  feet,  raised  to  the 
established  references,  and  is  considered  as  completed. 

The  jetty  between  Stations  25-80  and  150-00  has  been  raised  to  the  following 
heights :  From  Station  25-80  to  Station  40-00  the  rock  is  up  to  reference  12  above 
datum  plane,  mean  lower  low  waters ;  from  Station  40-00  to  Station  95-00  it  is  prac- 
tically up  to  within  2.5  feet  of  the  established  height  for  the  entire  distance,  and 
from  Station  95-00  the  rock  slopes  from  reference  9  to  reference  7.5,  mean  high  water, 
at  Station  105-00.  From  station  105-00  to  Station  150-00  the  top  of  the  jetty  is  prac- 
tically up  to  mean  high  water. 

The  crest  of  the  jetty  from  Station  25-80  to  Station  105-00  is,  however,  very  narrow, 
because  the  rock  placed  here  during  the  last  months  of  rock  delivery  was  dumped 
to  increase  the  height  as  much  as  possible  without  increasing  the  base. 

Rock  delivery  for  the  winter  was  suspended  on  December  16,  and  nearly  the  whole 
force  discharged,  only  sufficient  number  of  men  being  retained  to  make  necessary 
repairs  to  the  plant  and  tramway  tracks. 

There  still  remained  at  this  date  28,615.2  tons  of  rock  to  be  taken  on  contract  of 
March  6,  1893.  On  February  14  delivery  of  rook  was  again  resumed,  and  all  the 
rock  taken  and  contract  completed  March  30,  and  all  hands  laid  off,  with  the  excep- 
tion of  a  small  party  retained  for  surveying  purposes  and  two  watchmen. 

[During  the  month  of  March  19,584.3  tons  of  rock  was  received  and  discharged,  and 
was  the  largest  amount  received  in  any  one  mouth  during  the  year,  despite  the  unus- 
ually rough  weather,  and  this  amount  has  been  exceeded  only  twice  during  the 
progress  of  the  work,  September,  1891,  21,868  tons,  and  October,  1891,  20,255  tons. 

At  Stations  52  and  88,  the  locations  of  the  two  groins  still  to  be  constructed  for  a 
distance  of  about  300  feet  at  each  place,  the  rock  in  the  jetty  had  been  left  low  to 
permit  of  the  driving  of  the  connection  piles  of  the  groins  with  the  main  tracks  with 
greater  ease,  the  driving  next  to  the  jetty  being  through  the  rocks. 

During  the  suspension  of  rock  delivery  in  January,  the  necessary  piles  were  driven 
to  allow  the  ''crossing ''  timbers  of  the  groins  to  be  placed,  and  when  rock  was  agaiji 
received,  in  February,  these  low  places  were  filled  up  and  the  rock  raised  to  the 
established  height,  as  the  putting  in  of  the  railroad  crossings  for  the  groin  tracks 
would  prevent  additional  rock  to  be  placed  there. 

All  the  rock  placed  during  the  year  between  Stations  25-80  and  52-00  was  dumpel 
on  the  north  or  river  side  of  the  tracks,  because  the  bents  of  the  tramway  betweoi 
these  stations  are  only  10  feet  apart  and  do  not  admit  of  large  blocks  being  dumpel 
between  the  tracks,  as  is  done  where  the  bents  are  16  feet  apart,  and  also  because  it 
affords  the  best  protection  against  the  logs  and  drift  carried  down  by  freshets  in  th» 
river. 

This  drift  lodges  mostly  against  this  stretch  of  the  jetty,  and  when  there  is  any 
swell  on  either  breaks  the  piles  off  or  knocks  them  out  of  place. 

The  drift  brought  down  oy  the  freshet  in  the  Columbia,  during  the  early  part  of 
Juue,  was  the  heaviest  yet  experienced,  andbut.for  the  increased  neight  of  the  rock 
in  the  jetty  considerable  damage  to  the  tracks  would  no  doubt  have  been  done. 

As  has  elsewhere  been  stated,  the  fall  and  winter  months  were  a  succession  c/ 
storms  of  unusual  severity.  During  these  storms  the  outer  end  of  the  jetty  wai 
subjected  to  the  full  force  of  the  sea  and  a  large  amount  of  rock  was  washed  off. 

Where  the  jetty  is  protected  by  the  large  sand  spit  on  the  south  side  the  wavei 
are  broken  and  their  force  spent  before  reaching  the  jetty.  It  may  be  said  that 
inshore  from  Station  210  no  disturbance  to  the  rock  work  has  taken  place,  and  only 
to  a  small  extent  between  Stations  220  and  230. 

From  Station  230  and  out  to  the  end,  however^  the  storms  caused  a  large  amotttii 
of  rock  to  be  washed  off  the  top  of  the  jetty,  and  it  is  estimated,  from  cross  sections, 
that  the  rock  thus  washed  off  amounted  to  in  the  neighborhood  of  4,000  tons. 
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Inahore  from  Station  225  the  rook  remains  practically  as  it  was  at  the  time  of  plac- 
ing it,  some  of  the  top  rocks  only  haying  oeen  swept  off  in  a  few  places  between 
Stations  210  and  225.  From  Station  230  and  out  to  the  end  the  rock  is  now  only  np 
to  about  1  foot  aboye  datnm  plane,  or  practically  at  the  height  it  was  affcer  the  win- 
ter storms  of  1892-'93,  so  that  th«  rock  placed  on  Uie  Jetty  this  year  outside  of  Sta- 
tion 230  was  washed  off  by  the  storms  in  October-December. 

No  disturbance  of  the  rock  work  has  taken  place  since  January,  it  being  found, 
from  measurements  taken  for  cross  sections  of  the  jetty,  to  be  at  the  present  time 
at  the  same  height  as  it  was  on  December  19. 

Frequent  measurements  haye  been  taken  during  the  year  of  the  height  of  the  rock 
in  the  jetty,  but  there  haye  been  no  signs  of  settnng  or  sinking  of  the  rock. 

The  sands  on  each  side  of  the  jetty  were  located  in  June,  by  sextants,  on  a  run-out 
of  the  tide,  of  about  2  feet  below  datum  plane,  and  show  considerable  increase  in 
area  since  last  year. 

On  the  south  side  the  spit  has  extended  toward  the  end  of  the  jetty  and  now  joins 
it  at  about  Station  230,  and  at  its  lower  end  there  is  an  addition  of  about  3,000  feet 
to  the  south. 

At  its  lower  end  it  has  also  moyed  about  600  feet  nearer  to  the  low- water  shore 
line  of  the  beach,  leaying  a  channel,  ac  extreme  low  water,  about  600  feet  wide 
between  the  spit  and  the  beach.  This  channel,  from  some  distance  north  of  the 
Point  Adams  Light-House  to  near  its  lower  end,  carries  from  10  to  16  feet  of  water, 
with  stronff  currents  running  through  it,  and  particularly  so  on  ebb  tide.  At  certain 
stages  of  the  tide  this  channel  is  the  only  outlet  for  the  flood  water  from  the  large 
pocKct  near  the  root  of  the  jetty. 

At  the  lower  end  of  the  spit  this  channel  is  nearly  closed  by  a  sand  bar  with  a 
depth  of  only  a  couple  of  feet  at  low  water. 

The  large  pocket  of  water  south  of  the  jetty  and  near  its  root  has  about  the  same 
depth  as  at  the  time  last  suryey  was  made,  October,  1893,  though  the  spit  itself  has 
made  out,  reducing  the  area  ot  the  pocket. 

The  southern  limit  of  the  large  sand  spit,  on  the  south  side  of  the  jetty,  toward 
its  lower  end,  has  been  forced  several  hundred  feet  to  thenorth^  caused  prooably  by 
the  heayy  surf  constantly  beating  against  it  at  its  junction  with  the  beach  for  the 
larger  portion  of  the  winter  and  spring,  and  no  doubt  accounts  for  the  large  exten- 
sion of  the  spit  below  this  point. 

Though  this  spit  has  not  greatly  increased  in  area,  it  has  built  in  height  consider- 
ably and  shows  a  much  larger  area  bare  at  a  certain  stage  above  low  water.  Parts 
of  it  are  bare  at  an  elevation  of  6  feet  above  the  plane  of  reference,  mean  lower  low 
water,  and  the  largest  portion  of  it  at  5  feet. 

On  the  north  side  of  the  jetty  the  accumulation  of  sand  also  shows  a  decided 
increase  and  makes  a  practically  continuous  spit  from  Station  110  and  out  to  Station 
220.  At  its  widest  part,  opposite  Station  120,  the  spit  has  moved  out  about  700  feet, 
as  compared  with  last  year. 

Since  the  jetty  has  been  raised  to  its  present  height  the«  tendency  of  the  tide  to 
^w  with  great  velocity  across  the  line  of  the  jetty,  which  trouble  was  experienced 
principally  in  the  first  mile  and  one-half,  has  been  practically  checked,  with  the 
€tt:ception  of  on  the  first  of  the  ebb,  on  tides  above  the  average  height. 

The  ebb  water  now  flows  nearly  parallel  to  the  jetty  and  the  currents  from  it  have 
<ft,used  some  scouring  away  of  the  sand  near  the  jetty,  from  its  root  and  out  to  about 
sation  50  and  between  Stations  80  and  100,  but  does  not  exceed  3.5  feet  in  the  deepest 
pace  and  a  little  over  2  feet  on  the  average. 

The  construction  of  the  two  remaining  groins,  at  Stations  52  and  88,  will  no  doubt 
6t>yiate  this  difiSculty  and  cause  a  decided  shoaling  near  the  ietty. 
i  The  accumulation  of  sand  between  the  two  groins  alreaay  constructed  has  been 
itore  rapid  than  elsewhere.    The  sand  has  filled  in  close  up  to  the  jetty  and  in  places 
H  up  to  the  level  of  the  rock. 

1  GROINS. 

According  t.o  the  project  of  the  Board  of  Engineers,  approved  June  9, 1893,  four  low 

'oins  were  to  be  built  out  from  the  main  jetty — one  near  Station  52-00,  1,000  feet 

>ng;  another  near  Station  88-00, 1,000  feet:  another  near  Station  151-00,  600  feet 

>ng,  and  the  fourth  near  Station  228-00,  500  feet  long.        All  to  slope  on  the  top 

rom  datum  level  at  the  jetty  to  the  bottom  of  the  river  at  the  outer  end.    The  rock 

rest  upon  brush  mattresses  about  2|  feet  thick  and  40  feet  wide. 

For  convenience  the  groins  have  been  numbered  1,  2.  3,  and  4,  No.  1  being  near  the 

4uter  end  of  the  jetty  and  No.  4  the  one  next  to  the  snore. 

Groins  1  and  2  were  completed  last  fall. 
.  The  one  projected  to  be  built  out  from  Station  151-00  was  put  in  at  Station  156-00 
io  get  it  in  deeper  water,  the  sand  spit  at  Station  151-00  having  built  up  so  rapidly  as 
\o  be  bare  at  low  water,  close  up  to  the  jetty,  at  the  time  the  construction  of  the 
iproin  was  to  be  commenced. 


2638      REPOBT  OF  THE   CHIEF   OF  SNOINEEBSy  U.  8.  ABM7. 

Ae  soon  m  tike  material  for  tiie  ooBfltraotion  of  the  twv  outer  groins  -wm  reoeored 
tlie  fiUe-driver  was  at  -cnoe  ron  out  and  set  to  work^  July  26, 

<iroin  Nou  1  was  the  one  first  commenoed,  but,  owing  to  its  expoaed  positiaB  te  the 
heavy  sea  mnning  in  over  the  spit  at  the  end  of  the  jetty,  driving  was  very  slow, 
and  it  was  not  nntil  September  1  that  the  tracks  ^nore  completed  and  ready  for  the 
sinking  of  the  mattresses. 

The  i>ile^Tiving  for  groin  No.  2  commenced  en  September  8  and  was  completed  in 
the  early  part  of  October.    The  last  mattress  for  this  eroin  was  snnk  November  8. 

The  construction  of  the  groin  was  greatly  retarded  by  the  bad  weather  ezpeii- 
SDced. 

The  average  cost  per  linear  foot  of  the  tracks  for  groins  1  and  2  was  $8.69 ;  for 
groin  No.  1  it  was  nearly  $10  per  foot,  or  double  that  of  the  main  tracks. 

Tlie  cost  of  the  mattress  work  for  both  groins  was  $5  per  linear  foot. 

lu  the  construction  of  the  two  groins  were  used  690  cords  of  fascines  and  8,521.8 
tons  of  rock ;  of  the  latter  5,283  tons  in  groin  No.  1  and  3,238.8  tons  in  groin  No.  2. 

The  mats  in  groin  No.  1  were  sunk  in  an  average  of  6  feet  of  water,  at  low  water, 
and  those  iu  groiu  No.  2  about  one-third  in  8  feet  of  water  and  one-third  on  the  sands 
bare  at  sero. 

After  the  storms  in  October-December  the  rock  in  groin  No.  1  showed  a  settle- 
ment or  washing  off  of  about  2  feetu  and  in  February  200  tons  of  rock  wns  dnmped 
on  it  to  bring  it  to  its  original  hei^nt. 

Measurem«'nts  taken  in  groin  iVo.  1  in  the  early  part  of  June  showed  a  further 
settlement  of  about  2  feet,  caused  probably  by  scour  from  the  strong  currents  daring 
the  freshet  in  the  Columbia. 

The  rock  in  groin  No.  2  remains  at  the  same  height  as  at  the  time  of  placing  it. 

For  groins  3  and  4  the  first  twelve  piles  were  driven  at  each  place,  which  permits 
of  the  railroad  crossings  being  put  down  and  the  constructions  of  the  groin  tracks  to 
proceed  without  interruption  to  the  mnning  of  rock  trains  when  the  work  is  again 
started  np. 

The  effect  of  the  groins  already  oonstmoted  has  been  to  cause  the  sands  to  build 
np  and  increase  in  area,  and  notably  so  below  No.  2  groin. 

Fourteen  piles  were  washed  away  from  near  the  end  of  groin  No.  1  during  the 
winter  storms.    These  have  not  yet  been  replaced. 

SHORE  TKR8TI.K. 

No  work  was  required  to  be  done  to  this  during  the  year,  with  the  exceptiafn  of 
the  ordinary  care  of  the  tracks. 

^'HARVKS. 

The  storms  in  December  and  January  were  followed  by  extreme  high  tides,  witli 
very  heavy  swell,  and  the  wharves,  tracks,  and  connections  were  damaged  to  some 
extent. 

A  large  nnniber  of  pil^s  in  the  tracks  were  undermined  and  washed  away  or  brokcu 
off  by  iioating  logs,  and  the  gridiron  for  storing  the  small  rock  used  in  siuking  mat- 
tresses destroyed. 

This  gridiron  was  built  in  August  in  connection  with  the  mattress  work  for  the 
groins,  and  was  24  by  60  feet. 

In  the  connection  between  the  new  and  the  old  wharves  one  bent  of  piles  was  car- 
ried away. 

The  necessary  repairs  were  made  before  rock  delivery  was  resumed  in  February. 

SHORE  REVETMENT. 

In  November  about  800  feet  of  the  track  were  either  washed  away  or  undermined, 
and  the  height  of  the  rock  lowered  several  feet  in  places. 

The  piles  for  this  track  in  the  portion  damaged  had  only  been  dug  into  the  ground, 
and  in  anticipation  of  possible  injury  to  it  the  rails  had  been  taken  up  to  be  usevl 
elsewhere. 

No  attempts  have  been  made  during  the  last  two  years  to  keep  this  track  in  repairs. 

PLANT. 

The  whole  plant  has  been  kept  in  good  repair  during  the  year.  All  repairs  to  the 
plant  have  been  made  on  the  work  and  in  the  workshop  of  the  place. 

Dump  cars, — Five  of  the  geared  dump  cars  had  the  ironwork  Hcraped,  after  which 
this,  as  well  as  the  woodwork,  was  thoroughly  painted.  Twenty -six  new  car  boxes 
were  made  and  a  large  number  repaired.  The  woodwork  in  the  swing  frame  of  the 
geared  cars  had  become  badly  worn,  and  had  to  be  renewed  in  19  cars. 

LoconuttiveB, — The  ordinary  running  repairs  during  the  working  season  were 
attended  to. 
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Dnrinff  the  siuipension  of  rock  deliveiy  in  Jannaxy,  locomotiTos  Nos.  2  and  3  were 
overliaufed  and  put  in  good  repair.  These  locomotiTeci  also  had  new  trailing  track 
springs  made  for  them  and  pnt  in. 

Four  locomotives  had  new  smokestacks  made  or  the  old  ones  practicallj  jrenewed. 

Derricks.— Theae  have  been  kept  in  good  repair  and  painted.  In  Janaary  two  of 
the  derricks  were  taken  down  to  have  the  ironwork  examined  and  painted.  One 
new  boom  and  mast  were  made  as  a  reserve  in  case  of  breakdown. 

The  wooden  frictions  of  the  hoisting  engines  were  tnmed  off  and  trued  and  the 
machinery  slightly  repaired. 

Pile-driver. — The  engines  of  the  driver  were  given  some  small  repairs  before  set  to 
work  on  the  groin  tracks,  and  the  pomp  used  to  hydranlic  down  the  piles  thoroughly 
overhauled. 

Tug. — la  January  the  steam  tug  George  ff.  Mendell  was  laid  up  for  four  days  for 
general  overhauling  and  the  cleaning  of  the  machinery  and  boiler. 

Canvas  was  put  under  the  pilot  house  to  stop  the  leakage  of  rain  water  in  the  cabin 
underneath. 

The  tug  was  put  on  the  beach,  and  the  bottom  of  the  hull  scraped  and  given  a 
coat  of  copper  paint. 

A  hand  rail  was  put  round  the  whole  upper  deck,  principally  as  a  safegttard  when 
using  the  tuff  for  surveying  on  the  bar. 

Barges. — Ml  the  barges  were  more  or  less  repaired  while  engaged  in  carrying  rock 
from  the  quarry,  the  minor  repairs  being  mostly  to  the  decks  and  ^ards. 

The  four  small  and  oldest  barges  received  extensive  repairs  during  the  year.  All 
of  them  had  practically  new  decks  put  on,  and  two  of  them  were  hauled  out  in  Port- 
land for  the  calking  of  the  bottom  and  sides  below  water  line. 

Before  commencing  to  take  rock  in  February  last^  it  was  found  necessary  to  haul 
out  two  of  the  large-size  barges,  Nos.  7  and  9,  to  oe  calked  before  they  could  be 
put  on  the  run. 

Kew  sheathing  on  the  decks  was  put  down  on  barges  Nos.  8  and  10,  besides  the 
patching  of  all  the  others. 

Quarters  an4  buildings, — The  foundations  of  the  barracks  and  the  mess  storehouse 
had  to  be  reinforced,  as  they  showed  signs  of  settling.  The  quarters  and  other 
houses  around  the  parade  ground  were  whitewashed. 

SURVKT8. 

Since  April  1  the  only  work  carried  on  has  been  that  of  snrve3ring,  and  this  has 
occupied  the  time  of  a  small  party  up  to  the  end  of  the  fiscal  year.  The  first  sur- 
veying done  was  the  locating  of  the  fish  traps  bordering  on  the  channel  lines  in 
Bakers  Bay.  Later  on.  ranges  were  establisned  to  define  these  channel  lines,  and 
consist  of  dolphins  driven  at  convenient  distances  on  the  lines  of  the  channel. 

Soundings  were  also  taken  in  the  channel  Inside  of  Sand  Island,  Bakers  Bay,  and 
out  through  \vhat  is  called  the  **  cut-off,''  between  The  lower  end  of  the  island  and 
Cape  l>i8a]>pointment. 

£ome  shoaling  has  taken  place  at  the  head  of  the  island,  but  the  greatest  change 
has  occurred  iu  the  "cut-off.^'  As  late  as  last  November  there  was  a  good  13-foot 
channel  at  low  water,  but  this  was  practically  closed  by  the  winter  storms,  and  in 
February  carried  only  5  to  6  feet  at  low  water, 

Theswell,  which  during  the  winter  storms  breaks  with  great  violence  upon  Peacock 
Spit,  was  this  past  winter  reported  to  have  been  much  greater  than  during  any  pre- 
vious year  and  ibrced  the  sand  over  into  the  channel  and  reduced  its  depth  by  7  to 
8  itet. 

}u  April  this  channel  gave  indications  of  opening  up  again,  and  soundings  taken 
in  May  showed  a  very  narrow  channel  with  9  feet  at  low  water,  and  has  since 
increased  in  depth,  and  some  in  width,  until  there  now  is  over  10  feet. 

The  location  of  the  present  channel,  however,  is  nearly  one-half  ruile  farther  to 
th()  eastward  than  that  of  last  year. 

Lines  of  soundings,  perpendicular  to  the  axis  of  the  jetty  and  500  feet  apart  on 
tt^  north  side,  were  run  as  far  out  as  to  the  channel  buoys. 

tJonsidering  separately  the  stretch  from  the  wharf  to  the  large  sand  spit  opposite 
Stiition  100-00  of  the  jetty,  where  the  greatest  changes  hav«*  taken  place,  the  sound- 
iiil^s  show  an  increase  in  depth,  as  compared  with  similar  lines  of  soundings  taken 
iiul892. 

This  increase  in  depth  is  noticeable  mostly  in  the  portion  nearer  to  the  wharf,  and 
iii.places  amounts  to  as  much  as  10  feet,  but  the  scour  decreases  as  the  sand  spit  is 
aifproachcd. 

^'bis  refers  to  the  area  about  1,000  feet  away  from  the  jetty,  as  inside  of  this  dis- 
tiilice  a  decided  shoaling  has  occurred  in  places. 

''J'liere  still  remains  the  narrow  space  along  the  north  side  of  the  jetty,  where  the 
winter  is  deeper  than  farther  away. 
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Below  the  saod  spit  and  out  toward  the  end  of  the  jetty  the  sands  are  now  close  np 
to  the  rock  in  a  continnoas  spit  to  Station  21(M)0,  and  outside  of  this  great  shoaling 
has  taken  place,  due,  no  doubt,  in  part  to  the  two  groins. 

Near  the  outer  end  of  the  jetty  the  soundings  show  deeper  water  by  from  5  to  10 
feet,  though  at  its  very  end  it  has  shoaled  some.  For  the  whole  distance  from  the 
wharf  to  tne  end  of  the  jetty  the  water  near  to  the  buoys  has  deepened  considerably, 
movinff  the  24  and  30  foot  curves  slightlv  nearer  to  the  jetty. 

On  tne  soufch  side  the  winter  storms  have  banked  the  sand  higher  up  and  nearer 
to  the  jetty,  closed  up  the  space  which  existed  last  year  all  the  way  out  from  Station 
155-00  and  made  a  continuous  sand  »pit,  which  now  joins  the  jetty  at  Station  230-00. 

Near  the  end  of  the  jetty  the  depth  near  it  is  greater  than  it  was,  but  only  by  a 
few  feet,  though  it  has  shoaled  farther  away. 

Comparing  the  present  bar  survey  with  that  of  last  fiscal  year,  great  changes  are 
found  to  have  taken  place  in  the  spit  in  prolongation  of  and  southwest  of  the  jetty. 
The  soundings  show  a  great  shoaling,  and  over  a  large  portion  of  it  by  from  5  to  10 
feet,  and  more  so  on  its  outer  or  westerly  side  than  nearer  to  the  jetty. 

A  little  distance  from  the  end  of  the  jetty  there  is  a  small  space  not  covered  by 
soundings.  The  water  here  is  very  shoal  and  can  not  exceed  a  few  feet  at  low  water. 
Attempto  were  made  to  take  soundings  there  in  the  surf  boat  of  the  Life-Savin  g 
Service  here,  but  it  had  to  be  given  up,  the  sea  breaking  there  at  all  times. 

.In  the  channel  itself,  across  the  bar,  there  is  very  little  change  as  compared  with 
last  June.  There  was  at  that  time  a  very  narrow  strip  through  which  there  was  30 
feet  of  water,  with  29  and  28  feet  soundings  on  each  side  of  it. 

The  present  survey^  gives  a  channel  depth  of  29  feet,  at  the  average  of  the  lowest 
low  waters,  with  a  distance  of  about  1,500  feet  between  the  30-foot  curves  on  either 
side  of  the  bar,  or  practically  the  same  distance  which  existed  last  year,  with  the 
exception  of  through  the  narrow  strip  where  these  curves  mot. 

There  is  very  little  change  in  the  24  and  30  foot  curves  on  the  bar.  The  southerly 
storms,  which  prevailed  for  such  a  long  time  last  winter,  have  slightly  forced  the  30- 
foot  curve  to  the  north,  near  the  channel,  and  banked  up  the  sands  on  the  spit  to  the 
right  of  the  channel,  moving  the  24-foot  curve  about  2,000  feet  to  the  westward. 

Taking  into  consideration  the  unusual  severity  of  the  winter  and  spring,  with 
almost  continuous  southerly  gales  for  more  than  three  months  and  the  exposure  to  the 
full  force  of  the  ocean,  I  think  it  is  a  remarkably  good  showing  that  the  depth  over 
the  bar  has  practically  maintained  itself. 

Despite  the  severity  of  the  weather  during  the  fall  and  winter  months,  the  time  of 
the  arrival  and  departure  of  the  greatest  number  of  ships,  there  was  no  detention  or 
delay  caused  to  the  shipping. 

Slow  progress  w^as  maae  with  the  bar  survey  on  account  of  the  great  freshet  in  the 
river,  the  current  not  being  suflSciently  checked  to  take  soundings  except  during  two 
or  three  hours  before  high  water. 

.  MISCELLANEOUS. 

To  accompany  this  report  the  following  drawings  are  sent : 

Plan  and  profile  showing  the  extent  of  jetty  construction  June  30,  1894,  and  sur- 
vey of  the  mouth  of  the  Columbia  River,  made  during  May  and  June. 
Very  respectfully,  your  obedient  servant, 

G.  B.  Hkgardt, 
A88i8tant  Engineer, 
Maj.  James  C.  Post, 

Corps  of  Engineers,  U.  S.  A. 


COMMERCIAL  STATISTICS. 

The   following   statistics  bearing   upon   the   improvement  of  the  mouth  of  thi 
Columbia  River  have  been  collected  from  the  sources  indicated : 

[From  collector  of  caatoms,  Astoria,  Orcg.] 

Arrival  and  clearances  of  vessels  at  Astoria^  Oreg.,  during  the  year  ending  Decemher  St 

1893. 


Vessels. 


Coastwise. 


Arrived. 


480 
Cleared 445 

I 


Tonnaie. 
407,  837 
440,423 


Foraigii  porta. 


American . 


Xo.  Tonnaae. 
17  1  9,778 
23  .       15,005 

I 


Foreign. 

Ao.  Tonnaqt. 
56  I  72.433 
12         18,786 


Total. 


No.  Tonnage. 
553  490, 04« 
480         474, 214 
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Commerce  for  year  ending  December  31, 1S93. 

Exports .■ $127,521.00 

Imports 117,048.07 

Dulios  collected 106,062.19 

Registered  tonnage  over  Columbia  River  Bar  for  year  ending  December  3L  1803. 

IXWARD. 


Month. 


1893. 


1893. 


Jonaary ... 
February . . 

Maroh 

AprU 

May 

June 

Jnly 

AnjB^ust — 
September. 

October 

November . 
December.. 


Total 


January..., 
February . . 
March...  . 

April 

May 

June 

July 

August. ..  . 
September. 

October 

November . . 
December  . . 


Total . . . 


Deep-sea  vessels. 


Steam. 


Coasters. 


American. 


Ton». 


No. 
1 
2 
I 
1 


1,462 
2,890 
1.469 
1,305 


2 
1 
1 
3 


2,083 
1,880 
1,585 
5,275 


British. 


Xo. 

5 

6 

2 

2 
o 


1,474 


2 
1 
1 
1 
1 
8 
1 
2 


2 
2 
2 


2,681 
1,181 
1.402 
1,200 
1.488 
3,858 
1,462 
2,728 


3,481 
2,161 
2,003 


18 


1 

4 
11 

5 
17 

7 


13  I  18.923     62 


5 
5 


4 

8 

9 

15 


23,645     62 


Tom. 
7,797 
8,230 
2,092 
2,043 
3.415 


1,113 

5,212 

17,625 

8,065 

27,120 

10,559 


(leilhan, 
etc. 


American. 


93,001 


13,995 
9,223 
6,827 


7,856 

""m 


5, 571 
11,954 
14, 330 
22,882 


93,441 


Xo. 

1 


TonM. 
826 


1 
2 


1,495 
2,697 


Xo. 

26 

15 

18 

16 

17 

14 

14 

10 

13 

11 

14 

11 


T&ns. 
21, 851 
14,891 
16,026 
14,800 
14, 010 
13, 476 
13,328 
11, 375 
10,086 
10, 518 
13,053 
12,  519 


4  I  5,018   170 


166,983 


Total 


Otht,r  flags.   American.  I     *<>"»«««• 


Xo. 
1 


Tont. 
157 


1,122 


1  I      661 

2  1, 122 


6 


Xo. 

Tons. 

Xo. 

6 

2,287 

40 

4 

1.452 

27 

3 

1,323 

24 

4 

961 

23 

5 

2,447 

26 

2 

741 

18 

4 

1,679 

21 

1 

419 

18 

2 

809 

80 

2 

173 

18 

3 

966 

36 

1 

419 

20 

2,962  ;  87 


13,666   301 


Tons. 
33,880 
27.463 
20, 910 
19,699 
21,894 
16,300 
18,061 
19,743 
35,890 
18,756 
43,830 
24,971 

301,403 


OUTWARD. 


2     2,200 


.1. 


.1 


1  I  1,495 
1  I  1,179 
1  ;  1,518 


5  I  6,392 


20 

19,  010 

13 

13,766 

19 

15,420 

13 

14,137 

16 

14,761 

16 

18,198 

12 

14,160 

9 

11,632 

11 

10,002 

10 

9,737 

1  1* 

14,207 

!  9 

10,932 

162 

1 

161,571 

3 

1,135 

34 

5 

2,009 

27 

3 

1.030 

28 

4 

1,767 

18 

2 

921 

26 

3 

1,401 

23 

8 

1,866 

18 

2 

1,007 

35 

2 

810 

17 

1 

147 

22 

1 

452 

27 

1 

839 

28 
283 

80 

12,974 

36,821 
28,628 
24,688 
17.104 
25,587 
19, 018 
18, 852 
16,489 
16,983 
26, 814 
32,329 
37,674 

300,985 


Comparative  statement  of  deep-sea  tonnage. 

INWARD. 


Year  ending- 


American.         British.         Norwegian. 


Julv  31— 

*1887 

1888 

1889 

Jnue  30— 

180O 

1891 

1832 

1893 

December  31, 1893 


..__   . ' 

No. 

Tons. 

9 

11,839 

8 

10,056 

9 

13,241 

6 

8.336 

9 

12,  893 

11 

17,603 

16 

19,323 

13 

18,923 

Xo. 

130 

95 

77 

47 
73 
84 
67 
62 


2 

9 


Tons.      Xo. 
113,837  •. 
117,072  i 

02,483  I 

61,812  I 
97,054  '. 
118,793  '. 
89,615  |. 
93,901  |. 


Tons. 


2,137 
1,744 


German, 
etc. 


Total. 


OUTWARD. 


July  31— 

1887 

1888 

1889 

June  30— 

1890 

1891 

1892 

1893 

December  31, 1893 

ENCf  94 16G 


7 

3 

12 

5 
9 
7 

IS 


9,280 

111 

3.857 

98 

16, 611 

75 ; 

8,050 

52 

12,  393 

67 

10,494 

82 

24,328 

68 

23,645 

62 

119, 716 
122.344  I 
89.731 


2 
2 


2,137 
1,744 


67,428 
90,683 
109,386 
91.  :J96 
93,941 


Xo. 

Tons. 

Xo. 

2 

1,475 

141 

1 

1.726 

106 

4 

3,876 

92 

1 

974 

54 

3 

3,969 

85 

7 

7,949 

102 

5 

6,277 

87 

4 

5,018 

79 

Tons. 
127. 151 
131,591 
111,344 

71,122 
114,  :»G 
139, 345 
115,215 
117,812 


1 
2 

4 

1 
4 

PR 

i 

5 

5 


851 
2,350 
3,976 

974 
4,965 
7,049 
6,277 
6,392 


119 

105 

0^ 


.  I 


58 
80 
96 
90 
85 


129.847 
130.688 
112,062 

76. 452 
108, 039 
127. 829 
122,001 
123,07ft 
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Principal  exports  during  ike  year  ending  December  SI,  1S95. 


To  foreign  ports  . . 
To  domestic  ports 

Total 


Wheat. 


Cental*. 
3,&52,989 
329, 731 


Flour. 


Barrels. 

270, 970 

39,827 


3,682,720  I    310,797 


Salmon. 


Catee. 
11,726 


Total. 


Ton*, 
195. 156 
20,469 


11,726        215,625 


Arrivala  and  clearances  of  vessels  at  Portland,  Greg,,  during  the  year  ending  December 

SI,  1893. 

[From  collector  of  customs  at  Portland,  Oreg.] 


Arrived 
Cleared . 


Coastwise. 


Xo. 
158 
130 


Foreign  ports. 


American. 


Ttmnage.    Xo. 
183, 170 


154,454 


23 
30 


Tonnage. 
14,439 
27,478 


Foreign. 


Xo. 
63 
75 


Tonnage. 

84.211 

105, 118 


Total. 


Xo. 
244 
235 


Tonnage. 
281,820 
287,050 


Commerce  for  year  ending  December  SI,  1S9S, 

Exports $4,669,618.00 

Imports 969.165.00 

Duties  collected 358,356.08 


Comparative  statement  of  principal  exports  from  Portland  for  ike  past  ten  years. 

[Frotii  animal  report  of  the  Chamber  of  Commcrct*  of  I*ortland,  Orcg.,  for  year  ending  December  111, 

1893.] 


Year  eiidizig— 


JiilvSl  — 

'\SM 

1885 

1886 

1887 

1888 

1889 

1890 

1801 

1892 

1893 

Ihricmber  31, 1803 


Wheat. 


Flour. 


Foreign. 


Domestic. 


Total. 


Foreign.  Domestic!    Total. 


OentaU. 

CentaU. 

2, 276, 809 

311. 941 

3, 147, 902 

521, 8.34 

3,971,750 

1, 349,  740 

3,  042,  31G 

711,872 

3,  203, 108 

1,259,263 

2, 080,  686 

559.  953 

1,  752,  879 

343,  690 

2, 937,  6^3 

1, 213,  562 

3,531.910 

1,016,194 

3,  067, 406 

750,  739 

3,  390, 103 

756, 433 

Salmon . 


Year. 


By  river. ,  By  rail.  I     Total. 


1884 
188,') 
188C 
1887 
1888 


Torit. 

15,226 

12,  3G1 

8.069 

5,963 

3,351 


Tons. 

Tons. 

5,340 

20,575 

8,083 

20,424 

9,442 

18,411 

10,  378 

16,341 

9,996 

13,347 

Tons. 
129,438 
lb3,487 
266, 075 
187, 709 
223, 119 
162,  482 
104,  828 
207,501 
227, 406 
190,  907 
207, 327 


Year. 


Barrels. 
334,534 
198.207 
353,869 
383,773 
486,456 
510, 875 
411,751 
491, 135 
377, 711 
414,564 
395, 961 


Barrels. 
218, 846 
182, 316 
187,763 
137,908 
157,655 
144, 151 
111,681 
147,  756 
151, 359 
164,496 
166,062 


Tons. 

55,  338 
38,052 
54,163 
62,168 
64,411 
65,503 
52. 343 
63,880 
52,907 
67, 9UG 

56.  202 


Salmon. 


By  river.    By  rail,  i    Total. 


1889 
1890 
1891 
1892 
1893 


Tons. 

Tons. 

Tons. 

7,155 

7,489 

14,644 

2,957 

0.708 

12.C65 

4,254 

7,879 

12,13a 

5,318 

11,155 

16,473 

3,943 

8,202 

12, 14r> 
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Shipments  from  Portland  via  Columbia  tmd  Willamette  rivers  during  the  year  ending 

December  SI,  189S. 


ArtioloA. 


F^onr barrels. 

Wheat bushels . 

Oato do... 

do... 


Barley 

Millfltafls ; 

Salmon caaee . 

Wool pounds. 

Bides do. . . 

Flaxseed do . . . 

Hops do. . . 

Lumber M  feet. 

Total 


Xumber. 


407,629 

6,889,877 

131, 382 

56,158 


118,803 

3,039,833 

2, 382, 469 

714, 924 

393,057 

27,977 


Tons. 


49,763 

206,696 

1,970 

1,689 

3,545 

8,943 

1.520 

1,191 

357 

151 

41.965 


312, 790 


In  addition  to  the  above,  miscellaneous  commodities  of  a  total  value  of  $373,884  were  shipped  by 
river  Arom  Portland  in  1893. 


V    V    2. 


IMPROVEMENT   OF   COLUMBIA   RIVER    BETWEEN   VANCOUVER,   WASH- 
INGTON, AND  MOUTH  OF  WILLAMETTE  RIVER. 

The  project  for  the  improvement  of  this  portion  of  the  river,  adopted 
in  1892,  provides  for  the  construction  of  a  dam  connecting  the  head  of 
Hayden  Island  with  the  Oregon  shore.  At  low  water  about  36  per  cent 
of  the  volume  of  the  river  passes  behind  the  island,  and  the  dam  was 
to  be  built  to  a  height  of  4  feet  above  this  stage  to  increase  the  vol- 
ume ill  the  main  channel,  and  by  the  additional  scour  to  remove  a  bar 
opposite  the  island  ux>on  which  there  was  but  9  feet,  so  that  vessels 
drawing  20  feet  or  more  could  ascend  to  Vancouver. 

The  construction  of  the  proposed  dam  was  undertaken  during  the 
previous  fiscal  yeiir  under  a  contract  with  Borthwick  &  Davison, 
entered  into  in  September,  1892.  The  dam  was  to  be  2,900  feet  hnig, 
and  be  given  a  maximum  width  of  30  feet  at  the  base  and  G  feet  at  the 
top.  The  contract  required  the  completion  of  the  work  January  6, 1893. 
The  contractors,  failing  to  prosecute  the  work  with  the  necessary 
energy  and  proper  management,  had  not  completed  the  dam  in  the  fol- 
lowing April,  when  the  summer  rise  in  the  Columbia  began,  and  the 
work  was  flooded.  At  this  time  the  bank  revetment  and  all  but  CO  feet 
of  the  darn  next  the  island  was  completed.  The  work  remained  sub- 
merged until  October,  when  the  water  receded  sufficiently  to  expose 
the  top  of  the  dam.  An  examination  was  then  made  and  it  was  ascer- 
tained that  the  incomplete  portion  of  the  dam  had  been  destroyed,  that 
the  head  of  the  island  had  been  carried  away,  and  that  there  existed 
a  gap  between  the  completed  portion  of  the  dam  and  the  island  470 
feet  wide,  and  from  30  to  39  feet  deep.  It  might  here  be  stated  that 
the  head  of  the  island  was  washing  away  before  this  work  wa^s  com- 
menced, and  it  was  hoped  that,  by  the  construction  of  the  dam  and  a 
revetment  extending  125  feet  on  each  face,  the  scour  might  be  arrested, 
and  the  head  of  the  island  be  made  permanent. 

The  conti^act  with  Bortb'^ick  &  Davison  was  annulled  by  authority 
of  the  Chief  of  Engineey.g  February  9, 1894.  The  total  expended  up  to 
this  time  was  825,177,0/.' leaving  a  balance  of  $7,822.64  for  the  con- 
tinuation of  the  work^     2?lii8  amount  being  insufficient  to  close  the  gap 


2644      REPORT   OP   THE   CHIEF   OF   ENGINEERS,  U.  S.  ARMY. 

that  bad  been  formed,  it  was  condidered  advisable,  in  order  to  prevent 
further  scour  while  awaiting  additional  funds,  to  expend  the  balance 
on  hand  in  thoroughly  revetting  the  head  of  the  Island  and  in  laying  a 
sill,  or  foundation  of  a  dam,  across  the  gap  from  the  end  of  the  com- 
pleted part  of  the  dam  to  the  island.  For  this  purpose  bids  were 
requested,  and  after  being  duly  opened  a  contract  was  made  with 
Robert  Smith,  February  17,  1894.  Work  was  commenced  March  4, 
and  continued  to  April  12,  when  operations  were  closed  by  high  water. 
Up  to  this  time  27  piles  hstd  been  driven  in  the  line  of  the  dam,  and  the 
head  of  the  island  was  revetted  for  a  distance  of  200  feet  on  the  main 
channel  side  of  the  island,  and  for  a  distance  of  500  feet  on  the  side  next 
the  dam.  This  revetment  was  composed  of  brush,  heavily  weigUted 
with  stone,  and  extended  from  the  top  of  the  island  to  the  bottom  of 
the  channel  alongside  it.  A  portion  of  the  top  of  the  island  at  the 
head  was  also  covered. 

At  the  close  of  the  year  the  entire  work,  including  the  island,  was 
covered  by  water  to  a  depth  of  from  15  to  18  feet,  and  it  is  impossible 
to  ascertain  its  condition.  Under  these  circumstances  no  estimate  is 
submitted  for  closing  the  gap,*  as  the  necessary  data  can  not  now  be 
obtained.  The  Columbia  Biver  during  the  months  of  May  and  June 
has  been  greater  in  volume  than  ever  heretofore  known,  and  it  is  not 
improbable  that  the  unfinished  work  has  suffered  further  damage,  and 
that  there  has  been  increased  scour.  As  soon  as  the  condition  of  the 
work  can  be  ascertained,  after  the  water  has  receded,  a  plan  and  esti- 
mate for  completing  this  work  will  be  submitted. 

This  work  is  in  the  conection  district  of  Willamette.  The  nearest  port  of  entry  is 
Poi'tlandy  Oreg.y  17  miles  distant  by  water,  5  miles  by  land.  The  nearest  light-honse 
and  works  of  defense  are  at  the  mouth  of  the  Colambia  Rivcr^  103  miles  distant. 

APPROPRIATION. 

Act  of  July  13,  1892 $33,000 

Money  statement 

July  1, 1893,  balance  unexpended $8,094.24 

J  uue  30, 1894,  amount  expended  during  fiscal  year 3, 973. 41 

July  1,  1894,  balance  unexpended 4, 120. 83 


Abstract  of  proposals  for  repairing  dam  at  head  of  slough  behind  Hay  den  Island,  Colum- 
bia liivcVf  received  and  opened  by  Lieut.  Harry  Taylor,  Corps  of  Engineers,  on  the  SOth 
day  of  January,  1894, 


No. 


1 

21 
3  ! 


5 
G 
7 

8 
0 


10 


Xamo  and  adtlrcsH  of  bidder. 

7,240  linear 
feet  piles. 

16.450  feet,  B. 
M.,  lumber. 

181  boItH. 

334  )ioaud8 
washers. 

Per 
foot. 

Total. 

PerM. 

Total. 

Each. 

Total. 

pom^d.  T«t«l. 

John  Kioman,  Portland,  Oreg 

Pacific  Bridge  Co.,  Portland,  Oreg. 

Robert  Smith,  Portland,  Oreg 

Joseph  Paciuet,  Portland,  Oreg 

Perry  Hinklo,  Portland,  Oreg 

John  E.  Howard.  Portland,  Oreg  . . 
Bronnon  Si.  Antonollo,   Portland, 
Oreg 

CfnU. 
8 
11 

10 

12 

13 
0 

13 

7 

$579.20 
796.40 
581. 10 
687.80 
724.00 
868.80 

041.20 
651.60 

041.20 

506.  m 

$16.00 
12.00 
11.00 
12.00 
12.00 
15.00 

16.00 
12.00 

13.00 

12.03 

$263.20 
197. 40 
180.95 
197.40 
197.40 
246. 75 

263.20 
197. 40 

213.85 

197. 40 

Ctnti. 
20 
14 
13 
21 
20 
18 

28 
24 

26 

15 

$36.20 
25.84 
23.53 
38.01 
30.20 
32.58 

50.68 
43.44 

47.06 

27.15 

Cenu} 

4     $13.36 
3|     10.85 
3  ,     10.02 
3  1    10.02 
3  .     10.02 
2  1      6.68 

6       20.04 

Ewin^  &  Normile,  Portland,  Oreg. 
American  Bridge    and  Contract 

Company,  Portland,  Oreg 

J.  L.  Robertson  &  Co.,  Portland, 

Oree 

4 

H 

2i 

13.36 

21.71 

&85 
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Abstract  of  proposals  for  repairing  dam  at  head  of  slough  behind  Hay  den  Island j  Colum- 
bia River,  ete.— Continued. 


Ko. 

1 
2 
3 
4 


5 


6 
I 

8 
0 

10 


Name  aud  ad<lreas  of 
bidder. 


1,000  pounds      000  pounds     o  jAifc.*««„^««i. 
boa  t  Jpikes.  1        if  ire.         i  ^'^^  **»~»  ™*^' 


850  cords 
fascines. 


John    KieruaD,    Port- 
land, Oreg 

Pacific     Bridge     Co., 
Portland,  Oreg 

Kobert    Smith.    Port- 
land, Oreg 

Joseph  Paquet,  Port- 
land, Oreg 

Perry  Hinkle,  Port  land, 
Oreg. 

John  £.  Howard,  Port- 
land, Oreg 

Bronnon  &  Antonello, 


ig. ...:.. 
Ewing  &yNormiIe,Port- 


?f. 


lanu,  Orel 


Portland,  Ore^ 
oi 

« 

American  Briage  and 
Contract  Co.,  Port- 
land, Oreg  

J.  L.  RobvtBon  &  Co., 
Portland,  Oreg 


Per 
pound. 

Total. 

Per 
pound. 

CcnU. 
5 

150.00 

Cents. 
4 

3i 

37.50 

3i 

3 

30.00 

23 

i 

40.00 

4 

4 

40.00 

4 

3 

30.00 

6 

7 

70.00 

7 

4i 

45.00 

3i 

64 

65.00 

H 

•       3 

30.00 

3 

Total. 

$36.00 

31.50 

i 

24.75 
36.00 
36.00 
54.00 
63.00 
29.25 

cK5a  OU 


Per 
ton. 


Total. 


;  Per 
■  cord. 


Total. 


Aggre- 

ffato 
or  bid. 


C^its: 

74   $2,510.00   $2.00  '$2,465.00  '  $5,058.06 


54 
55 
60 
92i 


1,836.00  ,  2.55 

I 
1,870.00     2.25 

2.«0.00U.T. 

2,125.00     2.40 

65  <  2,210.00 

75     2,  550. 00 

i 
58  I  1,972.00 


2.95 
2.95 
2.35 


65  !  2,210.00 


2.73 


27. 00  j      65     2, 210. 00     2. 35 


2,167.50 
1,912.50 
2, 205. 00 
2,040.00 
2,507.50 
2,  507. 50 
1,  007. 50 

2,820.50 
1.997.50 


5, 102. 49 
4,612.85 
5, 344. 23 
a,  208. 62 
5, 956. 31 
6,465.62 
4, 949.  55 

5,877.82 
5, 004.  20 


Contract  awarded  to  Robert  Smith  and  oxecnted  under  date  of  February  17, 1894. 


COMMERCIAL  ST.\TISTIC8. 

The  following  statement  of  traffic  on  the  Columbia  River,  between  the  month  of 

the  Willamette  River  and  Cascade  Locks,  has  been  compiled  from  reports  of  the 

various  steamers  and  transportation  companies  doing  business  on  this  part  of  the 

river  during  the  calendar  year  1893 : 

Tons. 

Grain 6,281 

Lumber  (2,127,560  feet) 3,191 

Cattle 9,168 

Sheep  and  hoflfs 1, 889 

Coal : U 

Wool : 39 

Merchandise 26,813 

Passengers  (159,254) 9,951 

Total 56,346 


V  V3. 

CONSTRUCTION    OF    CANAL    AT     THE     CASCADES,    COLUMBIA    RIVER, 

OREGON. 

The  Colambia  Eiver  in  making  its  way  through  the  Cascade  Moun- 
tain range  is  forced  into  a  narrow  rocky  gorge  for  a  distance  of  4^  miles. 
At  the  head  of  the  gorge  the  rocks  extend  entirely  across  the  river, 
closing  the  channel  completely  and  causing  a  fall  over  them  of  24  feet 
in  the  low- water  stage  of  the  river.  This  is  known  as  the  Cascades. 
Below  this  point,  throughout  the  remainder  of  the  distance,  the  chan- 
nel was  obstructed  by  bowlders  and  projecting  rocks,  and  the  fall  is  so 
great  that  the  river  beeoiii^^  rapids  that  are  navigable  at  low  water. 
The  current  in  these  ^^^pidfi  increases  as  the  river  rises  until,  at  the 
higher  stages  of  the  xy  JJ^r,  i^  i®  iuii)racticable  for  steamers  to  make 
headway  against  theiw  ^ 
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The  project  for  improving  this  locality  was  adopted  in  1877  and 
modified  in  1880,  and  was  again  changed  slightly  in  1886.  This  con- 
temx)lates  the  construction  of  a  canal  and  lock  to  overcome  the  difficul- 
ties at  the  Cascades  and  the  improvement  of  the  river  channel  through 
the  rapids  below  to  provide  a  navigable  depth  of  8  feet  at  low  water. 
The  length  of  the  canal,  including  the  lock,  to  be  3,000  feet,  the  length 
of  the  lock  462  feet  and  its  width  90  feet,  with  a  lift  of  24  feet.  The 
lock  was  calculated  to  be  available  for  vessels  at  all  stages  of  the  river 
up  to  20  feet  above  low  water,  and  the  general  design  of  the  work  per- 
mitted, with  slight  modifications,  the  passage  of  boats  to  a  stage  of  32 
feet  above  low  water,  should  it  be  required  in  the  future. 

The  improvement  of  the  river  channel  through  the  rapids  haa  now 
been  completed,  and  steamers  ascend  freely  to  the  foot  of  the  Cascades 
at  the  lower  stages  of  the  river. 

Under  the  authority  of  Congress  contained  in  the  river  and  harbor 
act  of  July  13, 1892,  a  contract  was  made  and  afterwards  approved 
under  date  of  January  24, 1893,  with  J.  G.  &  I.  N.  Day  for  the  com- 
pletion of  the  canal  and  lock.  This  provided  that  as  much  of  the 
Government  plant  as  might  be  required  for  the  prosecution  of  the  work 
was  to  be  turned  over  to  the  contractors,  and  that  the  amount  appro- 
priated for  the  work  was  to  be  earned  within  one  year  from  the  date  of 
approval  of  the  contract,  or  within  one  year  from  the  date  of^jUie  act 
appropriating  each  amount. 

Subsequently  the  sundry  civil  act  of  March  3,  1893,  provided  as  fol- 
lows: ''For  improving  canal  at  the  Cascades  of  the  Columbia  River, 
Oregon,  continuing  improvement,  one  million  two  hundred  and  thirty- 
nine  thousand  six  hundred  and  fifty-three  dollars.^'  This  act  further 
I)rovided  that  not  more  than  three-fourths  of  the  appropriation  shall  be 
expended  during  the  fiscal  year  ending  June  30, 1894. 

The  estimate  for  completing  the  work  made  in  June,  1892,  was 
$1,745,500,  and  the  act  of  July  13, 1892,  which  appropriated  $326,250, 
authorized  the  entire  work  to  be  put  under  contract  and  limited  the 
liability  to  be  thus  incurred  to  an  additional  sum  of  $1,419,250,  or  a 
total  of  $1,745,500,  the  amount  of  the  estimate.  The  sundry  civil  act  of 
March  3, 1893,  as  already  stated,  further  appropriated  $1,239,653,  which, 
added  to  the  $326,250  before  mentioned,  gave  a  total  of  $1,565,903 
available  for  the  work  under  the  contract.  The  nominal  amount  cov- 
ered by  the  contract  is  $1,521,625,  these  figures  being  based  upon  the 
estimated  quantities  of  material  required  for  completing  the  work.  It 
is  highly  i)robable,  however,  that  the  actual  quantities  required  will  in 
many  cases  exceed  this  estimate,  and,  as  a  result,  that  the  liability 
under  the  contract  will  be  materially  increased  and  extend  to  the  full 
amount  i>ermitted  under  the  act  of  July  13, 1892.  Should  this  occur, 
additional  appropriations  will  be  needed  to  meet  this  liability  and  cover 
the  contingent  engineering  expenses  of  the  work. 

During  the  early  i)art  of  1893  the  weather  proved  exceeding/y  unfa- 
vorable for  work,  and  the  contractors  did  not  begin  laying  masonry 
before  the  spring  rise  began.  The  water  soon  covered  the  incomiilete 
walls  of  the  lock,  rendering  work  upon  them  impossible  until  the  water 
should  subside  again  and  the  lock  be  pumped  out.  The  preliminary 
work  of  opening  the  quarry  was  commenced  in  March,  and  followed  by 
the  delivery  of  stone  at  the  end  of  May.  Stonecutting  began  early  in 
June,  and  was  continued  to  the  end  of  the  fiscal  year. 

At  the  beginning  of  the  present  year  the  lock  was  still  under  water, 
and  this  condition  continued  until  the  latter  part  of  August,  when  the 
lock  was  pumped  out.    The  sediment  was  then  removed,  concrete  mixers 
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put  in  order  aod  derricks  erected,  and  finally  tbe  work  of  construction 
was  bejniii  October  12.  This  was  continued  until  March  31,  when  the 
high  water  of  the  river  again  submerged  the  lock  and  remained  over  it 
until  the  close  of  the  fiscal  year.  There  has  been,  therefore,  only  five 
and  one-half  months  during  the  year  that  construction  work  has  been 
carried  on.  This  period  might  have  been  increased  a  month  or  more 
had  the  contractors  been  ready  to  begin  the  work  as  soon  as  the  water 
subsided  in  August  last. 

The  provisions  of  the  contract  in  regard  to  payments  were  modified 
by  supplemental  articles  of  agreement,  dated  August  2  and  ai)proved 
August  16, 1893,  to  permit  l^he  payment  of  not  to  exceed  three-fourths 
the  contract  price  for  nonperishable  material  fully  prepared  to  be  put 
in  place.  The  time  for  earning  the  sums  appropriated  for  the  work  was 
also  extended  to  March  3, 1895,  by  authority  of  the  Chief  of  Engineers, 
January  IG,  1894. 

The  high  water  mentioned  as  submerging  the  work  in  March  finally 
culminated  in  June  in  the  highest  water  ever  known  in  the  Columbia 
River.  In  1876  the  river  reached  reference  139.7  on  the  upper  gauge, 
and,  as  this  was  the  highest  water  heretofore  known,  the  top  of  the 
completed  work  was  given  reference  142  to  be  above  all  high  waters. 
This  year  the  river  rose  to  reference  145.7,  or  6  feet  higher  than  in  1876, 
and  nearly  4  feet  higher  than  the  top  of  the  completed  work  would 
have  been  at  reference  142.  This  remarkable  rise  shows  the  necessity 
of  giving  the  top  of  the  work  additional  height  if  it  is  not  to  be  sub- 
merged under  similar  conditions  to  those  existing  this  year.  The  dan- 
ger from  such  a  submergence  readily  appears  when  it  is  considered  that 
even  when  the  water  was  at  its  highest  point  there  was  a  head  of  14 
feet  of  water  against  the  bulkhead  closing  the  upper  entrance  to  the 
canal.  Some  damage  was  done  at  the  lower  end  of  the  canal  by  the 
violent  waves  and  currents  during  the  high  water,  and  a  statement  of 
this,  as  well  as  the  modifications  made  necessary  by  reason  of  the  recent 
experience,  will  be  the  subject  of  a  special  report  as  soon  as  the  water 
falls  sufficiently  to  ascertain  the  condition  of  the  entire  work. 

During  the  year  2,576  cubic  yards  of  masonry  and  15,634  cubic  yards 
of  concrete  have  been  laid,  and  20,785  cubic  yards  of  rock  and  35,267 
cubic  yards  of  loose  material  have  been  excavated.  Work  on  the  steel 
guard  and  lock  gates  has  been  commenced,  and  though  neither  of  them 
has  been  completed,  a  considerable  portion  of  most  of  them  has  been 
delivered.  Lieut.  Bdw.  Burr,  Corps  of  Engineers,  formerly  assistant 
in  local  charge  of  the  Cascades  Canal  and  lock,  and  who  made  the 
drawings  and  calculations  for  these  gates,  has  had  supervision  of  their 
construction  at  Sparrows  Point,  Md.,  where  they  are  being  made. 

Lieut,  irarry  Taylor,  Corps  of  Engineers,  has  been  in  locial  charge  of 
tbe  Cascades  Canal  during  the  year,  and  his  report  herewith  con- 
tains many  interesting  details  concerning  the  work. 

Tliis  \\ork  is  in  the  coUection  district  of  Willamette.  The  nearest  port  of  entry  is 
Portland,  Oreg.,  65  miles  distant  by  river.  The  nearest  li^ht-honse  and  works  of 
defense  are  at  the  mouth  of  the  Columbia  Kiver,  156  miles  distant. 

APPROPRIATIONS. 


Act  of— 

June  14,  1876 $90,000 

June  18,  1878 150,000 

March  3,  1879 200,000 

JnneU,  1880 100,000 

March3,  1881 100,000 

Angust  2,  1882 2a5,  000 

Julys,  1884 '\..  150,000 

August  5,  1886 " "     .  187, 500 


Act  of — 

August  11, 1888 $300,000 

September  19,  1890 435,  000 

July  13,  1892 326,250 

Sundry  civil  act,  approved 

March  3,  1893 1,239,653 

Total 3,443.403 
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Money  M^ieinent, 

July  1, 1893,  balance  unexpended — ^^^^i^-- $1,564,338.33 

June  30,  18S^,  amount  expended  daring  fiscal  yearl^l^fc. 330, 984. 95 

July  1,  1894,  balance  unexpended ^TN^na;-  -  -  -  -  1, 233, 353. 38 

July  1, 1894,  outstanding  liabilities $b?IH«  87 

July  1,  1894,  amount  covered  by  uncompleted  contracts. .  1, 202,  4oAi^ 

— 3^^08, 806. 06 

July  1,  1894,  balance  available 24,545."S^ 


hkrout  of  lieut.  harry  taylor,  corrs  of*  kxgikerrs. 

United  States  Engineer  Office, 
Cascade  Locks ^  Oregon ,  June  S€,  1894. 

Sir  :  I  have  the  honor  to  submit  the  following  report  of  operations  for  '^Improv- 
ing Columbia  River  at  the  Cascades,  Oregon,''  tor  the  year  ending  Jnne  30, 1894: 

Tho  work  duping  the  year  has  all  been  done  under  the  terms  of  tlie  contract,  dated 
December  27, 1892,  with  Messrs.  J.  G.  <&  I.  N.  Day,  for  the  completion  of  the  canal 
as  authorized  by  act  of  Congress  approved  July  13,  1892. 

When  the  contractors  assumed  charge  of  the  work  in  February,  1893,  the  lock  pit 
was  full  of  water  and  snow  covered  the  ground  to  a  depth  of  6  to  8  feet  on  a  level, 
making  active  work  at  that  time  impracticable.  The  snow  gradually  disappeared, 
but  rainy  weather  during  the  spring  interfered  somewhat  with  work,  and  no  attempt 
was  made  to  pump  out  the  lock  pit  or  do  other  work  than  quarry  and  cut  stone  until 
after  the  regular  summer  high  water.  Stone  cutting  was  oegun  in  June,  1893,  and 
tho  little  stone  cut  during  that  mouth  was  the  only  work  done  under  the  contract 
previous  to  tho  present  year. 

At  the  beginning  of  the  year  the  regular  Bummer  freshet  in  the  river  was  on,  the 
water  was  over  tho  lower  bulkhead,  and  the  only  work  in  progress  was  quarrying 
and  cutting  stone.  The  cutting  was  being  carried  on  with  a  force  of  about  50  cut- 
ters. The  river  was  falling  and  went  below  the  top  of  the  lower  bulkhead  on 
August  15.  Pumping  out  the  pit  be^an.  August  25.  Afler  the  pit  was  pumped  out, 
preparations  were  made  toward  cleaning  the  sediment  and  d6bns  out  of  the  pit  and 
putting  in  the  masonry  in  tho  north  lock-chamber  wall.  One  derrick  had  been  set 
np  and  was  in  use  liirting  the  mud  and  sediment  out  of  the  bottom  of  the  pit  on 
September  6,  and  3  more  were  at  work  by  the  27th.  September  30  the  bed  rock  nnder 
the  north  lock-chamber  wall  had  been  prepared  for  a  length  of  about  300  feet  to 
receive  tho  concrete.  The  first  concrete  was  laid  October  12,  and  the  first  stone 
October  16.     On  December  15  a  stretch  of  the  north  chamber  wall  about  300  feet  in  ' 

length  had  been  finished  to  the  coping.    During  October  and  November  work  had  i 

also  been  carried  on,  excavating  and  preparing  the  foundations  of  the  upper  look-  | 

gate  masonry  and  of  the  extensions  of  tiio  lock-cnamber  walls  necessary  to  complete 
them,  each  about  80  feet  in  length,    I^aying  concrete  in  tho  extension  ot  tho  south  ' 

wall  was  begun  on  January  4,  18^,  and  in  the  north  wall  February  7,  and  work  was  i 

continued  on  this  portion  of  the  mason r3'  until  the  rising  river  came  over  tho  lower 
bulkhead,  March  31,  and  caused  a  suspension  of  all  masonry  work  on  tho  walla.  AVhen 
work  was  stopped  tho  south  wall  and  abutment  had  been  raised  20  feet  and  the 
north  wall  ana  abutment  12  feet,  out  of  a  total  of  ^6  feet  for  the  walls  and  of  64  feet 
for  tho  abutments. 

In  addition  to  tho  masonry  work,  excavation  was  carried  on  dnring  the  winter  and 
spring  in  tho  canal  between  tho  upper  lock-gato  masonry  and  the  upper  bulkhead 
and  on  tho  outside  of  the  upper  bulkhead. 

Tho  excavation  during  tho  year  J)ractically  completed  tho  excavation  in  the  canal 
botwcon  tho  upper  lock  gate  and  the  upper  guard  gate,  partly  completed  the  exca- 
vation between  the  upper  guard  gate  and  the  upper  bulkhead,  ana  made  a  begin- 
uing  in  tho  upi)er  entrance.  The  excavation  for  the  year  was  distributed  as  follows : 
In  the  lock  chamber  and  at  the  upper  lock  gate,  6,940  cubic  yards  of  rock  and  7,004.2 
cubic  yards  of  loose  matorial ;  between  tho  upper  lock  gate  and  the  upper  bulkhead, 
12,630.5  cubic  yards  of  rock  and  6,384  cubic  yards  of  loose  materials ;  and  on  the  out- 
side of  tho  upper  bulkhead,  1,214.5  cubic  yards  of  rock  and  21,879  cubic  yards  of  looao 
material. 

Tho  physical  conditions  dnring  tho  year  have  been  about  tho  averageof  this  locality. 
During  the  fall  tho  weather  was  exceptionally  favorable  for  masonry  work,  but  dur- 
ing tho  winter  more  than  tho  average  amount  of  rain  fell,  although  there  was  very 
little  cold  or  freezing  weather,  and  m  the  spring  the  annual  Areshet  in  the  river  came 
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on  nearly  a  month  earlier  than  nsnal.  Much  valuahlo  time  was  lost  during  the  early 
fall  through  lack  of  proper  preparation.  Preparation  should  have  been  made  to 
begin  pumping  out  the  pit  as  soon  as  the  water  fell  sufTicit^ntly,  and  for  cleaning  up 
the  pit  and  laying  concrete  as  soon  as  possible  after  the  water  was  out.  Instead  of 
this,  pumping  was  not  begun  for  ten  days  after  the  proper  time  (five  days  were  lost 
at  this  time  because  after  every  thing  was  ready  there  were  no  belts  to  run  the  pumps 
with),  and  after  the  water  was  out  nearly  a  month  vraa  lost  makiug  proparatto'ns 
which  should  have  been  made  before,  such  as  overhauling  the  sand  washers  and  con- 
( rote  mixers,  building  trestles,  etc.,  in  places  where  the  water  had  never  been. 
Instead  of  laying  tho  ficst  concrete  October  12,  as  was  actually  the  case,  concreto 
Inyiug  should  have  been  begun  not  later  than  September  1.  Had  the  work  been 
begun  at  the  proper  time  and  pushed  properly  during  the  winter,  both  the  upper 
lock-gate  musonry  and  upper  guard-gate  masonry,  on  which  nothing  had  been  done, 
would  have  been  sufficiently  advanced  to  have  been  above  the  high  water  during 
April  and  could  have  been  completed  during  the  present  summer.  As  it  is,  nothing 
more  can  be  done  on  either  piece  of  masonry  untQ  the  river  goes  down  in  the  fall. 

The  following  table  gives  a  summary  of  the  amounts  of  the  different  estimates  of 
tho  work  done  during  tiie  year : 


Excavation,  dry 

Bock  excavation,  dry 

Basalt  dimension  stone,  cut  and  laid. 

Basalt  face  stone,  cut  and  laid 

Grauito  or  basalt  atone,  laid 

Concrete  laid 

Basalt  dimension  stone,  cut 

Basalt  face  stone,  cut 

(■ranlto  dimension  stone,  cut 

Basalt  quarry>faco  stone,  cut 


1803. 


Cu.  yds. 


To  July      A«««-t   '  Scpteni- 
ai     *      August.        |»^^ 


Ou.  ydt. 


her. 


Ctt.  yds. 
1,927 
572 


()ctol>cr. 


Kovem-     Decern - 


ber. 


bor. 


402 
254 


283.70 

220.44 

86.12 


288.03 
035.08 
156.40 


C!<.  ydM. 
3, 140. 5 
2,033 
34 
255.0 
08.64 
2,536 
161,04 
402.76 
64.85 


Cu.  yds.     Cu.  ydi. 


2,650 

3,760 

00.10 

527.78 

13.80 

4.661 

74.10 

408.65 

12.70 


4,367 

2,634 
104. 37 
210. 04 


671 
121.63 
344.  62 


1804. 


Janu< 
ory. 


Febru- 
ary. 


Excavation,  dry 5, 868 

Roi'k  excavation,  dry 3, 567 

Basalt  dimension  stone,  cut  and  laid  .1      42. 53 

Basalt  face  stone,  cut  and  laid 11. 08 

(Irauite  or  basalt  stone,  laid 74. 88 

Concretolaid '    512 

Basalt  dimension  stone,  cut '    112 

Basalt  face  stone  cut :     151 . 0 

Granite  dimension  stone,  cut 121. 05 


Ou.ydt.    Cu.ydt. 


4,808.7 

2, 165 
84.08 
116. 45 
160. 00 

2,347 
221.51 
153.03 


March. 


Oil.  ydt. 
12, 747 
5,563 
240.02 
246.37 
220.05 
4,o:)2 
547.20 
68.05 


April.     May.   ;   Juno. 


I 


Cu.  yds. 


Ctt.  yds. 
10 


Cu.yds. 


482 


17.03 


586. 40 

11.04 

5.33 


Basalt  quairy-faco  stone,  cut ' 8. 32 


276 

273. 33 

7.36 

12.21 

47.25 


77.81 

3.07 

17.25 

131.04 


Total. 


Cu.  yds. 
35.267.2 
20,785 

614.02 

1, 374.  fi'2 

585.55 

15,634 

3, 230. 02 

2, 850. 80 

476 

187. 21 


In  addition  to  tho  items  given  in  the  above  table,  3,979  pounds  of  iron,  under  tho 
head  of  "Snubbing  hooks,"  was  built  into  the  work  and  paid  for,  and  33,920  pounds 
forged  steel,  2,016  pounds  wrought  iron  nuts,  17,621  pounds  cast  iron,  under  tho 
head  of  '*  Gate  anchorages;''  51,517  pounds  cast  steel,  6,274  pounds  steel  plates, 
2,390  pounds  wrought  iron,  under  the  head  of  "Other  connections  between  gat(*.s  and 
gate  anchorages,"  and  943  pounds  forged  steel,  36,600  pounds  cast  iron,  and  932 
pounds  bronze,  under  tho  head  of  *' Valves  and  frames  for  culverts,''  were  received. 

Tho  last  four  items  in  the  table  and  all  the  iron  e>ccept  the  snubbing  hooks,  were 
estimated  for  under  the  terms  of  tho  supplemental  contract  dated  August  2,  1893, 
which  allows  payment  on  ''nonperishable  material  prepared  in  advance  of  the  time 
when  it  may  bo  put  in  the  work." 

Cement  tests. — The  cement  uoed  during  tho  year  has  been  tho  Josson  &  Co.'s  '^Neil 
on  Kupell"  brand,  and  North's  "Condor"  brand.  These  have  been  subjected  to  the 
usual  tests  for  tensile  streugth,  fineness,  time  of  Hotting,  and  swelling.  One  barrel 
has  been  tested  in  about  ten  used.  The  regular  tests  for  tensile  strength  have 
been  made  with  neat  briquettes  broken  at  the  ages  of  seven  days,  twenty -eight 
days,  and  six  months.  Tests  with  sand  in  the  proportion  of  1  part  cement  to  3 
imrts  of  sand  were  also  frequently  made.  Kvery  precaution  possible  was  used  to 
have  all  briquettes  made  alike.  The  cement  was  always  weighed,  the  water  nieas- 
urod;  the  mixing  thoroiicrbly  (lone,  and  all  neat  briquettes  were  moulded  with  a 
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hydraulic  press  which  gave  a  uiiiform  prossure  on  each  briquette.    The  '^    .   -     ^ 
in  iiiixiuff  was  kept  between  60    F.  and  70^  F.  and  the  briquettes  were  *^«P-^  j._ 
room  the  temperature  of  wliich  was  kept  as  nearly  constant  as  possible  ^r  . •  j^  j^ 
The  briquettes  wore  broken  on  a  Riehl6  machine  and  showed  the  usual  ^*"*^^^  ^t 
strength,  8onio  showing  nearly  twice  the  strength  of  others  in  the  same  loi  n»  ^^^^^^ 
the  same  time.     The  percentage  of  bad  breaks  was,  however,  very  sdJ^^'  i.^nnotte 
was  considered  "bad"  when  the  fracture  was  so  far  from  the  center  oi  ^?5i;  "inter 
that  the  area  of  the  cross  section  was  10 per  cent  or  more  greater  than  at  tne  cen 
This,  I  believe,  was  due  to  the  method  of  molding.  .        xj.^ 

In  addition  to  the  regular  tests  some  special  tests  were  made  to  deternime 
effect  of  sifting  the  cement,  both  neat  and  when  mixed  with  sand,  to  determine  wu 
effect  of  mixing  with  fine  or  coarse  sand,  and  for  other  purposes,  and  ft  fi?.  I^^ 
were  also  made  of  different  brands  of  cement,  samples  of  which  wr"''  * 
testing  purposes. 

The  results  for  the  year  are  summarized  in  the  following  tables: 


rsiieu  loi 


Table  1. 


JOSSON  &  CO.'S. 


Month. 

Total 

briqaettes 

made. 

t 

7  days. 

Ap©  when  broken. 
28  days. 

6  months. 

No. 

Tensile 
strength. 

No. 

567 
52 
468 
676 
112 
288 

94 

Tensile 
strength. 

592.1 
610. 1 
596.9 
609.3 
642.4 
607.5 

623.3 

No. 

'   TensUo 
strength. 

1893. 
To  Jul V  31 : 

3,255 

1,572 

1,834 

641 

958 

545 

212 
470 
722 
739 
657 
878 

618 
412 
556 
340 
228 
112 

20 

443.2 
480.2 
472.0 
503.3 
448.4 
471.1 

421.2  ' 

^.tlCFUst  ......  ...................... 

Sontottibcr 

1 

October 

. 

November 

40 
214 

"446" 

654 

214 

288 

10 

737.8 

December 

66Cu4 

1894. 
•TflTiiinrv  _    

Febniarv- 

717  6 

March 

290 
340 
184 
146 

486.4 
540.7 
532.6 
502.4 

1 

088.4 

April 

306 
321 
314 

647.9 
651  8 
655.7 

728.2 

May 

710.  1 

June  ....... ........................ 

745,7 

Total 

12,383 

3,246 

482.2 

3,198           C18.4 

1,860 

702.3 

NORTH'S. 


To  July  31. 
August. 


Month. 


7  duy.i. 


No. 


1893. 


Tensile 
strength. 


Ago  M'hcn  broken. 


28  days. 


No. 


Tensile 
strength. 


6  months. 


No. 


TcnKilo 
strciigth- 


Sopt  ember. 

October 

November  . 
December.. 


January . 
February 
March . .'. 

April 

May 

Jniio 


20 


532.4 


20 


626.0 


24 


1894. 


399.2  I 


22 


560.6 


2 
10 


762.0 
7ia2 


Total 


44  4.'»9. 8 


42  ,        591.8 


12 


725.5 
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Table  II. 


[All  briquottofl  made  from  1  barrel  Josaoii  &  Co.  cement.] 


Ago  ill  months. 

Bri- 
quettes 
broken. 

-  Tensile  strength. 

Highest. 

Lowest. 

Average. 

1 

25 
25 
25 
25 
25 
25 
25 
25 
25 
25 
22 
25 

630 
688 
780 
736 
742 
746 
740 
700 
842 
776 
762 
740 

390 
442 
476 
342 
332 
470 
440 
480 
540 
410 
486 
484 

525.04 

2 

575.20 

3 

589.20 

4 

5)2 

5 

606  48 

6 

633.60 

7 

612. 32 

•8       

689.68 

9     

701.20 

10     

649.28 

H  

622.27 

12 

641.28 

Table  III. 


[JoBson  Sc  Co.  cement.] 


• 

Age  in  days. 

Reti 
"50 

No. 

lined  on 
"  sieve. 

Tensile 
strength. 

297.3 

7 

3 

28 

Passed  "50," 

retained  on 

••00." 


10 
10 


I  strength. 


261 
353.4 


Passed  "00" 
sieve. 


No. 


30 
30 


Tensile 
strength. 


546.0 
603.1 


Passed*' 00" 

sieve  mixed 

with  three 

l>arts  sand. 


No. 


14 
14 


Tensile 
strength. 

170.1 
207.0 


Table  IV. 
[Josson  A,  Co.  cement.] 


Propor- 
tions. 


Age  when  broken. 

« 

1  month.        I       3  months. 


No. 


Cement  in  normal  state 

Portion  retained  on  "00"  sieve 5 

Portion  passed  "90"  sieve 5 

Portion  passed  "00"  sieve  and  retained  ou% 
"175"  sieve 

Portion  psAsed  "175"  sieve * 

Portion  ivtained  on  "90"  then  ground  and 
and  passed  "00  "  sieve 


Cement  in  normal  state 


(c. 


*1:3 
*N. 

♦1;3 

tl:3 
tl:3 

tl:3 
♦1:3 
tl:3 
:i:3 


25 
25 
24 
25 
24 

6 
10 

10 
10 
10 
10 


I   Tensile 
strength. 

071.3 
I        185 
:  32.3 

653 
212.5 

94 
275.4 

17L6 
.  258 
236 
246.8 


No. 

Tensile 

strength 

25 

750.2 

25 

251.4 

24 

47.7 

25 

684.5 

24 

281.8 

10 

10 
10 
10 
10 


334.4 

233 
377 
320 
308.8 


6  months. 


No. 


25 
25 
23 
25 
24 

6 
10 


Tensile 
strength. 


*  Cement  sample  1. 
t  Cement  sample  2. 

*  Cement  sample  3. 

A.  Tlie  sand  in  these  briqnettw  passed  the  "10"  sieve  and  was  retaineil  on  the  "20"  sieve. 

B.  Sand  pasHrd  "20"  &nd  retained  on  "50"  sieve. 

C.  Sand  passed  "20"  sieve  only. 


765. 2 
3.32.2 
GO.  7 
600.1 
323.3 

156.3 
395.0 
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Table  V 

[Samples  K.  B.  &.  S.,  but  of  different  p^rintlings.] 


" S 

" 1 

» \ 

- i 

' 1 

B2 J 

&F.G..  J 


Per 
cent 
retain- 
ed on— 


^*®^*^'   tion. 


Age  when  broken. 


.060 

20 

5.46 

50 

15.05 

00 

0 

20 

1.49 

50 

18.73 

00 

0 

20 

7.68 

50 

17.10 

00 

0.46 

20 

9.72 

50 

17.31 

00 

0 

20 

1.34 

50 

10.10 

00 

1.03 

20 

3.55 

50 

13.40 

00 

0.15 

20 

5.36 

50 

13.66 

00 

0 

20 

.34 

50 

12.06 

00 

1:3 

1  ^- 

1:3 

1  ^- 

1:3 

}  ^- 

1:3 

}  ^- 

1:3 

}  ^- 

1:3 

I  ^- 

1:3 
1:3 


3 

days. 

7 
No. 

days. 

Tensile 
strength. 

1  mouth. 

3n 
No. 

8 
10 

0 
10 
10 
10 

0 
10 
10 
10 
10 
10 

Hmths. 

No. 

Tensile 
strength. 

No. 

8 
10 

0 
10 
10 
10 

0 

8 
10 
10 
10 

10 

1 

Tensile 
strength. 

074.8 
152.2 
633.0 
142.8 
684.5 
157.6 
576.7 
117.8 
720.6 
210.2 
046.2 

200 

1 

Tensile 
strength. 

» 

467.5 

8 
10 

0 
10 
10 
10 

9 
10 
10 
10 
10 
10 

578 

08 
432.2 

80.2 
482.8 
103.  f 
348.4 

71 

562.8 
180.4 
556 
159 

712 
212.8 

9 

327.0 

65a4 
181.4 

10 

207.2 

709.0 
229.6 

0 

236.0 

642.9 
190.4 

10 

302.6 

736.4 
267 

10 

438.4 

718.4 
^6.0 

1 

1 

10 

103.6 

10 

143. 8 

* i 

1 

10 

80.2 

1 

10 

137 

, 

J 

Tablk  VI. 


Brand. 


Oibbs  &.  Co 


Grrsham 


t 

«   1 

u  1 

a 

*»  o 

Per  cen 
tained 

»0m 

'Ji 

\ 


.31 

1 
20 

9.94 

50 

20.10 

00 

.12 

20 

6.22 

50 

15.14 

90 

0 

O 


Ah 


1:S 
1:3 


Age  when  broken. 


3  days. 


7  days. 


xr„    Tensile  y^^    Tensile 
^®'  strength.!-" **•  stroogth. 


8 


50 
20 

471. 5  !    8 
10 


362.3 

70.7 

505.5 

120.8 


No. 

50 

20 

8 

10 


month. 

3  months. 

0  months. 

Tensile 
strength. 

vr_     Tensile 
^"-  strength. 

No. 

Tensile 
strength. 

502.0 

07.8 

589.0 

172.4 

1 

50 

561.6 

1 

8 
10 

673.8 
215.8 

In  tho  above  tables  "  N"  indicates  neat  briquettes,  and  "1:3"  1  part  cement  to  3 
parts  sand,  the  sand  used  being  in  all  cases,  except  when  specially  mentioned,  sand 
which  has  been  passed  through  the  "20"  sieve  only.  ITie  "sand"  is  the  regular 
sand  from  the  sandpit  where  the  sand  for  making  the  concrete  is  obtained,  and  is  a 
fine  gravel  with  a  little  loam  mixed  with  it.  All  sand  used  either  for  testing  or  for 
concrete  is  washed  before  use.  Tests  of  this  "  sand"  showed  that  42.1  per  cent  failed 
to  pass  tho  "  10"  sieve,  25.1  per  cent  to  pass  tho  "20,"  leaving  the  remainder,  or  32,8 
I)er  cent,  to  pass  the  "20"  sieve. 


Fineness  tests  of  the  Jossou  cement  showed  that  an  average  of  2.32  per  cent  failed 
to  pass  tho  "  50  "  sieve,  and  17.74  per  cent  failed  to  pass  the  "  90  "  sieve.  This  means 
that  out  of  1,000  grs.  23.2  were  retained  on  the  "50  sieve,  and  an  additional  amount 
of  177.4  gi*a.  were  retained  on  the  "90"  sieve,  or  a  total  of  200.6  grs.  failed  to  pass 
the  "90  "  sieve.  In  the  same  way  in  sample  "  D,"  K.  B.  &  S.,  4.6  grs.  out  of  1,000 
grs.  were  retained  on  the  "20"  8ieve,^7.2  grs.  additional  on  the  "50,"  and  173.1 
more  on  the  "90,"  so  that  the  total  which  failed  to  pass  the  "90"  would  be  274,9 
grs.  Of  the  North  cement,  1.21  per  cent  failed  to  pass  the  "  50,"  and  an  additional 
12.88  per  cent  tho  "90"  sieve. 

Both  the  Josson  and  the  North  cements  are  extremely  slow  setting.  The  Gresham 
set  very  quickly.    The  other  brands  and  samples  were  moderately  slow. 

None  of  the  cements  tested  developed  any  perceptible  tendency  to  swell  or  blow 
when, made  into  thin  pats. 

Allbriquettes  are  kept  one  day  in  air  and  the  remainder  of  tho  time  in  water. 
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Steel  woric, — The  contractors  are  having  the  gates  and  other  steel  work  hnilt  by 
the  Maryland  Steel  Company,  at  Sparrows  Point,  Md.  The  material  thns  far 
received  includes  the  anchorages  for  the  npperlock  and  guard  gates,  the  triinnion 
blocks  for  the  main  culvert  valves,  and  part  of  the  wall  brackets  for  carrying  the 
meeting-face  plates  on  the  wall.  I  visited  Sparrows  Point  June  6,  and  saw  both 
leaves  of  the  lower  guard  gate  nearly  ready  to  ship.  Good  progress  had  been  made 
on  all  the  other  gates,  valves,  and  other  parts  to  be  manufactured  there.  It  was 
anticipated  that  all  gates,  etc.,  would  be  shipped  during  the  coming  fall. 

On  June  6, 1894,  the  water  reached  a  stage  at  the  head  of  the  canal  of  145.7  which 
is  6  feet  higher  than  the  high  water  of  1876,  the  highest  of  which  there  is  any  record 
heretofore,  and  with  reference  to  which  the  levels  of  the  top  of  the  different  parts 
of  the  work  have  been  fixed. 

The  revetted  slope  walls,  where  finished,  have  been  built,  reference  (142)  at  the 
upper  or  cast  end  of  the  canal  and  on  the  north  or  river  side  of  the  canal  to  refer- 
ence (130)  near  the  lower  or  west  end.  The  top  of  the  upper  bulkhead  was  at 
about  (142).  As  the  river  rose  this  was  raised  and  Kept  above  the  water  level,  thus 
preventing  the  river  breaking  through  and  doin^  great  damage  to  the  work  already 
Imished  as  there  was  imminent  danger  of  its  doing  for  several  days.  At  the  lower 
end  of  the  canal  the  water  poured  over  the  protection  wall  on  tho  north  side  and 
finally,  tore  down  the  lower  end  for  a  distance  of  about  350  feet.  From  16  to  18  feet 
of  the  top  of  tho  wall  is  entirely  gone,  but  how  much  or  how  badly  the  lower  por- 
tion is  damaged,  if  at  all,  can  not  be  told  until  tho  river  falls  more  than  it  has  to 
date,  as  it  is  still  running  over  the  broken  portion.  On  tho  south  side  of  the  canal 
about  300  feet  of  the  revetted  slope  was  completely  torn  out,  or  damaged  so  badly 
it  will  have  to  be  torn  down,  by  tho  heavy  waves  and  powerful  current  striking 
directly  against  it  after  the  north  wall  wns  carried  away.  Nearly  opposite  the 
upper  lock  gate  a  stream  of  water  came  through  into  tho  canal  and  took  out  .a  small 
piece  of  the  revetted  slope.  The  water  ran  between  the  point  of  rock  outside  the 
canal,  known  as  *' Powder  House''  point,  and  the  made  ground  on  the  river  side  of 
the  canal,  completely  carrying  away  the  earth  fill  near  the  point  and  to  within  90 
feet  of  the  top  of  the  slope  of  tho  canal  w/ill.  At  one  place  there  is  a  strip  of  the 
fill  only  70  feet  wide  left  between  the  canal  and  the  river.  Farther  down,  opposite 
the  middle  of  the  canal,  where  tho  fill  was  about  350  feet  wide,  the  tremendous 
current  carried  away  a  strip  120  feet  wide  in  spite  of  great  efforts  to  save  it,  and  I 
believe  was  only  prevented  from  carrying  away  tho  whole  fill  by  a  pile  of  stone 
spalls  which  the  contractors  had  thrown  out  of  their  stone  sheds. 

Tho  unprecedented  high  water  of  this  summer  and  the  damage  it  did,  and  still 
more  the  far  greater  damage  so  narrowly  escaped,  show  a  necessity  for  making  some 
changes  in  the  heights  of  the  walls  of  the  canal,  for  giving  tho  revetment  a  greater 
resisting  power,  and  for  protecting  the  outer  slope  of  the  fill  on  the  river  side  of  the 
canal  from  tho  wash  of  the  waves.  These  changes  need  not,  however,  be  of  such  a 
character  or  extent  as  to  dolay  the  opening  of  the  canal  a  day. 

The  contractors  have  been  famished  detailed  plans  of  all  the  masonry  work  of  the 
lock  gates  and  upper  guard-gate  masonry,  including  stonecutters'  diagrams  of  all 
dimension  stones,  detailed  shop  drawing  of  the  gates,  main  culvert  valves,  gate 
engines,  valve  engines,  and  all  accessories  outside  the  power  house.  Plans  of  an 
accumulator  are  also  nearly  finished. 

The  State  portage  railroad  continued  in  operation  during  such  parts  of  the  year 
as  the  boats  running  in  connection  with  it  could  reach  the  landing  places.  Irrom 
July  1  to  December  7, 18^,  the  boats  made  one  trip  a  day  each  way.  From  December 
8, 1893,  to  April  2, 1894,  they  made  a  trip  up  one  day  and  down  the  next,  as  one  trip 
a  day  each  way  from  April  3  to  May  16,  when  they  began  transferring  from  below 
Sheridan  Point,  about  2  miles  down,  on  account  of  the  difficulty  of  rounding  the 
point  during  the  high  water.  On  July  1,  1893,  the  river  was  35.4  and  on  May  16, 
1894,  was  34.8  feet  above  low  water  on  gauge  No.  2.  *  The  high  water  of  the  present 
month  carried  away  the  lower  incline  of  the  portage  road  and  otherwise  badly 
damaged  it. 

The  following  table  gives  a  summary  of  tho  meteorological  and  gauge  record  for 
the  year : 


Month. 


1893. 


July 

Augnst . . . 
September. 
October  ... 
Xovember. 
December . 


Rainfall. 


Days 
on  wliich 

rain 
or  snow 

fell. 


Average 
temper- 
ature, 
at  12  M. 


Highest  readings 
of  gauges. , 


Lowest  readings 
of  gauges. 


Head  of 
canal. 


Foot  of 
canal. 


Head  of 
canal. 


Foot  of 
canal. 


0.15 
0.16 
0.16 
6.03 

13.37 


3 

71.7 

121.1 

107.4 

115.3 

2 

75.4 

114.6 

99.8 

105.1 

13 

63.0 

104.0 

65.4 

100.6 

15 

53.5 

1C3.0 

82.4 

90.0 

17 

47.5 

104.8 

84.5 

100.0 

24 

44.8 

107.2 

89.0 

101.0 

100.3 
85.8 
78.8 
77.7 
77.8 
79.6 
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HoDtb. 


January.. 
February. 
March.... 

April 

Mny 

June 


1894. 


Total. 


Pays 

Highest  readings 

Lowest  readings 

onwfiich   -^.^»r««« 

of  gauges. 

of  gauges. 

RAinfaU. 

rain 
or  snow 

lemper* 

atare, 
at  12  M. 

Head  of 

Foot  of 

Head  of 

Foot  of 

21.80 

feU. 

canal. 

eanal. 

canal. 

29 

40.0 

107.1 

89.3 

90.5 

77. » 

10.70 

20  '         38.3 

102.3 

81.8 

98.3 

75.4 

16.52 

22 

48.3 

111.2 

95.1 

99.8 

77.8 

7.76 

18 

57.4 

120.3 

106.6 

110.0 

1»5.S 

2.31 

7 

63.7 

140.8 

126.7 

115.9 

101.8 

2.73 

11  ;          C5.9 

145. 7          131. 7 

128.8 

114.6 

■ 

106.39 

181  !           55.8 

1 

1 

1 

' 

1 

Hi^rbest  reading  at  head  of  canal  during  the  year 145.7 

Hight>8t  reading  at  foot  of  canal  during  the  year 131.7 

Lowest  reading  at  head  of  canal  during  the  year 98. 3 

Lowest  reibding  at  foot  of  canal  during  the  year 75.4 

Kc)TB.— Heading  of  adopted  low  water  at  head  of  canal  is  96,  reading  of  adopted  low  water  at  foot 
of  canal  is  72. 

A  tracing  showing  the  iletails  of  tho  hydraulic  briquette  molding  press  is  trans' 
mitted  herewith. 

Very  respectfully,  your  obedient  servant, 

Harry  Tatlor, 
Fir$i  Lieut. f  Corps  of  Engineers. 
Maj.  James  C.  Post, 

Corps  of  EngineerSy  TJ.  S,  A. 


V  V4. 

IMPROVEMENT  OF  COLUMBIA  AND  LOWER  WILLAMETTE  RIVERS  BELOW 

PORTLAND,  OREGON. 

The  present  project,  adopted  in  1891,  for  the  improvement  of  these 
rivers  from  Portland  to  the  sea,  which  includes  12  miles  of  the  Wil- 
lamette River  and  98  miles  of  the  Columbia  River,  contemplates  secur- 
in|?  and  maiutaiiiing  a  navigable  channel  having  a  low- water  depth  of 
25  feet.  The  original  i)roject,  that  of  1877,  which  was  somewhat  modi- 
fled,  had  for  its  object  a  channel  20  feet  in  depth.  The  original  depth 
in  the  shoalest  places  was  from  10  to  15  feet  at  low  water,  and  previous 
to  the  adoption  of  this  project  the  money  appropriated  and  allotted 
was  expended  in  dredging  these  shoals. 

The  project  of  1877  included  contraction  works  or  dikes,  bank  revet- 
ment, closing  sloughs,  and  auxiliary  channels  or  chutes,  as  well  as 
dredging.  Under  this  project  works  were  constructed  in  the  Wil- 
lamette River  at  Swan  Island  Chute,  Willamette  Slough,  along  the 
left  bank  of  the  river  to  the  Columbia  River,  and  also  at  other  sloughs 
and  channels  at  the  junction  of  the  Willamette  and  Columbia  rivers. 
Works  were  placed  in  the  Columbia  River  at  St.  Helens,  Burke  Slough, 
and  Martin  Slough.  The  results  of  these  works,  nided  by  the  dredging 
had  in  1891,  attained  a  depth  of  19  feet. 

Tho  present  i>roject  proposes  by  the  erection  of  other  dikes  and 
dredging  to  gain  an  additional  depth  of  G  feet,  or  25  feet  at  low  wat43r. 
Dikew  have  been  built  at  St.  Johns  and  Post  Office  Bar  in  the  Wil- 
lamctto  River  and  at  Walkers  Island  and  Cathlamet  Bay,  or  Snag 
Island,  in  the  Columbia  River.  The  dike  at  St.  Helens  ha«  also  been 
extended,  and  a  dike  has  been  built  at  Martin  Island  Bar.  At  the  last 
two  places  mentioned  the  work  has  been  done  by  the  United  States. 
At  the  others  the  Port  of  Portland,  in  furtherance  of  the  approved 
project,  constructed  the  works  at  its  expense. 
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The  total  amount  appropriated  by  the  TJiiited  States  for  this  improve- 
ment is  $1,030,365.  Of  this  sum  $221,780.46  was  expended  prior  to 
adoption  of  the  project  of  1877.  Under  this  project,  which  was  extended 
in  1891,  the  net  expenditure  has  been  $803,210.50,  leaving  a  balance  of 
$5,373.06  to  the  credit  of  the  work.  • 

The  following  extract  taken  from  the  report  of  the  Chamber  of  Com- 
merce of  Portland  for  1893  gives  an  itemized  statement  of  the  dikes 
constructed  and  the  dredging  done  upon  the  river  by  the  Port  of  Port/- 
land  to  the  close  of  1893,  and  the  cost  together  with  the  location  of  the 
work : 

''The  Port  of  Portland''  was  organized  a  municipal  corporation  by  act  of  the  leg- 
islative assembly  of  the  State  of  Oregon  in  February^  1891,  its  object  being  to  pro> 
vide  and  maintain  a  ship  channel  of  at  least  25  feet  in  depth^  in  the  Willamette  and 
Columbia  rivers,  between  the  city  of  Portland  and  the  Pacific  Ocean ;  the  work  to 
be  conducted  in  harmony  with  and  auxiliary  to  that  x>roBecuted  by  the  Government 
of  the  United  States  having  the  same  object  in  view. 

The  work  done  under  the  auspices  and  with  funds  available  for  the  uses  of  the 
commission  to  the  close  of  1893  has  been  as  stated  below : 

DIKE  CONSTRUCTION. 


At  St.  Johns,  Willamette  Hirer 

At  Post  Office  Bar,  Willamette  River. 
At  Walkers  Island,  Columbia  River  . . 

At  Snng  Island,  Colainbia  River 

Engineering  expenses 


Total  for  dikes. 


Linear 
feet. 


4,000 

6,300 

13,000 

10,700 


I     Cost  of 
I      dikes. 


43,000 


i34, 443. 80 

48, 362.  UO 

115, 700. 50 

160, 3g0. 51 

9, 181. 19 


368,070.90 


I 


In  the  Willamette  River— 
At  and  above  Swan  Island. 
At  Post  Ottice  Bar 


DREDGING  OPERATIONS. 


Cabic  yarda  dredged. 

94,701 

40,205 


In  the  Colnmbia  River~ 

At  mouth  of  the  Willamette 

AtSt.  Helens 

At  Martins  Island 

At  Walkers  Island 

At  Cath):imet  Bay 


Total  dredoriug. 


134,906 

6,355 

32,030 

23,035 

24,650 

33,039 

120,509 

2o5.415 

Total  cost  of  dredging,  including  repairs  of  dredger $38. 263. 21 

Totel  cost  of  dikes 368,070.99 

Paid  for  interest  on  bonds  and  temporary  loans 22,214.51 

Paid  for  geuei-al  expenses,  including  attorneys,  etc 3, 215. 28 

TotJil  expenditures 431, 764. 02 

Tbis  worl^  was  done  under  the  authority  of  the  Secretary  of  War 
with  the  express  understanding — 

That  the  expenditure  of  the  funds  of  the  Port'  of  Portland  shall  not  bo  made  by  the 
Government  en|;ineer,  neither  shall  he  exercise  authority  over  said  works  or  their 
execution,  and  that  the  United  States  shall  not  incur  any  liability  on  account  of  said 
works;  and  provided  further,  that  the  officers  of  said  Port  of  Portland  shall  per- 
mit the  officers  of  the  Corps  of  Engineers,  War  Department,  in  charge  of  work  on 
the  Willamette  and  Colmu^ia  rivers,  to  examine  the  work  done,  to  see  that  the 
whole  is  carried  on  in  accotd^^^^  vfiih  the  approved  (ilovornment  plans.    And,  fur- 


ther, it  shall  bo  distinctly  |,«der8tood  that  the  War  Department  docs  not  counsel, 
advise,  or  encourage  the  ev/joditure,  proposed  by  the  Port  of  Port 


Portland. 
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WORK  DONE  DURINO  THE  FISCAL,  YEAR  ENDING  JUNE  30,  1894, 

The  operations  during  tlie  last  year  were  conlSned  to  dredging  to  aid 
in  establishing  the  channels  that  it  is  proposed  iii  the  project  to  main- 
tain by  the  various  works  that  have  been  constructed,  and  also  to  pro- 
vide for  the  immediate  requirements  of  navigation  to  the  degree  neces- 
sary in  advance  of  the  formation  of  the  new  channels  contemplated. 

At  the  beginning  of  the  year  the  hydraulic  dredge  William  8.  Ladd 
was  employed  upon  the  shoal  opposite  Tongue  Point,  which  deep-draft 
vessels  had  difficulty  in  crossing.  She  was  then  transferred  to  the  pro- 
posed new  channel  at  Snag  Island,  on  the  Columbia  Eiver ;  afterwards 
to  the  mouth  of  the  Willamette  River,  which  was  dredged  to  the  depth 
of  23  feet  at  low  water,  to  Post-Office  Bar  on  the  Willamette;  to  the 
shoals  at  Pillar  Rock  in  the  Columbia  River,  which  were  also  dredged 
to  23  feet  at  low  water;  and  back  again  to  the  new  channel  at  Snag 
Island.  About  the  middle  of  March,  the  appropriation  for  this  improve- 
ment being  nearly  exhausted,  the  dredge  was  laid  up. 

The  following  table  gives  the  amount  of  material  removed  at  each  of 
th  e  places  named : 

JJredffing  Columbia  and  Lower  Willamette  rivers  for  ^year  ending  June  SOj  1894, 


WiUamotto  River. 


Mouth. 


Post- 

Office 

Bar. 


July 

August 

September. 
October — 
November . 
Decern  ber  . 


1S93. 


CSi.  yds. 


13, 018 


1891. 


January. . 

February 

March... 


Total 


13, 018 


At 
month. 


Columbia  Biver. 


Pillar    I     Snag 
Kock.    '   Islana. 


Cu.  ydt.  I  C\t.  ydt. 


1,727 
16,  111 


Cv..  ydt. 
17,650 
48,284 


60,570 
16, 811 


38,680 
47,657 


63,005 
39,009 
14,570 


17,838  ;      77,300       260,754 


Tongue 
Point. 


Cu,  yd*. 
13,000 


Total. 


Cu,  ydt, 
30,650 
50,011 
30,029 
60,579 
55,500 
47,657 


63,995 
89,000 
14, 570 


13,000  '      301,900 


It  will  be  observed  that  this  dredge  has  removed  391,900  cubic  yards 
of  material  from  five  different  places,  which  are  separated  by  a  distance 
between  the  extreme  points  of  80  miles,  during  the  eight  and  one-half 
months  she  was  at  Avork.  At  the  beginning  of  the  year  the  dredge 
was  still  new,  and  the  crew  were  also  unaccustomed  to  this  method  of 
dredging,  and  the  amount  of  Avork  done  during  the  first  month  (July) 
was  comparatively  small.  The  cost  of  operating  the  dredge  for  seven 
months  ending  with  February  was  $19,627.07,  and  346,680  j ubic  yards 
of  material  was  removed,  making  the  cost  of  the  dredging  about  5§ 
cents  per  cubic  yard.  This  included  all  kinds  of  material  encountered, 
fine  sand  with  silt,  which  was  difficult  to  retain  in  the  bins,  as  well  as 
coarse  sand  that  was  rapidly  loaded.  During  January  63,995  cubic 
yards  of  coarse  sand  were  removed  from  the  new  channel  at  Snag  Island 
at  an  expense  of  $2,803,  this  latter  being  the  average  per  month  of  the 
cost  of  running  the  dredge  for  the  seven  months,  and  for  this  month  the 
material  was  removed  at  about  4^  cents  per  cubic  yard. 

In  addition  to  the  work  already  mentioned  the  Port  of  Portland 
removed  36,746  cubic  yards  of  material  from  the  Swan  Island  Channel, 
Willamette  River,  and  33,933  from  the  new  channel  at  Snag  Island, 
Cathlamet  Bay«    These  amounts  are  iucladed  in  t^e  foregoing  extract 
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from  the  report  of  the  Chamber  of  Commerce.  The  total  amount 
expended  to  the  present  time  by  the  Port  of  Portland  is,  as  stated 
therein,  $431,764.02. 

Surveys  were  made  in  August  and  September  of  the  Walker  Island 
and  Martin  Island  bars,  and  the  results  show  a  great  improvement  in  the 
channel  over  these  bars,  due  no  doubt  to  the  dikes  that  have  been  con- 
structed at  these  localities.  Some  slight  repairs  due  to  damage  duriug 
high  water  were  made  to  Martin  Island  Dam. 

During  September,  for  the  first  time,  deep-draft  vessels  were  able 
to  pass  fully  loaded  from  the  docks  of  Portland  to  the  sea,  and  the 
heavy  expense  of  lightering,  that  has  heretofore  been  necessary,  was 
avoided.  This  is  conclusive  proof  of  the  substantial  results  that  have 
been  produced  by  the  river  improvements. 

The  past  year  has  been  remarkable  for  the  almost  continuous  high 
water  that  has  prevailed  in  the  Willamette  and  Columbia  rivers.  The 
lowest  reading  of  the  gauge  at  the  Government  moorings  at  Portland 
was  1.4  feet  above  low  water,  and  it  recorded  this  height  for  two  days 
in  November,  and  the  water  remained  below  3  feet  above  low  water  for 
but  five  days  in  that  month.  During  the  last  two  weeks  of  September 
and  the  first  five  days  of  October  the  water  varied  between  1.9  and  2.8 
feet  above  low  water,  and  was  the  longest  i)eriod  of  low  readings  dur- 
ing the  year.  Gauge  No.  2  at  the  Cascades,  Columbia  Eiver,  has  not 
recorded  less  than  3.4  feet  above  low  water,  and  the  water  remained 
below  4  feet  above  low  water  only  three  days  during  the  year.  There 
appears  to  have  been  a  succession  of  rises  in  the  waters  of  both  rivers, 
covering  the  entire  year,  preventing  the  usu«al  low-water  season,  Tliis 
has  been  caused  by  the  unusual  amount  of  rain  and  snow  that  has  fallen 
during  the  year  upon  the  area  drained  by  these  rivers,  especially  that 
of  the  Columbia.  The  melting  of  the  accummulated  snow  and  the  eflfect 
of  these  rains  finally  culminated  in  the  most  extraordinary  rise  ever 
known.  On  June  7  the  gauge  at  the  Government  moorings  recorded 
the  unprecedented  height  of  33.11  feet.  The  highest  reading  upon  the 
same  gauge  of  any  previous  high  water  was  in  1890,  28.4  feet.  The 
continued  high  water  has  rendered  it  impossible  to  make  an  intende<l 
ei&aminatiou  of  the  localities  improved,  to  ascertain  the  degree  to  which 
the  desired  dei)th  had  been  attained  at  the  close  of  the  fiscal  year. 

ESTIMATE   FOB  THE  FISCAI.   YEAR   ENDING   JUNE  30,  1896. 

The  original  estimate  for  i)rocuring  a  25-foot  channel  was  $772,464. 
Of  this  sum  $150,000  has  been  appropriated  by  the  United  States  and 
$406,334  has  been  contributed  by  the  Port  of  Portland,  leaving  $216,130 
yet  to  be  appropriated,  all  of  which  sum  can  be  profitably  expended 
during  the  fiscal  year  ending  June  30,  1896. 

The  accomplishment  of  this  improvement  is  of  the  greatest  impor- 
tance to  the  entire  northwestern  section  of  the  country,  the  inhabitants 
of  whicli  find  the  natural  outlet  for  their  productions  through  the  valley 
of  the  Columbia.  To  Portland  in  her  position  as  the  converging  center 
of  this  immense  territory  and  the  head  of  the  proposed*  deep-water 
navigation,  which  she  has  contributed  so  largely  to  secure,  it  possesses 
vital  interest.  These  facts  establish  the  great  value  of  the  improve- 
ment, and  especially  commend  it  as  worthy  of  liberal  consideration  by 
the  Government. 

This  work  is  in  the  collection  districts  of  Willamette  and  Oregon.  The  ports  of 
entry  are  Portland  and  A.fttori*»  ^^^^n'  ''he  nearest  light-house  and  works  of 
defense  are  at  the  month  of  ^i^^  Columbia  River. 

ENa  94 107     ^ 
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A  PFROPRI  ATI03f  iS. 

Act  of— 

Jnne  23,  1866  (Lower  Willamette) $15,000 

March  2,  1867 30,000 

July  25,  1868  (allotted) 21,000 

April  10,  1869  (allotted) 13,365 

July  11,  1870 31,000 

JnnelO,  1872 50,000 

$160,865 

March  3,  1873  (Lower  Willamette,  from  Portland  to  the  sea)..     20, 000 

June  23, 1874 20,000 

March  3, 1875 20,000 

AiignutU,  1876 20,000 

June  18,  1878 30,000 

March3,  1879 45,000 

155,000 

Juno  14, 1880  (Lower  Willamette  and  Columbia  from  Portland 

to  the  sea,  including  bar  at  the  mouth  of  the  Columbia) 45, 000 

March3,  1881 45,000 

August  2,  1882 100,000 

190, 000 

July  5, 1884  (Columbia  and  Lower  Willamette,  below  Portland, 

Oreg.) 100,000 

Augusts,  1886 75,000 

1 175,000 

August  11, 1888  (Columbia  and  Lower  Willamette  rivers,  below 

Portland) 100,000 

September  19,  1890 100,000 

July  13,  1892 150,000 

350,000 

Total A 1,030,365 

Money  statement, 

July  1,  1893,  balance  unexpended $42,827.42 

June  30,  1894,  amount  expended  during  fiscal  year 38, 073. 29 

July  1,  1894,  balance  unexpended 4,  754. 13 

July  1,  1894,  outstanding  liabilities 28.80 

July  1,  1894,  balance  available 4,725.33 

{Amount  (estimated)  required  for  completion  of  existing  project 216,  ISO.  00 
Amount  that  can  be  protitably  expended  in  fiscal  J^ox  ending  June  30, 1896  216, 130. 00 
Submitted  in  compliance  with  requirements  or  sections  2  of  river  and 
harbor  acts  of  1866  and  1867  and  of  sundry  civil  act  of  March  3, 1893. 


COMMERCIAL  STATISTICS. 


The  following  statement  of  traffic  on  the  Columbia  and  Lower  Willamette  rivers 
has  been  compiled  from  reports  of  the  various  steamers  and  transportation  com- 
panies doing  business  on  these  rivers  during  the  calendar  year  1893.  It  docs  not 
include  tonnage  carried  in  deep-sea  vessels : 


Tons. 

Passengers  (1,740,386) 109, 881 

Grain *  89,862 

Lumber  ( 124,5(12,531  feet) 186,  754 

Livestock 3,273 

Shcej)  and  hogs 389 

Coal 596 


Tons- 
Wool  1,783 

Merchandise 627,902 

Shingles 5,000 

Logs  (11,170,446  feet) 286,426 

Total 1,310,866 
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List  of  steamers  pltfing  on  ike  Upper  Willamette,  Lower  Willamette,  Columbia,  and  CowHta 
rivers,  Oregon  and  Wttshington,  during  the  calendar  year  189S. 


Name  of  vesael. 


Augusta 

Albina 

Alliance ,.. 

ACceV 

Argoxiaut 

Aatorm 

Astorian 

Altona 

Alarm 

Bailey  Gatzert  — 

Brajcee «.... 

Brisk 

Bandovfflo 

Bismark 

C.  MTBdaUaw.... 
City  of  Frankfort. 

C.tV".  Rich 

Carrie  F 

Chilkat 

C<diUDbia 

Do 

Cjniet 

Cy^ono 

Diapatoh 

D.S.Baker 

DallcaCity 

Dolphin 

Electric 

Enterprite 

E.  L.  Dwyer 

£BOortKo.2 

Emma  flay  ward  . . 

Edith 

Elwood 

Egalite 

Eclipse 

Eugene 

Faunio 


Goorce^W.  Sharer. 
Gov.x^well 


Ilassalo 

Hattie 

Haytien  Kopublic. 

Hustler 

Hattie  BoU 

Har\*eet  Queen . . . . 

Harvest  Moon 

Iralda 

lone 

Ilwaco 

Inland  Star 

Irma 

Joseph  Kellogg  . . . 
JaniesB.  Stephens. 

J.Ordway 

Kehani 

La  Can  as 

Louise  Tanghn 


Tons.    I  Depth. 


1, 


40.90 

85.26 

213.52 

41.28 

20.35 

70.10 

234.24 

189.68 

16.08 

444«32 

4.90 

LOS 

99.38 

250.00 

14.20 

183.47 

17.07 

10.64 

106.45 

70.41 

746.14 

2.86 

19.06 

13.47 

566.22 

296.38 

60.86 

16w51 

137.41 

24.44 

72.03 

456.57 

37.01 

420.54 

82.88 

25.03 

350.84 

276.41 

276.15 

134.43 

129.58 

2.92 

770.53 

129.58 

129.49 

6B7.04 

56.15 

36.84 

213. 40 

62.03 

2L87 

6.15 

272.12 

26.40 

194. 74 

85.41 

9.66 

2L64 


Ft.  in. 

7    0 

4    8 

12    0 

4    0 

10    9 

12    5 

2    0 

2    8 

5    0 

8    0 

"ii'o 

4    0 

6    8 

7    0 

5    2 

4    0 

7    5 

11    8 

20    0 

""'5"6 

""5' 6 

7  0 

8    7 

4    7 

8    8 

5    0 

12    0 

7    5 

7    6 

7    0 

4    0 

5    2 

■'5' 6 

2    4 

1    6 

6    0 

***26'"7 

7    0 

4    5 

6    0 

1    6 

6    0 

2    0 

6    0 

"2' 2 

K      A 

4 

4 
4 
6 


0 
0 
0 
0 


Name  of  vessel. 


Lurlioe 

Lena 

Haid  of  Oregon  — 

Maria 

Milwaukee 

Messenger 

Maecot 

Mayflower 

Modoo 

No  Wonder 

Northwest 

N.S.  Bentley 

Ocean  Wave 

Occident 

Oswego 

Ocklahama 

O.K 

Ore j^n ............. 

Orient 

Polar  Bear 

Queen 

Quinnat 

Kestless 

Bowena 

R.Mlier 

R.P.  Elmore 

Kemona 

K.  R.  Thompson 

Regulator 

Sophia . 

SUte  of  Califomia. 

Sea  Foam 

Sakana 

Sarah  Dixon 

Salem 

Stark  Stree  Ferry.. 

S.O.Reed 

Telephone 

Tacoma 

T.J.  Potter 

Toledo 

Three  Sisters 

Toiwo 

Undine 

Vancouver 

Victorian 

Vulcan 

Wallowa 

Willamette  Chief .. 
W. H. Harrison  .... 

Water  witch , 

Wm.M.  Hoag 

Wenatchie 

Western  Queen 

Wanna 

WenouA 

Young  America... 


Tons.      Depth. 


338.38 

23.72 

0L88 

184.58 

29.70 

54.53 

199.46 

23.90 

837.55 

235.80 

30L98 

401. 42 

507.84 

2.95 

2L43 

894.19 

47.76 

1, 612.  28 

429.76 

28.80 

23.75 

4.20 

18.75 

4.50 

41.80 

42.76 

114. 14 

912.06 

334.38 

4.00 

1,260.06 

4.95 

3.84 

278.84 

240.08 

299.36 

607.28 

443.24 

1,31L81 

588.60 

200.72 

327.33 

6.27 

280.48 

157. 14 

809.17 

219. 72 

92.05 

523.92 

52.86 

5.50 

43L13 


J^  in. 
6  0 
0  10 
5  9 
3 
2 
8 
3 
6 
5 
8 
1 
1 
9 
6 
8 


74.72 

3.10 

34.67 

42.10 


0 
0 
0 
0 
6 
0 
0 

s 

6 
0 

4 
6 


6  0 

4  6 

20  0 

5  0 

6  « 
6  9 


5    S 


6 
8 
5 
10 
6 


2 
0 
0 
6 
5 


24   4 


6    5 

1  8 

2  10 
8    0 


4 
11 
9 
1 
1 
4 
3 


0 
7 
0 
5 
1 
0 
0 


4  0 

11  6 

6  0 

6  8 


1    6 

o'i 


0    4 
4    5 


VV5. 

IMPROVEMENT  OP  WILLAMETTE  RIVER  ABOVE  PORTLAND,  OREGON. 

The  project  for  this  improvement  was  adopted  in  1878.  It  consists 
of  the  removal  of  snags  and  other  obstructions  and  the  contraction  of 
the  river  in  wide  places,  with  the  object  of  securing  a  navigable  channel 
for  light-draft  boats  from  Portland  to  Eugene  City,  Oreg.,  a  distance 
of  172  miles.  When  the  work  was  commenced  the  mouth  of  the  Yam- 
hill River,  40  miles  above  Portland,  was  the  head  of  low-water  navi- 
gation, with  a  draft  of  2^  feet;  only  a  draft  of  1  foot  could  be  carried 
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above,  and  tlie  channel  was  greatly  obstructed  by  snags,  gravel  bars, 
etc.  During  recent  low  waters  boats  drawing  15  inches  could  ascend 
as  far  as  Albany,  100  miles. 

The  total  amount  appropriated  since  the  adoption  of  the  project  is 
$161,000,  exclusive  of  the  $3,000  allotted  from  the  appropriation  of  July 
13, 1892,  to  the  Yamhill  Kiver. 

WORK  DOXE  DURING   THE   PAST   YEAB. 

At  the  beginning  of  the  year  the  suagboat  Corvallis  was  between 
Eugene  City  and  Corvallis  engaged  in  removing  snags,  etc.,  and  was 
moving  down  the  river  as  the  work  progressed.  This  work  was  con- 
tinued, and,  in  addition,  several  wing  dams  or  dikes  were  constructed 
to  contract  the  low- water  channel  and  enable  boats  to  pass  over  the 
shoal  places.  The  first  dike  constructed  was  between  Corvallis  and 
Salem,  at  Luckiamute  Bar,  and  was  built  from  the  left  bank  with  an 
inclination  downstream  a  length  of  800  feet.  It  was  given  a  base  of 
16  feet,  with  a  height  of  5  feet  above  low  water,  and  was  constructcMi 
with  piles,  brush,  gravel  in  sacks,  and  loose  gravel.  Depth  over  bar 
when  dike  was  commenced  was  30  inches  and  depth  on  completion  was 
28  inches,  the  water  in  the  meantime  having  fallen  18  inches  in  the 
river. 

Upon  the  completion  of  this  dike  snagging  operations  were  resumed, 
and  the  snag  boat  worked  downstream  to  Matheneys  Bar,  below  Salem, 
where  a  dike  of  similar  construction  was  built.  This  dike  extended 
froni  the  right  bank  into  the  river  a  distance  of  362  feet.  It  was  16 
feet  wide  at  the  base  and  extended  to  4^  feet  above  low  water.  The 
depth  of  water  over  the  bar  when  work  commenced  was  16  inches,  and 
when  the  dike  was  completed  was  32  inches,  the  river  having  risen  in 
the  meantime  6  inches. 

Upon  the  completion  of  the  work  the  snag  boat  was  transferred  to 
the  Columbia  River  for  a  few  weeks.  The  last  of  September  work  was 
resumed  upon  the  Willamette,  and  the  construction  of  a  dikoat  Weston 
Bar  was  commenced.  This  work  was  soon  interrupted  by  a  rise  in  the 
river,  and  the  snag  boat  then  continued  the  removal  of  snags.  A  few 
weeks  later,  when  the  water  had  fallen  sufficiently,  an  attempt  was 
made  to  resume  Avork  upon  this  dike,  but  another  rise  occurred  and  this 
has  been  followed  by  others,  and  the  water  at  no  time  during  the 
remainder  of  the  year  has  been  sufficiently  low  for  the  dike  to  be  com- 
l^leted.  Snagging  operations  were  continued  on  the  river  until  the 
beginning  of  Ai)ril,  with  the  exception  of  the  month  of  December,  when 
the  snag  boat  was  engaged  upon  the  Cowlitz  and  Yamhill.  The  snag 
boat  Avas  also  upon  the  Yamhill  the  greater  portion  of  the  month  of 
April,  after  which  she  was  laid  up,  the  water  being  too  low  in  the 
Yamhill,  and  the  appropriation  for  the  Willamette  being  too  nearly 
exhausted,  to  warrant  keeping  her  in  commission  for  further  work. 

During  the  year  there  were  removed  from  the  Upper  Willamette  by 
the  snag  boat  1,059  snags  and  from  the  banks  775  trees  and  stumps* 
The  water  continuing  to  fall  during  the  month  of  May,  advantage  was 
taken  of  tliis  favorable  opportunity  to  remove  such  snags  as  had  become 
obstructions  to  navigation.  A  party  of  men  supplied  with  a  small  boat 
was  sent  out  for  this  purpose,  and53  snags  were  taken  from  the  channel 
and  41  trees  cut  from  the  banks  during  the  month.  A  few  additional 
snags  that  were  seriously  obstructing  the  channel  were  removed  during 
the  latter  part  of  June  in  the  same  manner. 
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YAMHILL  RIVER. 

.  The  balance  ($1,473.78)  of  the  $3,000  allotted  for  the  improvement  of 
Tamhill  Eiver  has  been  practically  expended  in  removing  snags  and 
other  obstructions  from  the  channel.  The  snag  boat  Oorvallis  was 
engaged  upon  this  river  from  December  17  to  26;  again,  navigation 
having  become  obstructed  by  land  slides,  snags,  and  drift,  she  was 
returned  in  April  and  operated  until  the  water  in  the  river  became  too 
low  for  the  work  to  be  continued.  The  party  of  men  removing  snags 
from  the  Willamette  were  transferred  to  the  Yamhill  June  1,  and  com- 
pleted the  reopening  of  the  river  to  McMinnville. 

The  snag  boat  removed  201  snags  from  the  channel  and  171  trees  and 
stumps  from  the  banks.  The  party  operating  with  a  small  boat  removed 
35  snags  from  the  channel  and  72  trees  and  stumps  from  the  banks. 

There  remained  unexpended  at  the  end  of  the  year  a  balance  of 
$92.35  of  the  $3,000  allotted  to  this  river. 

ESTIMATE   FOR   THE   ITSCAL   YEAR  ENDINCf  JUNE   30,  1896. 

Heretofore  the  greater  i)ortion  of  the  appropriation  has  been  expended 
in  clearing  the  river  of  obstructions,  which  are  renewed  each  high 
water,  and  but  little  progress  has  been  made  in  the  part  of  the  project 
intended  to  be  permanent;  that  is,  the  construction  of  the  wing  dams 
or  dikes.  As  there  are  a  number  of  places  upon  the  Upper  Willamette 
where  such  works  are  required,  it  would  greatly  expedite  the  beneficial 
results  it  is  expected  to  obtain  for  navigation  if  appropriations  were 
made  of  sufficient  size  to  permit  the  dikes  to  be  built  at  an  early  date. 

With  this  end  in  view,  and  also  considering  the  economical  prosecu- 
tion of  the  work,  it  is  considered  that  $60,000  can  be  profitably  expended 
upon  this  improvement  during  the  fiscal  year  ending  June  30, 1896. 
Of  this  sum  $3,000.  might  be  economically  expended  in  removing  obstruc- 
tions in  the  Yamhill  Biver. 

This  ri  ver  is  in  the  coUectiou  district  of  Willamette.  The  ports  of  entry  are  Port- 
land and  Astoria,  Oregon.  The  nearest  light-house  and  works  of  defense  are  at  the 
mouth  of  the  Columbia  River. 

APPKOrRIATlOXS. 


Act  of— 

March  3, 1871 $16,000 

March  3, 1873 3,000 

.Tune  23, 1874 7,500 

March  3, 1875 25,000 

August  14, 1876 20,000 

August  18, 1878 20,000 

March  3,1879 12,000 

June  14, 1880 12,000 

March  3, 1881  15,000 


Act  of— 

AuguBt2,1882 $5,000 

.Tuly5,1884 10,000 

August  5, 1886 10,000 

August  11, 1888 29,000 

September  19, 1890 11,000 

July  13, 1892 '30,000 


Total 225,500 


Money  statement 

July  1, 1893,  balance  unexpended $18, 951. 65 

June  3(),  1894,  amount  expended  during  fiscal  year 15, 525. 40 

Julv  1, 1894,  balance  unexpended 8, 426. 25 

July  1, 1894,  outstanding  liabilities 150.22 

July  1, 1894,  balance  available 3,276.03 


60,000.00 


*0f  which  ^^  j^  to  be  used  in  improving  Yamhill  River. 
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COMMSRCIAL  STATISTICS. 


The  followinff  statement  of  traffic  on  the  Willamette  Biyer  above  Portland  has 
been  compiled  m>m  reports  of  the  varions  steamers  and  transportation  companieiT 
doing  bnainess  on  this  part  of  the  river  daring  the  jeox  ending  December  31, 1893: 


Tons. 

Passengers  (148,144) 9,259 

Grain 51,230 

Lumber  (1,550,350  feet) 23, 254 

Livestock 659 

Sheep  and  hogs 57 


Tons. 

Wool 1,879 

Merchandise 158,951 

Coal 217 


Total 245,506 


V  V6. 

IMPBOVEMENT  OF  COWLITZ  RIVEB,  WASHINGTON. 

The  Cowlitz  Eiver  is  a  tributary  of  the  Columbia  River  and  flows  into 
it  from  the  north  about  64  miles  above  the  mouth  of  the  Columbia. 
The  project  for  the  improvement  of  this  river  was  adopted  in  1382,  and 
contemplated  the  removal  of  sand  bars,  rocks,  snags,  and  other  obstruc- 
tions from  the  channel  for  50  miles  above  its  junction  with  the  Colum- 
bia River.  The  minimum  depth  to  Toledo,  30  miles  above  the  mouth, 
prior  to  the  commencement  of  the  improvement,  was  from  12  to  14 
inches  at  low  water.  The  eflfect  of  the  improvement  has  been  to 
increase  the  low-water  depth  over  this  portion  to  30  inches,  and  the 
season  of  navigation  is  now  increased  an  additional  month  each  year. 
To  maintain  this  depth  it  is  necessary  after  each  period  of  high  water 
to  remove  the  snags  and  other  obstructions  that  have  drifted  into  the 
river. 

The  original  estimate  for  this  improvement  was  $5,000  for  the  first 
year  and  an  expenditure  of  $2,000  each  subsequent  year.  The  total 
amount  that  has  been  appropriated  is  $22,000. 

As  soon  as  the  snag  boat  Corvallis  could  be  spared  from  other  impor- 
tant work  upon  which  she  was  engaged,  which  was  early  in  December 
last,  she  was  sent  to  remove  the  snags,  drift,  etc.,  that  had  come  into 
the  channel  of  the  river  during  the  previous  high  waters.  Soon  after 
the  arrival  of  the  boat  the  river  began  to  rise  again  and  by  the  17th 
was  too  deep  for  profitable  work  and  she  was  withdrawn.  During  the 
brief  time  she  was  engaged,  77  snags  were  taken  out  and  71  projecting 
trees  and  stumps  that  either  obstructed  the  channel  or  were  liable  to 
fall  into  it  were  removed.  The  very  unusual  condition  of  almost  con- 
tinued high  water  since  the  snag  boat  was  withdrawn  in  December 
until  the  present  time  has  made  but  little  additional  work  necessary 
during  the  remainder  of  the  fiscal  year.  Seven  snags  have  been 
removed  from  the  channel  and  7  from  the  banks  in  Toledo  bend,  1  snag 
was  taken  from  the  channel,  and  2  overhanging  trees  were  cut  from  the 
bank  near  Meikles  Landing,  and  0  snags  were  taken  from  the  channel 
near  Pumphreys  Landing.  These  were  removed  to  accommodate  the 
steamers  in  making  their  landing,  and  the  work  was  done  by  the  cap- 
tain of  the  principal  steamboat  running  upon  the  river,  who  was  fur- 
nished with  the  necessary  powder  from  this  oflBce. 

It  is  highly  probable,  after  the  present  exceptionally  prolonged  period 
of  high  water,  that  when  the  river  falls  the  channel  will  be  found 
obstructed  with  snags,  logs,  etc.,  to  an  unusual  degree.  The  removal 
of  the  obstructions  heretofore,  and  the  consequent  improvement  in  the 
navigation  of  the  river,  has  been  of  great  benefit  to  the  inhabitants  of 
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the  fertile  valley  through  which  it  jfliows.  It  is  also  of  great  importance 
to  them  that  this  improved  condition  be  maintained,  and  an  additional 
appropriation  is  therefore  recommended. 

It  is  estimated  that  $3,000  can  be  profitably  expended  during  the 
fiscal  year  ending  June  30, 1896,  upon  the  improvement  of  this  river  in 
accordance  with  the  present  project. 

APPROFRIATIONS. 


Act  of — 

June  U,  1880 $2,000 

March  3, 1881 1,000 

August  2, 1882.: 1,000 

July5,1884 2,000 

August  5, 1886 2,000 


Act  of— 

'   August  11, 1888 $3,000 

September  19, 1890 8,000 

July  13,1892 3,000 

Total 22,0C0 


Money  statement 

July  1, 1893, balance  unexpended $2,272.76 

June  30, 1894,  amount  expended  during  fiscal  year 652.37 

July  1, 1894,  balance  unexpended 1, 620. 39 


(  Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1896      3, 000. 00 
<  Submitted  in  compliance  with  requirements  of  sections  2  of  river  and 
(     harbor  acts  of  1866  and  1867  and  of  sundry  civil  act  of  March  3, 1893. 


COMMBRCIAL  STATISTICS. 

The  following  statement  of  traffic  on  the  Cowlitz  River  has  been  compiled  from 
reports  of  the  various  steamers  and  transportation  companies  doing  business  on  this 
river  during  the  year  ending  December  31,  1893 : 

Tons.  Tons. 

LiTe  stock 1,162 

Passengers  (35,334) 2,208 

Sheep  and  hogs 16 

Total 285,446 


Merchandise 28,000 

Grain : 6,060 

Shingles  (200,000  bundles) 5, 000 

Lumber  (1,200,000  feet) 18,000 

Logs  (90,000,000  feet) 225,000 


V  V  7. 

IMPROVEMENT  OF  YOUNGS  AND  KLASKUINE  RIVERS,  OREGON. 

Youngs  River  is  one  of  the  southern  tributaries  of  the  Columbia  and 
joins  this  river  at  Youngs  Bay,  near  its  mouth }  the  Klaskuine  empties 
into  Youngs  River  G  miles  above  Youngs  Bay.  The  project  contem- 
plated the  removal  of  obstructions  in  Youngs  River  for  a  distance  of  7 
milesabove  its  mouth,  and  from  the  Klaskuine  from  its  mouth  to  Kamms 
wharf,  a  distance  of  2  miles. 

The  estimated  cost  of  this  improvement  was  $1,600,  and  this  sum 
was  appropriated  by  the  river  and  liarbor  act  of  September  19, 1890. 

During  the  fiscal  year  ending  June  30, 1891,  the  sum  of  $1,206.79 
was  expended  on  this  improvement,  securing  a  channel  depth  of  7  feet 
at  high  tide  to  the  limits  named.  No  further  appropriation  is  recom- 
mended. 

Money  statement. 

July  1,  1893,  balance  unexDepd^^ $393.21 

June  30,  1894,  amount  oxij^Ljed  during  fiscal  year 15, 68 

July  1, 1894,  balance  uha^      ^rled 377.53 
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V  V8. 

GAUGING  WATERS  OF   COLUMBIA  RIVER,  OREGON  AND  WASHINGTON. 

The  object  of  this  gauging  is  the  coUection  of  valuable  and  important 
data  for  use  in  connection  with  the  river  improvements,  and  also  to 
supply  information  to  those  interested  in  the  navigation  of  the  river. 
Gauges  for  this  x)urpose  have  been  established  and  maintained  at  suit- 
able places  along  the  river. 

During  the  past  year  the  appropriation  for  this  work  having  been 
practically  exhausted,  all  the  gauges  were  abandoned,  except  that  at 
Astoria,  Oreg.,  which  is  self-registering.  This  gauge  being  a  necessary 
adjunct  of  the  work  of  improvement  at  the  mouth  of  the  river,  the 
expense  of  its  maintenance  has  been  paid  out  of  the  appropriation  for 
that  work. 

As  heretofore,  the  daily  readings  of  the  gauge  have  been  publicly 
exhibited  in  Astoria  for  the  benefit  of  commerce.  The  daily  bulletin 
also  stated  whether  the  water  on  the  bar  was  smooth  or  rough.  The 
small  balance  available  July  1. 1893,  was  exhausted  upon  the  Astoria 
gauge. 

It  is  estimated  that  $1,000  can  be  profitably  expended  on  this  work 
in  the  fiscal  year  ending  June  30, 1896. 

APPROPRIATIONS. 

Act  of— 

August  2,  1882 $500 

July  5.  1884 1,000 

Augusts,  1886 1,000 

August  11,  1888 2,500 

Total 5,000 

Money  statement 

July  J ,  1893,  balance  unexpended $6. 32 

June  30, 1894,  amount  expended  during  fiscal  year 6. 32 

Amount  that  can  bo  prolitably  expended  in  fiscal  year  ending  June  30, 1896      1, 000. 00 
Submitted  in  compliance  with  requirements  of  sections  2  of  river  and 
harbor  acts  of  1866  and  1867  and  of  sundry  civil  act  of  March  3,  1893. 


V  Vg. 

REPORT  OF  BOARD  OF  ENGINEERS  ON  PLAN  FOR  OVERCOMING  OR 
REMOVING  OBSTRUCTIONS  TO  NAVIGATION  IN  COLUMBIA  RIVER 
BETWEEN  THREE  MILE  RAPIDS  AND  CELILO  FALLS,  OREGON  AND 
WASHINGTON. 

(Printed  in  Sonnto  Ex.  Doc.  No.  7,  Fifty-third  Conijress,  first  session.] 

New  York,  April  1J2, 1S93. 

The  Board  of  Eugineera  constituted  by  Special  Orders  No.  177,  July 
29, 1892,  from  the  War  Department  has  the  honor  to  report: 

The  Board  was  appoiuted  in  compliance  with  the  river  aud  harbor 
a<it  approved  July  13, 1892,  which  authoiized  the  President  "to  appoint 
a  Board  of  Engineers,  to  consist  of  seven  members,  of  whom  three 
shall  be  from  civil  life,  whose  duty  it  shall  be  to  thoroughly  examine 
the  obstructions  to  navigation  in  the  Columbia  River,  in  that  portion 
from  the  navigable  waters  thereof  below  Three  Mile  Rapids  to  the  navi- 
gable waters  above  Celilo  Palls,  Jind  report  as  soon  as  they  conveniently 
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can  to  the  Secretary  of  War  sach  plan  for  overcoming  or  removing 
said  obstructions  as  in  their  opinion  is  most  feasible  and  best  adapted 
to  the  necessities  of  commerce,  together  with  a  statement  as  to  the 
usefulness  of  such  improvement  to  navigation,  its  relation  and  value  to 
commerce,  and  the  most  desirable  location  therefor,  the  cost  of  con- 
struction and  of  the  right  of  way,  including  the  necessary  land  therefor, 
being  considered.  They  shall  also  report  tlie  details  of  such  plan,  with 
estimates  of  its  cost." 

The  Board  was  directed  to  meet  in  San  Francisco  on  or  about  Octo- 
ber 17,  1892. 

The  Board  met,  as  directed,  in  San  Francisco,  on  the  17th  of  Octo- 
ber, examined  the  hydraulic  lifting  dock  of  the  Union  Iron  Works  on 
the  18th  and  19th,  and  took  train  for  Portland,  Oreg.,  on  the  evening 
of  the  19th,  arriving  on  the  morning  of  the  21  st.  On  the  following 
day  (October  22)  they  proceeded  to  Dalles  City,  stopping  on  the  way 
to  examine  the  canal  and  locks  now  building  by  the  United  States  at 
the  "  Cascades,''  and  the  i)ortage  railway  built  by  the  State  of  Oregon 
to  transfer  freights,  etc.,  pending  the  completion  of  the  canal.  On  the 
23d  and  24th  the  obstructions  to  navigation  at  Three  Mile  liapids,  the 
Dalles,  and  Celilo  Falls  Avere  examined,  and  a  conference  was  had  with 
the  principal  business  men  of  Dalles  City.  The  Board  then  went  to 
Wallawalla,  in  the  heart  of  the  wheat  district,  where  a  public  meeting 
was  held,  at  which  the  opinions  and  wishes  of  the  people  were  expressed 
by  the  leading  residents  of  the  place.  Eeturning  to  Portland  by  the 
26th,  maps  and  plans  were  examined,  persons  skilled  in  the  construc- 
tion of  steaml)oats  and  in  the  navigation  of  the  river  were  consulted, 
the  subjects  to  be  considered  were  discussed,  and  the  Board  adjourned 
to  meet  in  New  York  City  after  the  completion  of  the  necessary  surveys, 
the  preparation  of  plans,  and  the  collection  of  needed  information. 

Mr.  Bogue,  member  of  the  Board,  was  requested  to  take  charge  of 
the  surveys  and  the  estimates  ui)on  them,  and  they  were  made  under 
his  direction  and  supervision. 

On  the  15th  of  February,  1893,  the  Board  met  in  the  city  of  New 
York.     Revised  plans  of  the  boat  railway  and  car  were  submitted, 
maps  and  profiles  of  the  surveys  were  presented  and  examined,  reports 
of  committees  received  and  discussed,  estimates  were  revised,  and  the 
'  different  plans  suggested  were  carefully  considered.    On  the  1st  of 

March  the  Board,  having  formulated  its  conclusions,  adjourned  sine  die. 
The  navigation  of  the  Columbia  is  first  interrupted  by  the  '*  Cas- 
cades,^ 03  miles  from  Portland  and  160  miles  from  the  river's  mouth. 
A  short  canal  with  locks  is  now  in  process  of  construction  by  the  United 
I  States,  which  will,  when  completed,  provide  fully  for  all  the  require- 

ments of  navigation.  Pending  its  completion  a  portage  railway,  five- 
eighths  of  a  mile  in  length,  transfers  passengers  and  freights  from  the 
river  below  the  Cascades  to  the  unobstructed  river  above  them.  From 
the  Cascades  to  Dalles  City,  53  miles  by  the  river,  navigation  is  good 
at  all  timen.  Near  Dalles  City  the  numerous  obstructions  begin  upon 
I  which  this  Board  is  directed  to  report.     In  the  space  of  12  miles  we 

!  have,  first,  the  Three  Mile  Rapids,  a  crooked  channel  1,500  feet  in 

I  length,  narrow  and  much  obstructed  by  rocks  and  currents;  then  Five 

Mile  Eapids — the  Dalles — where  for  a  mile  and  a  half  the  river  rushes 
with  great  velocity  between  precipitous  walls  of  basalt  150  to  300  feet 
apart.  This  great  contraction  of  the  river  beds  acts  in  high  water  as 
a  dam,  "  drowning  out"  all  the  rapids  and  falls  above  it  to  the  level  of 
the  river  at  ('elilo.  Nest  comes  the  Ten  Mile  Rapids,  a  similar  gorge, 
but  only  half  a  mile  iij  jength.  and  last  of  all  Celilo,  with  a  sheer  fall 
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of  20  feet.    In  this  12  miles  of  river  the  total  fall  is  aboat  80  feet  in 
low  water,  and  in  high  stages  60  feet. 

From  Celilo  to  Wallula,  115  miles  by  river,  a  navigation  fairly  good 
exists.  Thence  to  the  month  of  Snake  !Biver,  abont  10  miles,  naviga- 
tiqn  is  mnch  impeded  at  low  water.  From  the  mouth  of  Snake  to  Priests 
Rapids  there  is  again  good  water.  Priests  Rapids  cover  about  10  miles 
of  river  with  a  fall  of  about  70  feet  and  are  not  navigable  for  commer- 
cial purposes.  Until  improved,  they  will  form  the  head  of  navigation 
on  the  Columbia  as  dependent  on  the  Dalles  improvement  From 
Priests  Rapids  to  the  boundary  of  British  Columbia  there  is  a  naviga- 
tion much  obstructed  by  rocks  and  rapids  and  too  inaccessible  to  be 
considered  with  this  improvement. 

The  Snake  River  enters  the  Columbia  125  miles  above  Celilo.  For 
about  53  miles  from  its  mouth  the  Snake  River  is  obstructed  by  numer- 
ous rocks  and  rapids,  and  is  unnavigable  during  the  period  of  low 
water,  the  seasons  at  which  the  movement  of  grain  is  most  active.  From 
Riparia  to  Lewiston,  77  miles,  the  river  is  navigated  at  all  times  by 
steamboats  ef  light  draft,  which  now  deliver  their  freights  to  the 
railroad  at  Riparia,  the  point  of  contact.  Small  steamboats  are  also 
running  from  Huntington  into  the  Seven  Devils  mining  country  in  con- 
nection with  therailways,  but  the  navigation  is  not  continuous.  During 
good  stages  of  the  river,  the  Snake  may  be  navigated  for  40  miles 
above  Lewiston,  Idaho,  and  the  Clearwater,  which  enters  the  Snake  at 
Lewiston,  for  30  miles,  but  neither  of  them  can  be  said  to  have  good 
navigation  during  low  water.  When  the  Lower  Snake  is  made  naviga- 
ble, it  will  add  200  miles  to  the  navigation  to  be  affected  by  any  improve- 
ment at  Celilo  and  the  Dalles. 

The  first  steamboats  were  placed  upon  the  Columbia  above  the  Dalles 
in  1858,  and  from  that  time  until  1880  all  freights  to  and  from  the 
"inland  empire"  were  transported  by  the  river.  Portage  railways 
were  built  at  the  Cascades  and  from  Dalles  City  to  Celilo,  the  latter 
13  miles  in  length,  and  by  them  freights  were  transferred  from  boats 
on  the  smooth  waters  above  the  obstructions  to  others  on  the  reach 
below,  and  inversely  for  ascending  freights. 

In  1879  or  1880  the  Oregon  Railway  and  Navigation  Company  ac- 
quired the  rights  and  property  of  the  Oregon  Steam  Navigation  Com- 
l>any,  and  immediately  commenced  the  construction  of  a  continuous 
line  of  railway  from  Portland  to  the  eastern  boundary  of  the  State. 
The  x>ortage  road  from  Dalles  City  to  Celilo  was  absorb^  and  discon- 
tinued, and  navigation  on  the  upx>er  river  above  Celilo  ceased.  Below 
the  Cascades,  the  open  river  permitted  private  parties  to  compete  with 
the  railway  lines. 

In  1878  the  General  Government  commenced  the  construction  of  the 
Cascades  Canal.  In  1890  the  people  of  Oregon,  impatient  of  the  delay 
in  the  completion  of  the  canal,  obtained  from  their  legislature  a  grant 
of  $G0,000  for  the  construction  and  operation  of  a  portage  railway  at 
the  Cascades,  to  be  maintained  until  the  completion  of  the  Government 
works.  This  road  was  completed  in  1891  and  has  permitted  the  revival 
of  steamboat  navigation  to  Dalles  City  and  extended  to  that  point  com- 
petitive rates. 

In  1875  the  Oregon  Steam  Navigation  Company  transported  over 
18,000  tons  of  freight;  in  1877  the  "passengers  and  freight  were  greatly 
in  excess  of  last  year;"  in  1878  the  "passengers  and  freight  transported 
over  the  portage  road  at  the  Cascades  were  largely  in  excess  of  the 
amount  transported  last  year,  and  the  company'  added  four  large  steam- 
ers.-' In  1880  there  were  on  this  section  seven  boats,  whose  aggregate 
measurement  was  over  4,600  tons. 
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The  demand  for  the  open  navigation  of  the  CJolumbia  River  comes 
from  the  wheat-growing  districts  east  of  the  Cascade  "range.  Those 
X>ortions  which  would  now  be  affected  by  the  improvements  at  the  Dalles 
lie  chiefly  south  and  east  of  the  Columbia,  115  miles  to  Wallnla,  and  on 
both  sides  of  it  to  Priests  Kapids,  83  miles  above,  with  a  portion  of  the 
rich  Wallawalla  district.  The  improvement  of  the  lower  section  of 
the  Snake  will  open  to  the  sea  200  miles  of  navigation  through  the 
heart  of  the  wheat  lands  of  the  '^  inland  empire.'^  Other  large  tracts, 
tributary  to  it  but  now  considered  barren,  will  doubtless  be  made  pro- 
ductive in  the  not  distant  future  when  water  for  irrigation  is  supplied. 

The  wheat  crop  of  eastern  Oregon  and  Washington  probably  exceeds 
400,000  tons.  In  1890  the  railways  were  not  able  to  transport  the  crop 
to  market  within  a  reasonable  time,  presumably  for  want  of  roUing 
stock.  The  acreage  of  1891  exceeded  that  of  1890,  and  it  was  feared 
that  the  railways  would  not  be  able  to  move  the  crop  before  the  next 
one  would  be  harvested.  (See  '<  Memorial  of  the  Columbia  and  Snake 
Rivers  Auxiliary  Waterway  Association,''  Wallawalla,  February,  1891.) 

The  quantity  of  wheat  and  other  cereals  received  at  Portland  from 
the  country  east  of  these  obstructions  in  1891,  was  nearly  8,000,000 
bushels.  The  total  receipts  of  agricultural  products  from  eastern 
Oregon  and  Washington  were  271,000  tons.  From  the  information 
the  Board  has  been  able  to  obtain,  it  is  probable  that  in  1891  about 
15,000,000  bushels  of  wheat  were  shipped  to  the  Pacific  coast  from 
the  country  which  would  be,  to  a  greater  or  less  extent,  affected  by  the 
removal  of  these  obstructions  at  the  Dalles.  Statistics  for  1892  have 
not  been  available. 

The  report  on  the  internal  commerce  of  the  United  States  for  1890 
estimates  that  the  lands  tributary  to  Tacoma  and  Portland  were  capa- 
ble of  producing  2,000,000  tons  (more  than  65,000,000  bushels)  of  wheat 
per  year. 

These  figures  merely  show  the  recent  production  of  the  country,  which 
is  rapidly  increasing  both  in  population  and  in  production. 

Along  the  Columbia  River  the  lands  now  productive  are  not  imme- 
diately upon  the  borders  of  the  stream,  and  the  area  which  can  reach 
the  river  is  at  present  limited  by  the  distance  it  will  "pay''  to  haul 
the  grain  in  wagons.  It  is  not  so  upon  the  Snake;  the  Wallawalla 
distriot  on  the  south  and  the  Palouse  country  on  the  north  extend 
almost,  if  not  quite,  to  the  river's  bank.  There  is  in  the  minds  of  the 
members  of  the  Board  no  doubt  that  the  improvement  of  the  lower 
Snake  will  follow  the  removal  of  the  obstruction  of  the  Dalles  and  the 
reestarblishment  of  navigation  on  the  upper  Columbia'. 

A  number  of  short  railways  have  been  built  from  the  wheat  centers 
to  points  on  the  main  lines  of  transportation,  and  others  will  doubtless 
be  constructed  to  the  river  if  the  navigation  should  assume  sufficient 
proportions.. 

The  effect  of  water  competition  upon  the  cost  of  transportation 
between  Dalles  City,  the  present  head  of  navigation,  and  Portland,  which 
has  been  rendered  i)ossible  within  the  last  two  years  by  the  construction 
of  the  State  portage  railway  at  the  Cascades,  has  been  to  reduce  the 
rates  by  rail  on  general  merchandise  from  67  cents  per  100  pounds  to 
37  cents,  and  by  water  to  still  lower  rates.  For  instance,  wheat,  of 
which  1,500,000  bushels  are  shipped,  pays  11  cents  per  cent-al  by  water 
against  17  cents  by  rail  j  wool,  which  reaches  6,000,000  pounds,  costs 
20  to  25  cents  per  cental  by  water  and  50  cents  by  rail.  The  water 
rates  include  40  cents  p^j-  ton  paid  to  the  State  of  Oregon  for  the  iM)rt- 
age  at  Cascades. 

These  preliminary  rQ^rJ^s  may  be  summed  up  as  follows: 
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The  upper  Columbia  is  navigable  198  miles  to  the  foot  of  Priests 
Rapids^  except,  in  extreme  low  water,  10  miles  at  the  mouth  of  the  Snake. 

At  low  water  the  lower  Snake  is  unnavigable  for  53  miles,  the  improv- 
ment  of  which  and  of  the  rapids  below  would  open  about  200  miles  addi- 
tional of  the  Snake  and  the  Clearwater  to  continuous  navigation. 

There  is  now  no  commerce  to  tide  water  on  either  stream  by  reason 
of  the  insuperable  barriers  at  Celilo  and  the  Dalles. 

The  removal  or  overcoming  of  these  obstructions  will  open  for  these 
rivers  an  outlet  to  the  sea. 

The  fertile  country  within  reach  of  these  streams  sends  most  of  its 
product  to  the  Pacific  coast. 

Free  navigation  means  free  competition  and  a  reduction  of  transpor- 
tation rates. 

The  methods  of  overcoming  these  obstructions,  in  a  commercial  sense, 
are  these : 

First,  by  a  portage  railway  extending  from  Celilo  to  a  point  below 
the  Three  Mile  Rapids. 

This  railroad  will  be  comparatively  inexpensive  and  can  be  quickly 
built,  giving  the  immediate  relief  demanded  by  the  whejit-growers  of 
the  interior.  It  does  not  overcome  obstructions  in  the  sense  of  passing 
the  vessel,  but  involves  transshipment  at  each  end.  Its  capacity,  as 
determined  by  experience,  is,  with  hand  labor  and'one  incline  at  each 
^nd,  1,600  tons  per  day,  which  can  be  doubled  by  the  duplication  of  the 
inclines.  It  may  also  be  considerably  increased  at  small  cost  by  the 
use  of  machinery. 

Second,  by  a  boat  railway,  by  which  the  steamboat  or  barge  would  be 
lifted  by  hydraulic  power  from  the  water  on  a  car  with  wheels,  which, 
upon  arriving  at  the  proper  elevation,  would  be  run  upon  a  railway 
track,  hauled  by  locomotives  to  the  other  terminus,  and  lowered  by 
hydraulic  lifts  to  the  water  below.  The  maximum  lift  at  Celilo  is  47 
feet  and  at  Big  Eddy  77  feet. 

The  Board  regards  the  boat  railway  as  feasible  with  curvature  not 
exceeding  one  degree  (or  a  minimum  radius  of  6,730  feet)  and  with  the 
modified  form  of  car  proposed.  It  is,  however,  as  yet  experimental,  and 
has  certain  disadvantages  as  compared  with  a  canal. 

The  railway  and  car,  as  projected,  will  pass  the  flat-bottomed  boats 
usually  employed  on  these  rivers,  when  in  good  condition,  weighing, 
with  cargo,  up  to  COO  tons,  and  not  exceeding  168  feet  in  length  by  38 
lectin  breadth. 

The  maximum  capacity  of  the  system,  with  the  estimated  equipment 
(two  cars  and  four  locomotives),  is  sixteen  boats  each  way  x)ertwenty-four 
hours ;  with  a  full  equipment,  at  an  additional  cost  of  half  to  three  quar- 
ters of  a  million,  the  maximum  capacity  has  been  estimated  at  forty 
boats  each  way  per  day. 

Third,  by  a  canal.  From  previous  estimates  upon  partial  canals  at 
these  points,  and  from  other  information,  the  Board  had  derived  the 
impression  that  a  continuous  canal  was  inadmissible  by  reason  of  its 
great  cost.  Under  this  impression  the  funds  at  its  disposal  were  appro- 
priated to  surveys  and  plans  for  a  i)ortage  railway  and  a  boat  railway, 
and  none  reuiained  for  the  survey  of  a  canal.  That  nothing  should  be 
neglected,  however,  an  estimate  was  made  from  such  former  surveys 
and  other  data  as  were  available,  supplemented  by  personal  observa- 
tions upon  the  ground,  the  result  of  which  was  so  favorable  as  to  modify 
materially  the  opinions  of  the  Board. 

This  estimate  was  necessarily  not  exact,  but  the  majority  of  the 
Board  are  of  opinion  that  a  canal  of  capacity  to  pass  boats  of  the 
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dimensions  for  which  the  boat  railway  provides  will  not  greatly  exceed 
$4,000,000.  This  sum  is  considerably  in  excess  of  the  cost  of  a  boat 
railway,  but  the  cost  of  operation  of  a  canal  will  be  less,  its  capacity 
greater,  and  its  limitations  less  upon  the  character  and  condition  of  the 
boats.  The  width  of  the  proposed  canal  is  100  feet  at  bottom  and  its 
depth  6  feet.  Its  length  is  sensibly  the  same  as  that  of  the  boat  rail- 
way, about  8  J  miles,  the  location  like  it,  on  the  Oregon  side  of  the  river, 
and  the  termini  the  same  or  nearly  so  at  Celilo  and  Big  Eddy.  The 
lift  of  the  lock  at  Celilo  is  at  low  water  20  feet,  raising  the  boat  above 
all  ordinary  river  floods.  At  Big  Eddy  the  height  above  low  water  is 
72  feet,  which  can  most  speedily  be  overcome  by  a  hydraulic  lift  or  ele- 
vator, carrying  a  caisson,  in  which  the  boat  remains  afloat.  Interme- 
diate are  two  locks,  with  lifts  of  15  feet.  With  greater  expenditure  of 
water,  time,  and  attendance,  a  flight  of  locks  may  take  the  place  of  the 
lift  at  the  Big  Eddy. 

The  water  supply  will  be  by  a  feeder  13,000  feet  in  length  from  the 
river  Des  Chutes. 

The  drifting  sands  which  occur  at  the  same  points  on  all  these  lines 
will  be  a  source  of  exx>ense  in  maintenance  of  either  system,  as  they 
now  are  to  the  Union  Pacific  Railway,  adding  a  certain  sum  to  the  cost 
of  its  operation.  The  high  wind  generally  prevailing  in  this  gorge  will 
also  obstruct  the  movement,  affecting  particularly  the  boats  on  a  canal. 

Location. — While  a  portage  railway  may  be  aligned  with  advantage 
upon  the  Washington  or  northern  bank  of  the  Columbia,  the  boat 
railway,  owing  to  necessary  restrictions  as  to  curvature,  and  also  to 
the  fact  that  its  construction  would  materially  interfere  with  the  proj- 
ects of  the  Columbia  Railway  and  Navigation  Company,  now  said  to 
be  on  the  point  of  development,  would,  if  placed  on  the  north  bank, 
involve  largely  increased  expenditure  and  a  doubtful  issue.  For  these 
reasons  it  has  appeared  to  the  Board  expedient  to  confine  its  location 
to  the  Oregon  bank. 

Estimate. — The  portage  railways  considered  are  two  in  number.  They 
both  extend  from  Celilo  to  Dalles  City,  and  are  both  about  12^  miles 
in  length.  They  have  not  the  same  alignment.  One  is  to  be  built  upon 
the  lines  and  grades  of  the  boat  railway  from  Celilo  to  Big  Eddy,  so  as 
to  form,  with  its  roadway,  a  portion  of  the  wider  roadbed  of  the  larger 
work.  The  cost  of  this  line  is  $682,301.  It  requires  that  the  line  of 
the  Union  Pacific  Railroad  should  be  shifted  at  several  places,  the  cost 
of  which,  together  with  a  right  of  way,  is  included  in  the  estimate. 
The  sum  of  $429,705  expended  on  this  line  would  be  directly  applicable 
to  the  boat  railway  if  subsequently  built.  The  ultimate  cost  of  the 
portage  road  and  the  boat  railway  when  built  would  be  $2,617,063. 

The  cost  of  the  boat  railway  alone  would  be  $2,264,467,  which  includes 
the  sum  of  $170,000  for  the  improvement  of  the  channel  at  Three  Mile 
Rapids. 

The  other  alignment  of  the  portage  railway  was  made  without  regard 
to  a  boat  railway  and  with  a  view  to  the  least  expenditure  for  construc- 
tion. It  would  cost  $454,390,  of  which  $156,285  would  be  applicable  to 
a  boat  railway  from  Celilo  to  Big  Eddy. 

In  all  these  estimates  the  sum  of  $30,000  is  included  for  right  of  way. 

As  already  stated,  the  cost  of  the  canal  will  not,  it  is  believed,  exceed 
$4,000,000. 

In  considering  these  projects  with  a  view  to  selecting  the  one  ^'best 
adapted  to  the  necessities  of  commerce,"  the  Board  is  embarrassed  by 
the  difliculy  of  forecasting  fixture  commerce  on  the  river. 

At  present  therein  y^^  commerce  ou  the  Columbia  above  Celilo.    It 
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can  not  be  doubted  tliat  when  the  obstrnctions  to  navigation  near  the 
Dalles  shall  be  removed  there  will  be  a  commerce,  althongh  the  extent 
of  its  development  can  not  be  foreseen. 

There  is  no  fael  supply  in  the  wheat  districts.  Boats  on  the  Snake 
are  now  sux)p1ied  with  wood  cut  100  miles  to  the  westward  and  trans- 
ported  to  the  river  by  rail.  This  circumstance,  together  with  the  dis- 
tance of  the  wheat  lands  from  the  river,  and  the  number  of  rapids  in 
the  Columbia,  is  not  favorable  to  a  cheap  transportation  on  the  upper 
river.  But  whatever  may  be  the  extent  of  the  navigation  in  the  future, 
it  may  be  said  that  when  the  great  obstructions  at  the  Cascades  and 
the  Dalles  shall  have  been  overcome,  the  fact  of  an  unobstructed  water- 
way to  the  sea  will  act  as  a  corrective  of  excessive  rates  of  transporta- 
tion by  rail. 

In  view  of  these  facts,  the  Board  is  of  opinion  that  a  i>ortage  railway 
will  meet  the  urgent  demands  of  the  wheat  district,  will  supply  the 
present  necessities  of  commerce,  and  be  useful  in  the  construction  here- 
after of  a  canal.  Believing  that  the  boat  railway,  although  feasible,  is 
as  yet  experimeutal  and  has  certain  disadvantages  as  compared  with  a 
canal,  believing  also  that  a  canal  can  be  built  within  reasonable  limits 
as  to  cost,  the  Board  respectfully  reports: 

First.  That  the  obstructions  to  navigation  in  the  Columbia  Biver 
from  the  navigable  waters  t7iereof  below  Three  Mile  Bapids  to  the 
navigable  watei*s  above  Celilo  Falls  can  be  overcome  in  the  most  feasi- 
ble, speedy,  and  economical  manner,  and  in  that  best  adapted  to  the 
present  necessities  of  commerce  and  to  its  future  development,  by  the 
construction  of  a  portage  railway,  of  standard  gauge,  on  the  south 
side  of  the  Columbia  Biver,  from  Celilo  to  DaUes  City,  the  cost  of  which 
is  estimated  to  be  $454,390. 

Second.  When  the  necessity  shall  arise  for  accommodation  greater 
than  can  be  furnished  by  a  portage  railway,  this  Board  recommends 
that  the  construction  of  a  canal,  located  on  the  Oregon  side  of  the 
river,  be  undertaken. 

The  usefulness  of  this  work  to  navigation  arises  from  the  fact  that  it 
opens  a  free  communication  from  the  upper  rivers  to  tide  water,  a  merit 
common  to  all  methods  of  overcomiug  the  obstructions  about  the 
Dalles. 

Its  value  to  commerce  consists  in  permitting  a  line  of  transportation 
by  water,  upon  which  competition  shall  be  absolutely  free. 

The  efiect  of  this  competition  may  or  may  not  be  to  divert  large 
quantities  of  traffic  from  the  railways  to  the  water  lines,  but  all  experi- 
ence shows  that  the  possible  competition  will  be  a  great  regulator  of 
railway  rates,  not  only  at  competing  points,  but  by  their  reaction  upon 
the  general  transportation  rates  of  the  surrounding  country. 

The  question  of  the  right  of  way  was  investigated  by  a  special  com- 
mittee of  the  Board.  The  surveys  having  shown  that  the  south  bank 
of  the  river  is  in  all  respects  to  be  jireferred  to  the  north  bank  for  the 
location  of  a  i)ortage  railway,  a  boat  railway,  or  a  canal,  it  became 
unnecessary  to  consider  the  cost  of  interfering  with  the  location  and 
rights  of  the  Columbia  Railway  and  Navigation  Company,  which  occu- 
pies the  available  ground  on  the  north  bank.  On  the  south  or  Oregon 
side  private  owners  of  property  have  promised  to  give  the  right  of  way 
for  either  improvement,  upon  being  paid  for  actual  damage  to  ouildings, 
orchards,  etc.  The  more  importe.nt  interference  is  with  the  Union 
Pacific  Railway,  successor  to  the  Oregon  Railway  and  Navigation  Com- 
psiny.  The  right  of  way  of  this  company  is  generally  100  feet  in  vndth 
on  each  side  of  its  center  line,  and  either  improvement  must  encroach 
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upon  it  for  considerable  distances.  In  addition  to  the  encroachment, 
either  of  these  projects  would  also  require  the  track  of  the  railway  to 
be  shifted  to  the  south  in  several  places  to  a  greater  or  less  extent,  to 
make  room  for  the  proposed  construction.  These  changes  would 
improve,  rather  than  injure,  the  line  and  grades  of  the  Union  Padfic, 
and  their  cost,  which  would  not  be  great,  is  included  in  the  estimates 
of  the  several  projects.  Aside  from  these  changes,  the  cost  of  right  of 
way  for  either  project  is  estimated  at  $30,009,  as  given  above. 

The  Union  Pacific  Eailway  Company,  being  asked  if  it  would  permit 
the  proposed  construction  to  be  made  upon  being  paid  in  full  for  all 
necessary  alterations  of  its  line  or  works,  declines  to  make  a  specific 
reply  until  more  definite  information  shall  have  been  furnished*  It  sug- 
gests, however,  that  if  the  construction  of  a  railway  of  ordinary  type 
(a  portage  railway)  is  contemplated,  its  own  line  should  be  used  in  con- 
nection with  the  navigation  of  the  river  above  and  below  the  points 
referred  to,  Celilo  and  Dalles  City, 

In  the  opinion  of  the  Board  this  suggestion  is  totally  inadmissible. 

The  suggestion  of  a  dam  at  the  head  of  the  Dalles  to  pond  the  water 
back  to  the  foot  of  Celilo  Falls  has  been  presented  to  the  Board,  and  has 
been  favorably  considered,  but  the  data  are  not  available  and  can  not 
be  obtained  at  this  time  to  justify  its  recommendation.  The  project 
requires  a  short  canal,  witli  locks  at  Celilo,  and  another  from  the  head 
of  the  Dalles  to  Big  Eddy,  and  is  not  free  from  objection  on  the  score 
of  interference  with  water  rights  and  fishing  interests.  The  Board,  how- 
ever, suggests  that  the  necessary  surveys  be  made,  so  that  when  an 
enlarged  improvement  shall  become  necessary  this  plan  may  receive 
consideration  as  an  alternative  proposition. 

Eespectfully  submitted. 

Chas.  E.  Sutee, 

Lieut.  CoL  of  Engineers. 
W.  E.  King, 

Lieut.  Col.  of  Engineers. 

Ohas.  J.  Allen, 

Major  of  Engineers, 
Wm.  E.  Hutton, 

Civil  Engineer, 
Virgil  G.  Bogub, 

Civil  Engineer. 


United  States  Engineer  Office, 

San  FranciscOj  Cdl.j  May  29^  1893. 

The  undersigned  recommends  a  boat  railway  from  Celilo  to  Big  Eddy 
on  the  Oregon  side  of  the  river.  In  other  respects  he  concurs  in  this 
report,  with  the  qualification  that  the  portage  railway  therein  recom- 
mended be  aligned  and  constructed  in  such  manner  that  it  may  be,  for 
most  of  its  length,  a  comi)onent  part  of  a  boat  railway  to  be  subse- 
(juently  constructed. 

The  cost  of  the  portage  railway  from  Celilo  to  Dalles  City,  as  thus 
built,  will  be  $682,301,  of  which  amount  $429,705  will  be  directly  appli- 
cable to  the  boat  railway,  which  will  require,  in  addition,  for  its  com- 
pletion $1,834,762.  The  cost  of  improvement  of  Three  Mile  Eapids, 
estimated  to  be  $170,000,  is  included  in  this  sum. 

Lieut.  Edward  Burr.  Corps  of  Engineers,  secretary  of  the  Board,  to 
whom  was  assigned  t]^^  Juty  of  preparing  a  design  for  a  boat  carriage, 
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gives  in  Appendix  1  a  description  of  the  boat  railway  and  appliances  as 
tliey  are  recommended. 

This  method  of  transferring  boats,  while  nowhere  used  as  here  pro- 
posed, is  feasible,  and  as  projected  its  capacity  is  sufficient  for  anticipated 
needs  of  commerce.  In  cost  of  construction  it  comes  much  less  than  a 
canal,  and  it  is  well  adapted  to  local  conditions  existing  at  the  Dalles. 

There  is  a  great  advantage  in  constructing  the  boat  railway- at  this 
point  by  parts — with  an  interval  of  several  years.  The  track  first 
built,  used  as  a  portage  road,  will  serve  to  develop  commerce,  now  non- 
existent, on  the  upper  river.  It  will  thus  determine  the  classes  of  boats 
and  barges  best  adapted  for  profitable  service  under  the  peculiar  cir- 
cumstances of  navigation  there  existing.  From  these  data,  the  dimen- 
sions of  cars,  lifts,  and  locks  required  to  transport  boats  become  fixed, 
and  the  transportation  system,  when  completed,  is  then  proportioned  to 
needed  requirements. 

For  want  of  better  information  the  boat-railway  project  has  been 
proportioned  for  the  largest  boats  used  some  years  ago,  when  naviga- 
tion on  the  upper  river  existed.  But  it  would  unquestionably  be  the 
part  of  prudence  to  defer  construction  of  lifts  and  cars  until  new  con- 
ditions of  production  and  commerce  shall  have  determined  future 
dimensions  of  boats,  which  will  probably  be  larger  than  they  were  a 
few  years  ago. 

The  considerations  also  apply  to  the  locks  and  lifts  of  a  canal,  if  this 
mode  of  transfer  be  preferred. 

Respectfully  submitted. 

G.  H.  Mendbll, 
Colotiel,  Corps  of  Engineers^ 

President  of  the  Board. 


The  undersigned  concurs  in  the  statements  and  conclusions  of  the 
majority  of  the  Board,  except  in  so  far  as  they  hold  forth  a  high-level 
can al  as  even  probably  feasible,  at  a  cost  which  "  will  not  greatly  exceed 
four  million  dollars;"  and  that  the  maintenance  and  operation,  in  this 
l)artieular  location,  of  such  a  canal,  if  built,  would  upon  the  whole  pos- 
sess any  material  advantages  over  the  very  much  cheaper  project  of  a 
boat  railway.  This  diSvsent  is  based  principally  upon  peculiar  loc^il  con- 
ditions applying  here,  but  which  would  not  apply  to  ordinary  estimates 
of  cost  of  either  building,  maintaining,  or^operatiug  canals  elsewhere, 
even  made,  as  this  estimate  is,  without  full  surveys. 

These  peculiar  conditions  are  found  in  tlie  basaltic  cliffs,  full  of  seams 
and  fissures,  through  which  the  construction  must  take  place;  in  the 
rapidly  and  everlastingly  drifting  sands,  which  may  be  kept  off  railway 
embankments,  and  quite  easily  removed  from  railway  cuts,  but  which, 
falling  in  the  water  of  the  canal,  at  times  fast  enough  to  fill  its  bed  at 
places  in  a  day,  could  only  be  taken  out  by  dredges  and  lighters;  and 
{jlso  in  the  violent  winds  from  the  Pacific,  which  almost  incessantly 
sweep  through  the  gap  there  formed  by  the  river  in  the  mountain  wall. 

Theundersigned  is  filso  unwilling  to  recommend  such  an  indefinite 
postponement  of  the  extension  of  unbroken  transportation  by  boat  to 
the  large  territory,  and  to  the  increasing  commerce  to  be  benefited  by 
it,  as  must  result  from  the  recommendation  of  the  ma^jority,  of  a  mere 
portage  railroad  and  additional  surveys  with  a  view  to  a  canal  in  the 
distant  future.  Especially  and  particularly,  also,  he  would  point  out 
that,  while  the  right  of  way  may  now  be  secured  for  a  small  sum,  it  will 
year  by  year  become  more  difficult  to  obtain,  and  very  much  more 
expensive.    The  banks  will  be  more  and  more  thickly  occuined  with 
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railroad  tracks,  salmon  fisheries,  and  other  improvements.  Even  the 
numerous  water  powers  may  be  utilized  for  distant  transmission  by  elec- 
tricity, and  ground  essential  to  either  a  canal  or  a  boat  railway  be  thus 
occupied  by  private  enterprises  which  it  would  be  very  expensive  to 
remove  after  they  are  once  established. 

As  to  the  project  for  damming  the  river  at  the  head  of  the  Dalles,  to 
drown  out  the  obstructions  above,  the  undersigned  considers  that  its 
destruction  of  the  salmon  fisheries  and  the  water  powers  above,  is  alone 
Builicieut  to  elimiuate  it  from  further  consideration. 

This  report  is  accompanied  with  a  comi>lete  and  carefully  studied 
project  for  a  boat  railway,  with  all  appurtenances  and  equipment,  and 
careful  estimates  of  cost  based  upon  actual  survey  and  location  on  the 
ground.  (8ee  Appendix  No.  1.^  The  Board  unanimously  regard  it  as 
entirely  feasible,  and  say  of  it:  "The  railway  and  car  as  projected  will 
pa»s  the  fiat-bottomed  boats  usually  employed  on  these  rivers,  when  in 
good  condition,  weighing  with  cargo  up  to  600  tons,  and  not  exceeding 
108  feet  in  length  by  38  feet  in  breadth." 

The  Board  also  unanimously  estimate  the  entire  cost  of  the  same  as 
$2,264,467,  which  includes  cost  of  right  of  way  and  damages,  and  also 
a  desirable  improvement  of  the  Three  Mile  Kapids.  Its  capacity,  at 
that  cost,  would  be  16  boats  each  way  per  day,  but  capable  of  expan- 
sion at  moderate  cost  to  40  boats  each  way  per  day,  as  set  forth  in  the 
above  report. 

The  undersigned,  believing  such  results  to  be  at  once  a  satisfactory 
solution,  and  the  only  economical  solution  of  a  problem  of  peculiar  and 
increasing  difiiculties,  now  recommends  that  this  project  be  adopted  as 
the  project  for  final  execution. 

Meanwhile,  also,  as  its  complete  construction  will  require  several 
years,  under  the  ordinary  conditions  attending  suoh.work  by  the  Gov- 
ernment, and  as  even  such  a  i)artial ''  overcoming  of  the  obstrucit'ions" 
as  can  be  afforded  by  a  portage  railroad  will  produce  beneficial  results 
to  commerce  more  than  commensurate  with  the  expense  involved,  and 
sufiicient  for  present  necessities,  the  undersigned  further  recommends 
that,  while  the  right  of  way  for  the  full  project  shall  be  at  once  secured 
and  held  in  possession,  only  one  of  the  two  tracks  necessary  to  the  full 
project  shall  be  constructed  at  present,  and  that  instead  of  erecting 
the  hydraulic  lifts  at  Oelilo  and  Big  Eddy  a  portage  extension  of  this 
track  shall  be  made  from  Big  Eddy  to  Dalles  City,  and  proper  inclines 
and  equipment  provided,  in  order  that  the  line  may  be  utilized  speedily 
as  a  x)ortage  road,  and  worked  as  such  until  the  increasing  demands  of 
commerce  require  the  completion  of  the  full  i)roject.  Of  course,  also, 
when  that  time  arrives  all  of  the  details  of  this  i)roject  would  have  the 
benefit  of  whatever  advances  and  improvements  the  experience  of  all 
kindred  enteriirises  elsewhere  in  the  world  may  meanwhile  suggest. 
The  estimated  cost  of  this  present  construction  and  equipment  here 
recommended,  with  right  of  way  for  the  full  project,  is  shown  in  the 
attached  exhibits,  based  on  actual  location,  as  $682,301.  Of  this  sum 
$429,705  would  operate  to  reduce  the  final  cost  of  the  full  project,  so 
that  its  future  completion  would  cost  but  $1,834,762,  a  grand  total  of 
$2,517,063. 

The  portage  road  proper,  recommended  by  the  majority  of  the  Board, 
is  estimated  to  cost  $454,390.  It  provides  only  present  and  partial 
relief,  leaving  the  future  to  care  for  itself,  and  holding  out  but  a  vague 
and  uninspiring  hope  t\\^t  further  surveys  may  show  that  "  not  much 
more  than  four  million^  >i  may  give  full  relief,  if  the  right  of  way  remains 
indefinitely  as  cheap  ^.  -^  js  at  present. 

ENG94 ^168    ^ 
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The  recommendation  of  the  undersigned,  at  an  additional  present 
cost  of  but  $227,511,  provides  exactly  the  same  present  relief,  tnkes 
ample  care  of  the  future  at  a  further  cost  of  much  less  than  two  mil- 
lions, and  takes  no  risk  of  future  cost  and  diflSculties  in  procuring  the 
right  of  way. 

Kespectfnlly  submitted. 

E.  P.  Alexander. 


SURVEYS   AND   ESTIMATES. 

The  surveys  and  estimates  of  various  lines  to  be  considered  w^ire 
assigned  to  Mr.  V.  G.  Bogue,  C.  E.,  who  located  two  lines  for  boat  rail- 
ways, one  on  each  side  of  the  river  from  Oelilo  Falls  to  Big  Eddy 
below  the  Dalles  Rapids. 

Extensions  of  these  lines  were  run  partly  by  preliminary  survey  and 
partly  by  location,  to  obtain  information  lacking  to  a  good  knowledge 
of  the  possible  portage  lines. 

The  boat-railway  lines  have  maximum  curves  of  one  degree,  5,730  feet 
radius,  and  maximum  grades  of  13.2  feet  per  mile. 

The  i)ortage  lines  are  four  in  number. 

OREGON   .SIDE. 

Line  1.  From  Celilo  to  Dalles  City. — Between  a  point  opposite  Big 
Eddy  and  Celilo  it  occupies  the  north  side  of  a  proposed  boat  railway, 
conforming  to  its  grades  and  alignments,  so  that  when  built  it  could 
become  a  component  part  of  a  boat  railway. 

JAne  k.  From  Celilo  to  Dalles  Citif. — Between  Celilo  and  Big  Eddy 
its  locJition  conforms  in  part  to  the  line  of  the  proposed  boat  railway. 
Between  Big  Eddy  and  Dalles  City  it  coincides  both  in  grade  and 
alignment  to  line  1.  This  is  the  least  expensive  route  for  a  portage 
road  on  the  Oregon  side. 

WASIIIXGTOX   SHORE. 

Lines,  From  Three  Mile  Rapids  to  a  point  opposite  Celilo. — This  line 
coincides  with  the  location  of  a  boat  railway  over  the  portion  between 
Big  Eddy  and  Celilo  Ealls. 

Line  4.  Foot  of  Three  Mile  Rapids  to  a  point  opposite  Celilo, — This  line 
is  located  without  reference  to  use  as  a  part  of  a  boat  railway,  and 
simply  as  a  portage  road.  West  of  Big  Eddy  it  coincides  with  line  •>. 
It  is  the  least  costly  line  having  a  terminus  west  of  Big  Eddy. 

For  reasons  stated  in  the  report  the  Board  found  it  expedient  to  con- 
fine its  recommendations  to  lines  on  the  Oregon  shore. 

The  locations  of  these  lines  are  shown  on  the  general  map. 

The  estimates  for  the  lines  on  the  Oregon  side,  as  modified  by  the 
Board,  are  here  i)resented. 

The  buildings  are  estimated  as  of  wood. 

1.  Estimate  of  cost  of  line  1,  Oregon  side, — The  cost  of  a  single-track 
portage  railway,  standard  gauge,  from  XJelilo  to  Dalles  City,  located 
and  built  to  be  a  part  of  a  boat  railway  from  Celilo  to  Big  Eddy,  but 
used  for  a  time  as  a  portage  railway  with  5G-pound  rails,  12.59  miles  of 
main  line,  including  right  of  way  and  cost  of  changes  in  Union  Pacific 
Kailway,  equipment,  buildings,  wharf  boats,  and  inclines,  15  per  cent 
for  contingencies,  complete  in  every  respect  for  service,  is  estimated  ta 
be  $082,301. 
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Of  this  amount  the  sum  of  $429,705  is  applicable  to  a  boat  railway. 

<2..  Ustimate  of  cost  of  line  2^  Oregon  side, — The  cost  of  a  single-track, 
Btandard  i^auge  railroad  from  Celilo  to  Dalles  City,  on  Oregon  side,  5G- 
pouiid  rails,  12,44  miles  in  main  line,  with  equipment,  telegraph  line, 
wharf  boats  at  each  end,  buildings  and  warehouses,  and  including 
necessary  changes  in  Union  Pacific  line  and  right  of  way  and  1/5  per 
cent  for  contingencies,  complete,  ready  for  operation,  is  estimated  to 
be  8454,390. 

This  road  is  located  without  relation  to  a  boat  railway,  and  is  the  line 
i*econimended  in  the  main  report. 

3,  EHiimateof  cost  of  a  boat  railway  from  Celilo  to  Big  Eddy ^  on  Oregon 
side. — The  cost  of  a  boat  railway  from  Celilo  to  Big  Eddy,  on  Oregon 
shore,  8.75  miles  in  length  of  main  line,  90-pound  rails,  with  lifts  at 
irig:  Eddy  and  at  Celilo,  and  two  transport  cars  for  boats  108  by  38  feet, 
right  of  way  and  changes  in  Union  Pacific  line,  telegraph  line,  build- 
ings and  equiimient,  contingencies  15  per  cent,  complete  and  ready  for 
operation,  is  estimated  to  be  $2,094,407;  add  cost  of  improvement  of 
Three  Mile  Rapids,  $170,000;  total,  $2,204,467. 

4.  Entimate  for  a  boat  railway^  built  by  parts  {the  first  part  being  n^ed 
as  a  portage)  between  Celilo  and  Big  Eddy. — Cost  of  a  boat  railway  from 
Celilo  to  Big  Eddy,  with  location  between  these  points  of  the  portage 
railway: 

Cost  of  portage  road  as  by  ostimate $682,  301 

Cost  of  lifts,  additional  track  and  equipment,  including  15  per  cent  con- 
tingencies, work  ready  for  operation 1,  6f>4,  762 

Cost  of  improvement  of  Three  Mile  Rai^ids 170,000 

Total 2,517,063 


Appendix  1. 

Description  of  Boat  Railway  axd  Appliances. 

[By  First  Lieut.  Edwanl  Burr,  Corim  of  Engineers*.] 

The  object  of  this  project  is  the  transfer  of  boats  and  barj^ea  by  rail  from  above 
Celilo  Falls  to  below  the  Dalles  Rapids,  a  distance  of  about  9  miles,  in  a  rugged 
country. 

The  boat-s  are  of  the  ordinary  stern- wheel  type,  with  flat-bottomed  hulls,  molded 
toward  the  bow  and  stern,  and  rounded  at  the  lower  corners  of  the  midship  sec- 
tions, practically  stronpjly  built  boxes  of  small  height  as  compared  with  their 
length,  and  of  considerable  longitudinal  flexibility  notwithstanding  a  trussing  of 
**ho«T-chains."  The  maximum  <limensious  assumed  for  this  project  are:  Length 
ovcuall,  J65  feet;  breadth  over  all,  38  feet;  draft,  5  feet;  and  weight,  loaded,  GOO  tons. 

The  main  points  to  be  considered  are  the  roadbed,  rhe  car,  and  the  lifts.  They 
will  be  taken  up  in  the  order  in  whicl>  mentioned. 

The  roadbed. — The  difference  in  river  level  between  the  head  of  Celilo  Falls  and  the 
foot  of  the  Dalles  Rapids  is,  at  extreme  low  water,  80.15  feet,  and  at  extreme  high 
water,  41.84  feet.  The  extreme  rise  at  the  two  points  is  28.29  feet  and  66.6  feet, 
respectively.  The  plane  of  reference  is  8.01  feet  below  low  water  on  the  gauge  at 
Dalles  City.  The  references  of  extreme  high  and  extreme  low  water  at  the  foot  of 
the  Dalles  Rapids  are  75.9  and  9.3,  respectively,  and  at  the  head  of  Celilo  Falls  are 
117.74  and  89.45,  respectively. 

The  best  location  for  the"  roadbed  has  been  found  to  bo  on  the  south  or  Oregon 
side  of  the  river,  and  extends  from  the  pool  above  Celilo  Falls  to  the»elbow  below 
Bi«;  Kdd^v,  at  the  foot  of  the  l)»lle»  Rapids.  Owing  to  the  rugged  character  of  the 
locality,  an  alignment  rectilj^rar  throughout  is  impracticable.     An  alignment  com- 
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Tho  len^h  of  track  between  the  faces  of  the  lifts  is  43^020  feet.  A  transfer  table 
for  passing  trains  midway  lietweeu  the  lifts  is  provided  and  torn -oats  at  each  lift  for 
passing  locomotives  around  the  cars. 

On  the  accompanying  protile  is  shown  the  grade  lino  at  base  of  tie.  The  grade  line 
is  level  at  each  ]ift,  the  reference  being  125  at  the  Celilo  lift  and  75  at  the  Big  Eddy 
lift.  Tho  maximum  gratiieuts  are  0.25  i>er  ceut,  or  13.2  feet  nor  mile.  Different  gra- 
dients are  <'onnected  by  vertical  curves,  such  that  the  middle  ordinate  for  a  chord  of 
1<)5  feet  shall  not  exceed  a  quarter  of  an  inch.  The  cars  and  boats  have  sufficient 
flexibility  to  accommodate  themselves  to  this  deflection. 

The  estimates  are  based  upon  slopes  of  4  on  1  in  rock  cuts  and  2  on  3  in  earth  cuts 
and  for  embankments.  Embankments  of  earth  are  to  be  riprapped,  and  allowance 
hns  been  made  in  the  estimates  for  extra  work  in  forming  these  embankments.  Cut- 
tings are  estimated  with  a  bottom  width  of  45  feet  and  embankments  with  a  top 
width  of  38  feet.    Culverts  of  masonry  or  of  iron  pipe  are  provided  where  necessary. 

Tlie  tracks  are  two  in  number  of  the  standard  4  foot  8^  inch  gauge,  placed  20  feet 
between  centers,  and  without  elevation  to  the  outer  rails  on  curves.  The  ties  are  of 
fir  timber,  8  inches  by  10  inches  by  10  feet,  2,992  per  mile  of  single  track.  Every 
flfth  ti(;  is  30  feet  long,  and  extends  across  both  tracKs,  to  maintain  the  20-foot  gaage. 
The  rails  weigh  90  pounds  per  yard,  and  both  the  rails  and  their  fastenings  should 
be  of  the  most  approved  pattern  at  the  time  of  construction.  Two  feet  of  broken 
stone  ballast  is  estimated  for. 

The  roadbed  is  placed  above  extreme  high  water,  except  for  about  12,000  feet  at 
the  Big  Eddy  end,  where  it  is  subject  to  submergence  at  rare  intervals,  and  tiie  ties 
should  be  loaded  with  a  sufficient  weight  of  old  rails  or  other  material  to  maintain 
them  firmly  in  place. 

The  car. — It  is  required  of  the  car  that  it  shall  transport  with  safety  the  loade^l  boat 
or  barge  and  have  sufficient  flexibility  to  pass  over  the  horizontal  and  vertical  curves 
of  the  above  line.    The  maximum  load  to  be  carried  is  estimated  at  600  tons. 

Tho  proposed  car  is  composed  of  a  platform  of  plate  girders  carried  upon  a  system 
of  4-wneel  trucks.  The  platform  is  166  feet  long  and  35  feet  wide.  It  is  braced  for 
lateral  stiffness,  and  its  comparatively  small  depth  gives  it  a  small  amount  of  ver- 
tical flexibility.  The  lateral  flexibility,  to  enable  the  car  to  pass  around  the  pro- 
posed curves,  is  obtained  by  the  arrangement  of  the  trucks.  There  are  34  trucks, 
placed  iu  two  lines  of  17  each,  the  two  lines  being  20  feet  between  centers.  The 
trucks  in  each  line  are  spaced  9  feet  and  3  inches  between  centers  for  the  central 
111  feet  of  the  car.  At  the  ends  of  the  car,  where  the  loads  are  lighter,  the  inter- 
vals between  trucks  are  increased  to  10  feet  and  11  feet  6  inches.  In  each  line  the 
third  truck  from  each  end  is  supposed  to  be  pivoted  and  without  lateral  motion, 
giving  two  pairs  of  trucks  111  feet  apai-t,  which  serve  to  guide  the  car  on  the  rails. 
The  remaining  trucks  have  a  freedom  of  motion  laterally,  sufficient  iu  amount  to 
permit  them  to  accommodate  themselves  to  the  alignment  of  the  track,  besides  being 
pivoted  in  the  usual  manner.  This  freedom  of  motion  laterally  may  be  obtained  by 
the  use  of  any  of  the  swing-beam  or  other  lateral-motion  trucks  used  for  ordinary 
railroad  rolling  stock. 

Tlie  trurk  shown  on  the  drawings  herewith  is  modeled  after  a  roller-bearing  truck 
in  use  on  the  Northern  Pacific  Railroad.  It  is  of  the  ordinary  Bogie  type,w^ith  arch- 
bar  frames.  The  springs  are  placed  directly  upon  the  truck  ftames,  between  the 
wheels,  and  upon  them  rest  the  roller  bearings  on  which  the  lateral  motion  takes 
plnco.  Each  bearing  consists  of  two  rollers,  10  inches  long  and  2^  or  3  inches  in 
diameter,  and  each  roller  works  in  a  separate  seat  or  pocket.  The  form  of  the  seats 
or  pockets  may  be  such  as  to  give  any  desired  ease  of  motion.  As  the  truck  moves 
oft*  the  center,  tho  loading  of  the  springs  becomes  unequal,  and  for  a  motion  of  3^ 
inches  this  unequal  loading  causes  a  slignt  diflerence  in  the  compression  of  the  springs 
on  the  two  sides  of  the  truck,  though  less  than  one-eighth  of  an  inch.  With  sym- 
metrical roller  seats  this  gives  a  slight  inclination  to  the  bolster,  but  with  roller 
seats  as  shown  the  bolster  may  be  kept  horizontal,  and  by  the  use  of  plane  surfaces 
properly  adjusted  as  to  inclination  any  desired  ease  of  motion  may  be  obtained,  with 
a  nearly  constant  resistance  to  motion  and  tendency  to  return  to  the  center.  The 
details  of  the  truck  may  be  found  on  the  drawings  herewith. 

The  platform  of  the  car  has  a  length  of  166  feet  and  a  width  of  35  feet.  It  is  com- 
posed of  two  main  longitudinal  girders,  20  feet  between  centers  and  extending  the 
full  length  of  the  car,  one  over  the  center  of  each  line  of  trucks.  At  all  truck 
points,  and  at  the  ends  of  the  oar,  these  girders  are  connect'Cd  by  transverse  girders, 
which  are  extended  beyond  the  main  girders  to  the  full  width  of  the  platform.  The 
ends  of  the  transverse  girders  are  connected  by  a  channel  bar,  and  their  centers  by 
a  light  plate  girder.  The  platform  is  braced  by  rods  in  each  rectangle,  for  lateral 
stittnesa,  and  carries  a  set  of  closely  spaced  longitudinal  timbers  for  the  support  of 
the  boat.  One  set  of  bilge  blocks,  so  designed  as  to  drop  below  the  top  of  the  plat- 
form and  not  obstruct  the  free  entrance  of  the  boat  over  the  car,  should  be  placed 
at  each  end  of  the  platform.    Drawbars  are  placed  in  each  end  of  the  main  longitu- 
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dinal  girders  for  attaching  the  locomotives.  If  considered  necessary,  arrangements 
can  be  readily  added  by  which  the  equalized  traction  of  the  locomotives  can  be 
applied  to  the  center  of  the  car.  Reference  is  made  to  the  drawings  herewith  for  all 
details  of  construction. 

Owing  to  the  short  time  allotted  for  the  preparation  of  the  drawings,  many  of  the 
details  of  the  car,  such  as  the  journals  and  journal  boxes,  wheels,  springs,  etc.,  have 
not  received  the  amount  of  consideration  necessary  before  definitely  deciding  upon 
the  best  form  for  them.  Their  final  consideration  should  be  left  to  the  engineer  in 
charge  of  the  project  at  the  time  of  its  construction.  On  account  of  this  incomplete- 
ness of  details,  it  is  not  possible  to  give  an  accurate  estimate  of  the  weight  of  the 
car,  but  it  will  not  vary  from  300  tons  by  more  than  a  few  per  cent. 

With  a  car  weighing  300  tons,  and  a  load  of  600  tons,  the  total  weight  becomes  900 
tons.  Unifonnly  distribnted  between  136  wheels  and  over  158  feet  9  inches  of  double 
track,  the  load  becomes  6.6  tons  per  wheel,  and  2.8  tons  per  foot  of  single  track.  It 
is  not  assumed,  however,  that  the  load  is  uniformly  distributed,  but  that  it  is  greater 
at  the  center  of  the  car  than  at  the  ends,  with  resulting  loads  of  7.2  tons  per  wheel, 
and  3.1  tons  per  foot  of  siugle  track.  These  loads  are  practicable  and  within  the 
limits  of  current  railroad  practice.  They  are  less  than  have  been  proposed  for  other 
projects  of  a  similar  character.  Provision  has  been  made  in  the  design  of  the  details 
of  the^car  for  the  derailment  of  one  truck  and  the  carrying  of  its  load  by  the  two 
adjoining  trucks  on  the  same  line  of  rails  with  an  increase  of  the  wheel  loads  of  those 
trucks  to  10  tons  per  wheel.  This  is,  however,  an  emergency  condition,  and  the 
maximum  of  10  tons  per  wheel  would  not  be  attained,  since  other  trucks  than  the 
two  adjoining  ones  on  the  same  line  of  track  would  carry  part  of  the  load  of  the 
derailed  truck. 

For  one-degree  curves  of  5,730  feet  radius  and  a  pivotal  distance  of  111  feet  the 
maximum  denection  of  the  center  trucks  will  be  3^  inches,  and  of  the  end  trucks  will 
be  3  inches,  diminishing  toward  the  pivots.  These  maximum  deflections  will  be 
diminished  appreciablv  oy  the  play  that  is  usually  found  in  the  journal  boxes  and  by 
making  the  gauge  of  the  wheels  one-half  inch  or  more  short  of  the  gauge  of  the 
track,  as  is  done  on  some  locomotives.  The  increase  in  load  on  the  wneels,  due  to 
the  shifting  of  the  load  from  the  center  of  the  truck,  will  not  be  more  than  0.7  ton 
per  wheel. 

The  roller-bearing  truck  described  herewith  is  recommended  as  being  better 
adapted  for  the  present  purposes  than  the  swing  beam  or  other  forms  of  lateral- 
motion  trucks  in  current  use.  With  it  the  desired  lateral  motion  can  be  had  with 
any  reasonable  ease  of  motion  and  with  less  resistance  than  with  many  of  the 
swing-beam  trucks  in  use.  It  has  given  satisfaction  in  actual  service,  and  being 
si ni pier  of  construction  and  having  fewer  parts,  it  is  loss  subject  to  breakages  and 
will  cost  less  for  repairs. 

The  lifts. — A  lift  is  required  at  each  end  of  the  roadway,  with  a  capacity  to  raise 
a  live  load  of  900  tons.  With  a  draft  of  boat  of  5  feet  and  a  height  of  car  of  5  feet 
at  extreme  low  water,  the  height  to  be  lifted  will  be  47  feet  at  the  Celilo  lift  and  77 
feet  at  the  Bi^  Eddy  lift.  Vertical  hydraulic  lifts  are  proposed,  and  the  hydraulic 
ship-lift  now  in  successful  operation  at  the  shipyards  of  the  Union  Iron  Works,  in 
8an  Francisco,  Cal.,  has  been  used  as  a  model,  such  modifications  being  made  as 
were  called  for  by  the  differences  in  locality,  load,  and  height  of  lilt,  or  as  were  sug- 
gested by  the  operation  of  that  lift.  Full  detail  drawings  of  the  Big  Eddy  lift  were 
forwarded  with  the  report  of  November  27, 1889,  of  the  Board  of  Engineers  appointed 
by  Special  Orders  No.  38,  Headquarters,  Corps  of  Engineers,  series  of  1888,  and 
printed  in  Ex.  Doc.  No.  64,  House  of  Representatives,  Fifty-first  ('ongress,  first  ses- 
sion.    Reference  is  made  to  these  drawings  for  the  details  of  this  lift. 

The  proposed  lift  consists  of  a  platform,  or  cradle,  supported  by  chains  from  the 
heads  of  a  series  of  hydraulic  rams  placed  in  two  rows,  one  on  each  side  of  the  plat- 
form. The  chains  are  so  arranged  over  sheaves  as  to  give  the  platform  a  speed  and 
movement  four  times  that  of  the  rams.  A  device  for  regulating  tile  ndmiHsiou  of  the 
water  to  each  press  so  controls  the  movement  of  the  rams  as  to  maintain  them  at  a 
uniform  speed  and  the  platform  in  a  horizontal  position,  notwithstanding  any  dif- 
ferences in  the  loads  on  the  several  rams.  The  presses  and  rams  are  inclosed  in  a 
riveted  framework,  which  serves  to  steady  the  presses,  to  guide  the  rams  and  the 
platform  when  in  motion,  to  carry  the  regulating  mechanism,  and  to  support  the 
platform  at  the  level  of  the  tracks. 

In  the  Union  Iron  Works  ship-lift,  the  platform  is  suspended  from  each  ram  by  8 
8teel  wire  cables,  and  the  ^tr^'*^^  ®^  *^®  rams  is  multiplied  by  two.  In  the  shops  of 
the  company  is  a  single-cyjiuder,  hydraulic  overhead  crane,  with  a  lifting  capacity 
of  .50  tons,  the  stroke  of  ^j**  -.mn  being  multiplied  by  four.  A  similar  construction 
should  therefore  be  pran.fs  *^^  ,  _  fQj  q.  Iq- j  «,eT  xam  one-half  more.  The  details  of  the 
proposed  1  ifts  are  as  foll^f^Si  ^  ^ 

There  are  16  tajub,  plf^\^0  '     >^o  row    .i5  feet  U  inches  between  centers  of  rams. 
The  rams  in  each  row  4>v.  j  ffi^'J.  g  \xkf^'  tjletween  centers.    The  press  cylinders  are 
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31. r>  inches  iutorior  diameter,  with  a  5-inch  thiokness  of  metal,  and  are  cast  in  one 
piece.  Each  rests  upon  a  hase-casting  weighing  13.1  ton8,  which  also  carries  two  of 
the  chain  sheaves  and  supports  the  vertical  posts  of  the  framework.  To  the  top  of 
tho  prosH  cylinder  is  bolt'Hi,  by  external  llanges,  a  <^uide  cylinder  3  feet  3  inches  long, 
which  is  also  braced  to  the  vertical  posts  of  the  framework  and  to  the  face  of  the 
rock  cut. 

The  rams  are  30  inches  exterior  diameter,  with  a  2.5-inch  thickness  of  metal,  and 
arc  cast  in  one  piece.  On  the  npper  end  is  bolted  a  top  casting  supporting  a  shaft 
which  carries  at  each  end  two  chain  sheaves  and  a  crossUead.  the  latter  working  iu 
vertical  slides,  bolted  to  the  framework.  The  rams  and  presses  are  calculated  for  a 
working  pressure  of  1,000  pounds  per  square  inch,  and  should  be  tested  to  2,000 
pounds  per  square  inch  before  erection. 

The  average  weight  suspende<l  from  each  ram  is  67.7  tons.  This  weight  is  carried 
by  two  2i-inch  chains,  each  of  which  should  be  100  tons  proof.  The  fixed  ends  of  the 
chains  are  attached  to  the  guide-cylinder  castings  and  the  running  ends  to  the  side 
trusses  of  the  platform,  throe  sheaves  being  interposed  on  each  chain  to  give  the 
desired  multiplication. 

The  i)latform  is  composed  of  two  side  trusses  170  feet  long  and  forty  feet  between 
centers.  They  support  the  ends  of  the  transverse  trusses.  The  latter  are  11  fe«?t3 
inches  between  centers,  are  symmetrical! j'  placed  with  regard  to  the  rams,  and  support 
four  striugers,  one  under  each  rail.  The  side  trusses  are  formed  of  four  angle:]  5 
inches  by  5  inches  by  ^  inch;  two  cover  plates  at  both  top  and  bottom,  18  inches 
by  ^  inch ;  and  a  web  plate  48  inches  by  V„'  inch.  The  track  stringers  are  formed  of 
one  cover  plate,  top  and  bottom,  9  inches  by  ^  inch;  four  angles  2^  inches  by  2^ 
inches  by  ^  inch ;  and  web  plate  18  inches  by  |  inch.  The  cross  girders  are  the  same 
as  the  side  trusses,  exce))t  that  the  web  plate  is  45  inches  by  ^^^  inch. 

The  framework  is  composed  of  vertical  posts  connected  at  their  centers  and  upper 
end&  by  horizontal  struts,  the  whole  being  braced  longitudinally  by  diagonal  tie- 
rods  and  laterally  by  inclined  struts  anchored  to  the  rock  iu  place.  The  vertical 
columns  are  built  up  of  ^-inch  plates,  4-inch  by  4-inch  by  ^-iuch  angles,  and  12-iuch 
channel  bars.  The  latticing  is  of  2A-inch  by  |-inch  bars,  and  the  whole  is  propor- 
tioned to  8U))port  the  weight  of  the  platform  and  its  load.  The  upper  horizontal 
strut  is  a  hollow-built  beam,  without  bottom  plates,  and  is  formed  ot  i-inch  plates 
and  4-inch  by  3-inch  by  -^-inch  angles.  It  is  placed  above  the  extreme  position  of 
the  rams,  and  supports  the  hydraulic  pipes  aud  the  shafts,  bearings,  and  valves  of 
the  regulating  mechanism. 

The  platform  is  supported  in  its  elevated  position  as  follows:  On  each  side  of  each 
ram  a  12-iuch  rolled  I-beam  is  placed  horizontally  at  the  necessary  height.  The  inner 
end  is  supported  by  the  vertical  posts  just  mentioned.  The  outer  end  is  anchored  to 
the  rock  iu  place,  when  the  lattoi  is  high  enough;  otherwise  it  is  supported  by  the 
inclined  lateral  struts  aud  anchored  to  the  rock  by  vortical  rods.  This  I-boam  sap- 
ports  a  movable  I-beam  or  chock,  the  enter  end  of  which  clamps  over  the  lower 
beam  for  holding  down.  The  entire  system  of  chocks  is  operated  together.  Each 
chock  is  connected  to  the  center  arm  of  a  double  bell  crank.  Each  of  the  other  arms 
of  the  crank  is  attached  to  one  of  two  rods  which  ext<end  the  full  length  of  the  lift. 
Each  of  these  rods  is  operated  by  a  small  hydraulic  ram,  by  means  of  which  the  line 
of  chocks  can  bo  moved  into  place  beneath  the  platform  or  withdrawn^ 

The  load  will  not  be  uniformly  distributed  to  all  the  rams  of  the  lift,  and  the  ram 
with  the  smallest  load  would,  unless  controlled,  rise  fiister  or  descend  slower  thau 
any  other.  To  cause  all  therauis,  independent  of  their  respective  loads,  to  move  at 
the  same  speed,  and  thus  maintain  the  platform  horizontal  and  free  from  undue 
strain,  is  the  object  of  the  regulating  mechanism. 

Mr.  (t.  W.  Dickie,  the  designer  and  constrnotor  of  the  Union  Iron  Works  lift, 
devised  for  application  to  that  lift  a  regulating  mechanism  that  has  given  satisfxM;- 
tion.  The  principle  of  this  device  is  adopted  for  the  Dalles  lifts,  with  such  modifi- 
cations in  details  a»  were  suggested  by  experience.  The  arrangement  of  this  device 
is  shown  on  the  drawings  w^itli  the  report  mentioned  above,  and  is  as  follows: 

On  each  side  of  the  lift  a  horizontal  shaft  is  placed  in  bearings  on  the  upper  hori- 
zontal strut  of  the  framework.  The  shafts  extend  thi^  length  of  the  lift,  are  geared 
to  the  same  ougiuo  shaft  and  at  each  ram  by  a  worm  gearing  to  a  vertical  shaft. 
The  latter  has  on  the  guide  cylinder  a  bearing  for  its  lower  end  and  on  the  valve 
box  easting  a  bearing  for  its  upper  end.  The  bearings  and  gearing  permit  of  a 
small  vertical  motion  to  the  shaft.  It  is  screw-threaded  for  a  length  somewhat 
greater  than  the  stroke  of  the  ram,  and  has  threaded  upon  it  a  nut  or  sleeve,  that  is 
carried  by  the  top  easting  of  the  ram.  The  sleeve  is  made  in  two  parts,  drawn 
together  by  bolts  to  take  up  any  lost  motion  on  the  screw  thread.  The  upper  end  of 
the  vertical  shaft  is  attached  to  one  end  of  a  lover,  to  the  other  end  of  which  is 
attached  the  valve  stem.  The  valve  is  of  the  ordinary  slide  pattern,  with  two 
ports — the  upper  in  connection  with  the  return  or  exhaust  pipe  and  the  lower  with 
the  interior  of  the  press.  The  interior  of  the  valve  box  is  in  oonneation  with  the 
supply  pipe. 
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Power  is  furnished  by  a  pair  of  diroct-iuitiDpj  stoain-pnmplQir  engines  of  about  500 
total  horse  power.  Tho  stroke  is  'Mi  incht's.  tho  diameters  of  the  steam  and  water 
cylinders  are  26  luidics  and  8  inches,  ri*8pe(5tively,  and  the  x)i8ton  rod,  4  inches  in 
diameter,  extends  through  both  heads  of  the  water  cylinder.  With  80  pounds  aver- 
a|^e  steam  pressure  and  30  revolutions  jx^r  minute  tho  pumps  will  furnish  162,000 
cubic  inches,  or  700  gallons,  per  minute,  under  a  prct-Bure  of  1.000 nounds  per  square 
inch. 

Supply  pipes  deliver  the  water  at  all  points  and  return  pipes  bring  it  back  to  the 
tank.  Valves  are  so  placed  that  any  portion  of  the  hydraulic  machinery  can  be  cut 
oil'  without  interference  with  the  rest  of  tho  systt  m.  An  accumulator  of  small  capnc- 
ity  is  connected  with  tho  supply  pipes  to  receive  any  excess  or  supply  any  deficiency 
in  the  amount  of  water  iurnished  by  the  pumps.  It  also  automatically  controls  the 
speed  of  the  pumps,  through  a  connection  between  the  steam  throttle  and  the  ram 
of  the  accumulator,  such  as  to  open  the  throttle  as  the  ram  falls  and  to  close  it  as 
the  ram  rises. 

The  operation  of  the  pumping  plant  and  the  regulating  mechanism  is  as  follows: 
The  lift  beiug  at  rest,  the  position  of  the  regulating  valves  is  as  shown  on  tho  draw- 
ing. The  connections  between  tho  presses  and  both  the  supply  and  return  i)ipes  are 
closed  and  the  pumps  furnish  only  water  to  supply  leakages.  To  raise  the  platform 
tlie  engine  of  tho  regulating  mechanism  is  started  in  tho  direction  to  wind  the  ver- 
tical screw-threaded  shafts  down  throngh  the  sleeves  on  tho  ram  heads.  The  rauis 
being  at  rest,  tho  shafts  are  carried  bodily  downward,  the  slide  valves  rise,  the  lower 
ports  are  opened,  water  flows  into  the  presses,  and  the  rams  move  upward,  carrying 
the  platform  4  feet  for  1  foot  of  movement  of  the  rams.  This  continues  so  long  as 
the  upward  speed  of  tho  rams  is  tho  same  as  the  speed  with  which  the  shafts  are 
wound  down  through  the  sleeves.  If  the  speed  of  the  rams  is  less  than  this  regulat- 
ing speed  the  shafts  are  carried  farther  down  and  tho  ports  are  opened  more  fully. 
If  the  8])eed  of  the  rams  is  greater  tho  shafts  are  carried  upward  and  the  ports  are 
partly  closed.  Should  tho  load  on  any  ram  be  less  than  any  other  the  water  will 
seek  that  press  more  freely,  the  ram  will  rise  faster  than  the  others  and  than  the 
regulating  speed,  and  will  carry  the  shaft  upward,  partly  or  wholly  closing  the 
valve,  which  will  be  opened  again  when  that  particular  ram  is  again  in  unison  with 
tho  others.     Similarly  for  an  overloaded  ram  the  valve  will  be  opened  more  fully. 

The  entire  operation  is  automatic,  outside  of  tho  engine  of  the  regulating  mechan- 
ism, the  direction  and  the  speed  of  which  are  so  adjusted  as  to  give  the  desired  direc- 
tion and  speed  to  the  lift.  When  the  engine  is  started  for  raising  the  lift  the  valves 
open  and  water  is  drawn  from  tho  accumulator.  The  ram  of  the  accumulator  falls, 
and  the  steam  throttle  of  the  pumps  is  opened,  until  an  equilibrium  is  established 
and  water  is  supplied  in  the  quantities  called  for  by  the  speed  of  the  regulating 
mechanism.  Tho  entire  operation  is  under  the  control  of  tho  regulating  engine,  of 
course  within  the  limit  of  the  capacity  of  tho  pumps. 

The  platform  is  raised  slightly  above  the  track  level,  and  tho  regulating  engine  is 
stopped.  The  chocks  are  moved  into  position  under  the  platform  by  operating  the 
proper  rams,  and  the  platform  is  gently  lowered  upon  them  by  reversing  the  regu- 
lating engine. 

To  lower  the  platform  it  is  first  raised  sufficiently  to  clear  the  chocks,  which  aro 
then  withdrawn.  The  engine  is  reversed,  winding  the  vertical  shafts  up  through  the 
sleeves.  The  valves  are  carried  down,  connections  ar<^  made  between  the  two  ports, 
the  water  flows  from  the  presses  through  the  return  pipes  back  to  the  tank,  and  the 
rams  descend  under  control,  as  in  rising.  Tho  operation  is  similar  to  that  of  raising 
the  platform,  except  that  the  pumps  take  nopart  in  it,  and  the  limit  of  speed  is  fixed 
by  the  ability  of  the  water  to  esca])e  through  the  valves  and  pipes.  Practically  the 
speed  in  lowering  is  considerably  greater  than  in  raising. 

Tho  platform  and  all  the  framed  portions  of  the  lift  aro  of  mild  steel  and  calculated 
for  a  maximum  strain  of  10,000  pounds  per  square  inch.  Provision  is  made  in  the 
bide  trusses  for  carrying  the  load  to  tho  adjoining  rams  in  case  of  one  ram  being 
disabled.  The  weight  of  tho  platform  is  184  tons.  Tho  weight  of  the  car  is  300  tons 
and  of  the  boat  is  600  tons.  The  totiil  weight  suspended  from  tho  chains  is  1,084 
tons,  and  the  average  weight  per  ram  is  67.75  tona.  The  weight  of  each  ram  and 
attachment  is  23.4  tons.  The  weights  of  car  and  platform  are  uniformly  distributed, 
but  the  weight  of  the  boat  is  not.  The  samo  assumption  as  to  the  distribution  of 
its  weight  as  was  made  in  the  calculationn  for  the  car  gives  as  the  maximum  load 
suspended  from  the  ceuter  rains  79.7  tons.  The  maximum  total  pressure  on  these 
rau:s  is  four  times  the  mnxiniuni  snspendeil  load,  79.7  tons,  with  an  addition  ot^23.4 


At  any  stage  of  tberi  ,  ^|,o   ^  ^f  ^\^o  Wfts  for  operafmg  at  that  stage 

wUl  be  above  the  xvate^  \^  ^fa  tJio  ©ic      -     »   ^^  ^^®  ^^^*^^  bearings  of  the  vertical 
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regulating  shafts  and  portions  of  the  rams  and  of  the  supply  pines  leading  to  the 
presses.  The  platform  of  the- Dalles  lift  will  he  only  suhmergea  at  extreino  hif^h 
water,  a  stage  of  the  river  of  short  duration  and  of  rare  occnrrouce.  The  engine 
and  hoiler  houses  will  he  conveniently  located  and  ahove  all  stages  of  the  river. 

Kach  of  the  lifts  is  placed  in  a  chamber  excavated  for  it,  with  an  entrance  from 
the  river  of  suitable  width  and  depth.  The  lift  chambers  will  be  lined  with  heavy 
masonry  walls  carried  up  to  the  bases  of  the  presses  of  the  lifts.  The  face  of  the 
lifts  will  be  lined  similarly  to  the  level  of  the  tracks.  Above  the  bases  of  the  presses 
the  sides  of  the  chambers  will  be  excavated  to  a  suitable  slope  with  an  offset  8  feet 
in  width  at  the  top  of  the  masonry  walls.  The  character  of  the  rock  may  prove  to 
be  such  as  to  modify  the  work  proposed. 

[NOTK.— The  mans  and  plans  accompanying  the  report  are  not  here  reprinted. 
Printed  in  Senate  Lx.  Doc.  No.  *I,  Fifty-third  Congress,  first  session.] 
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bbi'ort  of  lieut.  commander  ifaniel  delkbanty,  i'.  s.  xajy, 
sul'eiivlsoil  of  the  harbor  of  new  york,  for  the  fiscal 
yeab  endinil  june  so,  1s94. 

Office  of  the  Supkevisob 
OF  THE  Harbor  of  New  York, 

New  York,  July  <),  ISM. 

Gbnebai,:  I  have  tbe  lioiior  to  submit  Uerewitli  a  report  of  tlie 
duties  ami  operations  of  tliis  oflflce  for  the  fiscal  year  endiiif;  -lane  30, 
1804;  aiRO  an  eatiiiiate  of  the  amoaut  required  for  the  fiscal  year  ending 
June  30,  ISOO, 

On  October  2  last  I  assumed  charge  of  the  anpervisor's  office,  reliev- 
ing (.'upt.  Frederick  Kodgers,  U.  8.  Navy. 

The  act  of  Congress  approved  June  29,  1888,  creating  this  office  was 
nrgeutly  demanded  by  the  necessities  of  the  case.  The  millions  of  tons 
of  refuse  material,  consisting  of  drcdgings  from  the  harbor,  from  exca- 
vations on  shore,  debris  from  city  improvements  and  city  refuse  of  all 
kind,  were  transported  over  the  waters  of  the  harbor  and  deposited  at 
the  convenience  of  the  contractors  with  an  utter  disregard  for  the 
m'aritime  interests  of  the  port,  notwithstanding  the  fact  that  the  prac- 
tice of  depositing  obstructive  and  injurious  material  in  these  tidal 
waters  has  been  since  1857  illegal  under  the  laws  of  the  State  of  New 
York  and  also  under  the  laws  of  New  Jersey  since  1882.  Karnest 
attempts  were  made  by  the  two  boards  of  commissioners  of  pili>ts  of 
New  York  and  New  Jersey  to  protect  the  harbor  under  these  Htate 
laws,  but  with  iudiffcrent  success,  owing  chiefly  to  a  lack  of  fun<ls  to 
organi/.e  an  efficient  patrol  and  to  a  divided  responsibility. 

The  etf'e<!t  of  this  office  is  shown  in  tlie  marked  abatement  of  illicit 
deposits.  It  lias  so  far  been  impossible  to  rigidly  enforce  the  law,  for 
tlie  reasons  that  the  force  required  to  watch  the  large  area  over  which 
this  office  has  Jurisdiction  is  inadequate,  and  the  laws  enacted  for  the 
pnttection  of  the  harbor  have  been  found  to  be  so  defective  as  to  afford 
abundant  means  of  escape  for  manifestly  guilty  parties. 

My  predetressors  for  the  past  four  years  have  earnestly  urged  the 
necessity  for  two  additional  tugs  for  patrol  duty.  A  renewal  of  this 
recommendation  is  now  under  consideration  by  ('nngress. 

The  imiiortnnce  of  a  constant  and  vigilant  patrol  of  these  waters 
cau  not  be  ovei-estiniat*^d.  Unless  it  is  maintained  it  wonld  be  cheaper 
for  the  Government  to  relieve  the  contractors  of  the  expense  of  towing 
and  do  the  work  ftij.  .i,ein. 

The  cost  of  remou/^  tlie  enormous  amo«ut  of  refuse  material  from 
tlio  water  froiitoC  )^11'^  Vork  rite  l/me  Island,  and  the  New  Jersey 
Bliores  of  the  6ar(,  ^y^**"      neces^Suy  d^*^*^^^™*^  "*"  ^♦'l'"*'^  •*  *  ''^''8* 
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item  of  the  expense  of  haudliiig  it,  aud  the  temptation  to  dump  short 
is  tlierefoie  great. 

Soon  after  assuming  charge  of  thisofhee  I  carefully  examined  all  the 
records  concerning  reports  of  violation  of  the  law  and  the  subsequent 
actions  of  tl»e  law  anthorities  on  the  same,  in  order  to  determine  tlie 
various  defects  in  the  laws  with  the  view  to  their  amendment.    As   a> 
result  of  this  examination.  1  had  the  honor  to  submit  for  your  action 
the  acc(mipanying  letter  and  memorandum  (marked  A),  which  receive<l 
your  approval,  and  under  your  direction  a  draft  of  amendments  to  the 
act  approved  June  20,  1888,  entitled  "An  act  to  prevent  obstructive 
and  injurious  deposits  within  the  harbor  and  adjacent  waters  of  Nevr 
York  City,  by  dumping  or  otherwise,  aud  to  punish  alid  prevent  such 
oti'enses,"  was  made  from  the  accompanying  memorandum  and  sub- 
mitted to  the  honorable  Secretary  of  War  with  your  recommendation 
that  it  be  trausmitted  to  Congress  *'  for  such  action  as  the  important 
interests  involved  demand.-'    The  amendments  were  favorably  acted 
ui)on  by  the  House  of  Representatives  and  are  now  under  considera- 
tion in  the  Senate. 

A  refuse  buoy  has  been  located  off  Coney  Island  for  many  years  to 
mark  the  point  for  the  deposit  of  all  city  refuse.  On  investigation  I 
found  the  character  of  the  refuse  deposited  there  to  be  largely  of  a 
heavy  material,  such  as  ashes,  which  was  working  a  serious  injury  to 
the  east  channel. 

On  February  2 1  addressed  the  mayor  of  New  York,  inviting  his  atten- 
tion to  the  matter,  and  explained  the  necessity  for  a  change  of  method 
of  disposing  of  the  refuse.    I  submitted  to  him  these  proi)ositions  : 

First.  Cremation  of  the  entire  city  refuse. 

Second.  Separation  of  garbage  from  other  refuse  aud  the  deposit  of 
each  at  respectively  designated  i)oints. 

Third.  The  deposit  of  all  the  refuse  in  deep  water  outside  of  Sandy 
ITook  Light-Ship. 

yo  delinite  action  having  been  taken  on  my  letter,  on  March  28  I 
notified  the  city,  through  the  mayor,  that  on  and  after  April  1,  1894, 
the  refuse  material  complained  of  must  be  deposited  outride  of  Sandy 
Ilook  Light-Ship,  excepting  such  as  may  be  permitted  by  the  board  of 
health  to  be  used  for  tilling  purposes. 

Subsequently  a  similar  arrangement  was  made  with  the  mayor  of 
Brooklyn,  extending  for  that  city  the  time  of  its  taking  effect  until  May 
1,  after  wliich  date  the  refuse  buoy  off  Coney  IsLand  was  removed. 

Through  the  courtesy  of  the  Light- House  Board  and  Capt.  W.  S. 
Schley,  IJ.  S.  Navy,  the  insi)ector  of  the  third  light-house  district,  the 
keepers  of  the  Sandy  Hook  light-ship  were  directed  to  cooperate  with 
this  office  to  insure  a  compliance  with  its  regulations  concerning  the 
deposit  of  refuse  in  vicinity  of  light-ship,  and  the  following  was  pro- 
mulgated: 

REGULATIONS  GOVERNING  THE  DEPOSIT   OF   REFf.SE  Ol'TSIDK  OF  SANDY  HOOK    LIGHT- 
SHIP. 

War  Department, 
Office  of  the  Supervisor  of  the  Harbor  of  New  York, 

Room  A8,  U.  S.  Army  Building,  39  Whitehall  Street, 

iS>?P  York,  Jpiil  6',  IS94» 

On  and  after  the  10th  instant  aU  material  containing  pjnrbage  and  all  refuse  which 
will  float  on  the  water  must  be  deposited  to  tlie  southward  and  eastward  of  Sandy 
Hook  lightship  in  not  less  than  15  fathoms  of  water. 

Time  of  deposit  must  he  from  one  hour  to  two  and  one-half  hours  after  hiRh  wator 
at  Sandy  Hook.  The  time  of  high  water  at  Sandy  Hook  to  be  taken  from  the  tables 
published  by  the  U.  S.  Coast  Survey,  New  York  standard  time. 
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If  any  cargo  ia  only  partially  discharged  within  the  above  specified  time,  the 
remainder  shall  not  be  deposited  until  a  subsequent  ebb  tide  and  ^Yithin  the  specified 
time. 

Fog,  stress  of  weather,  or  any  other  cause  shall  not  operate  to  release  the  owners 
or  masters  and  employ^I's  ot  scows  and  towboats  from  the  penalties  imposed  for  illegal 
dumping. 

No  scow  or  dumpers  shall  be  discharged  except  by  order  of  the  master  of  the  tug 
having  the  same  in  tow.  This  order  shall  be  signaled  by  four  sharp  blasts  of  the 
steam  whistle  when  the  tow  reaches  the  dumping  ground. 

The  permits  will  be  collected  by  the  patrol  boats  as  usual. 

Before  dumping,  the  tows  shall  pass  close  to  the  Sandy  Hook  light-ship,  having 
due  regard  to  safety,  call  the  attention  of  the  light-ship  by  steam  whistle  and  report 
tie  name  of  tug,  and  not  proceed  until  directed  by  light-ship  to  "go  ahead." 

D.  Delehanty, 
Lieut,  Commander f  U.  S.  Xavify  Supervisor, 

While  the  result  of  this  change  was  a  marked  improvement  in  the 
condition  of  the  lower  bay,  the  nuisance  from  which  that  section  had 
for  so  long  a  time  suffered  was  not  abated,  and  it  became  apparent  tliat 
the  deposit  at  the  mud  buoy  of  what  is  technically  known  as  cellar  dirt, 
the  dc^bris  from  city  improvements,  was  largely  responsible  for  its  con- 
dition. Contractors  engaged  in  remo\ang  this  material  were  notified 
that  their  applications  for  permits  to  deposit  cellar  dirt  at  the  mud 
buoy  must  be  accompanied  by  a  certificate  that  it  contained  no  floatable 
material.  This  regulation,  as  a  rule,  is  carefully  complied  with  and 
with  good  results.  The  practice,  however,  of  depositing  material  of 
•any  kind  in  the  tidal  waters  is  to  be  greatly  deprecated.  Through  the 
action  of  the  currents  more  or  less  of  the  solid  matter  finds  its  way  to 
the  channels,  to  be  eventually  removed  at  (xovernment  expense ;  and  as 
it  seems  impossible  to  free  it  entirely  of  injurious  floatable  material,  it 
creates  a  perennial  nuisance  on  the  water  and  the  shores  of  the  off- 
lying  summer  resorts.  Its  proper  disposition  should  be  for  filliug-in 
purposes  behind  properly  constracted  crib  work.  An  effort  is  now  being 
made  in  this  direction. 

A  large  proportion  of  the  refuse  of  !N^ew  York  City  is  now  being  used 
to  fill  in  the  flats  of  Bikers  Island.  This  island  is  the  proi>erty  of  New 
York  City  and  is  located  in  the  East  River  near  the  entrance  to  Long 
Island  Sound.  The  city  has  authority  from  the  War  Department  to 
build  a  crib  work  on  the  shoal  at  the  12  foot  curve  and  to  fill  in  behind 
it,  which  will  increase  the  area  of  the  island  nearly  400  acres.  The 
crib  work  around  the  shoal  on  the  west  side  of  the  island  is  completed 
and  the  city  is  depositing  within  it  daily  over  4,000  cubic  yards  of  ashes, 
garbage,  and  refuse  of  all  kinds.  The  odors  arising  from  this  refuse 
are  extremely  offensive. 

During  the  winter  I  made  a  personal  examination  of  the  various  city 
dumps,  and  it  was  clearly  evident  that  the  material  collected  at  these 
points  was  unfit  for  filliug-in  purposes.  In  the  summer  season  it  would 
prove  a  menace  to  the  public  health  and  an  intolerable  nuisance  in  the 
harbor.  I  invited  the  attention  of  the  board  of  health  to  the  character 
of  the  refuse,  and  protested  against  its  use  for  filling-in  jiurposes.  I 
submit  the  correspondence,  marked  B,  which  will  show  the  eftbrts  of 
this  office  to  i)revent  what  has  resulted  in  a  great  evil  in  the  harbor 
from  the  deposit  of  this  material. 

The  methods  of  loading,  transporting,  and  discharging  it  are  also 
highly  objecticnmble,  as  large  quantities  of  obstructive  and  floatable 
matter  get  overboard,  to  the  injury  of  the  channels  and  the  fouling 
of  the  waters  and  adjacent  shores.  jS^umerous  complaints  have  been 
made  against  these  evils  by  the  residents  in  the  vicinity  of  the  island, 
the  steamboat  oaptaii|s  running  between  the  East  Kiver  and  the  sound, 
and  by  the  deputy  jJ^pectors  of  this  office.    This  matter  has  been 
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repeatedly  called  to  the  attention  of  the  local  authorities,  who  have 
promptly  responded  with  efforts  to  correct  the  evils  complained  of,  but 
the  trouble  is  that  the  system  under  which  the  work  is  done  is  crude 
and  faulty. 

On  the  approach  of  the  summer  season  I  notified  the  commissioner 
of  the  department  of  street  cleaning  "that  improved  methods  for  dis- 
posing of  this  material  must  be  adopted  with  as  little  delay  as  possible, 
otherwise  our  respective  departments  will  be  subjected  to  severe  and 
just  criticism." 

The  mayor  and  commissioner  of  the  department  of  street  cleanings 
accomi)anied  nie  on  a  tour  of  inspection,  during  which  the  defects  of 
the  system  employed  were  clearly  seen  and  an  earnest  endeavor  to 
mnke  a  radical  and  satfsfactory  change  was  promised  on  tlieir  part. 

The  following  propositions  were  made  by  Mr.  Andrews,  commissioner 
of  street  cleaning  department: 

First.  To  use  dumpers  exclusively,  and  to  erect  at  each  dump  large 
bins  for  the  reception  of  the  refuse  from  which  to  load  the  dumpers 
through  chutes. 

This  would  i)revent  the  fouling  of  the  slips  while  loading  and  the 
escape  of  the  matter  during  transportation,  as  is  now  invariably  the 
case  with  the  deck  scows  in  use. 

Second.  To  deposit  the  material  behind  the  crib  by  means  of  pumps. 

Third.  To  establish  a  plant  on  the  island  at  once  to  disinfect  and 
deodorize  the  refuse. 

Fourth.  To  y)ermit  contractors  to  deposit  dredged  material  and  cellar 
dirt  behind  the  crib  work  by  a  system  of  pumping.  This  would  serve 
as  a  cover  to  the  refuse  as  required  by  the  board  of  health,  which  is  a 
sanitary  measure  of  great  importance. 

The  adoption  of  these  i)roposed  changes  would  satisfactorily  solve  the 
main  problem  for  the  protection  of  this  harbor. 

Besides  the  advantages  above  enumerated,  the  city  would  save  on  all 
tows  from  the  North  Kiver  20  miles  of  towage,  and  from  the  East  River 
fnmi  20  to  50  miles;  and  to  the  cellar  dirt  and  dredging  contractors 
there  would  be  a  saving  of  10  to  30  miles  of  towage,  depending  on  the 
location  of  the  point  where  loaded. 

This  would  materially  lessen  the  temi)tation  to  dump  short. 

It  would  also  practically  confine  the  tows  to  the  rivers,  where  they 
could  be  more  closely  watched  than  in  the  open  waters  of  the  bays. 

It  would  be  a  decided  advantage  todiscontnme  the  practice  of  deposit- 
ing material  off  the  entrance  to  the  harbor.  It  was  originally  permitted 
in  order  to  reduce  the  depth  in  a  hole  off  Coney  Island,  but  experience 
has  shown  that  a  large  proportion  of  this  material  finds  its  way  to  the 
channels. 

The  depositing  of  material  of  any  kind  in  the  tidal  waters  of  this 
harbor  should  be  absolutely  prohibited. 

If  the  material  should  be  utilized  for  filling  in  the  numerous  shoals 
within  the  harbor  that  could  be  advantageously  reclaimed,  the  land 
made  in  this  way  would  be  of  great  value,  and  with  the  adoption  of 
some  such  method  as  was  employed  for  filling  in  at  League  Island  the 
comparative  cost  would  be  trifling. 

Many  complaints  have  been  made  to  this  office  of  the  frequent 
obstruction  to  the  ship  channels  by  numerous  small  craft  engaged  in 
raking  for  clams  to  the  serious  inconvenience  and  danger  to  the  large 
vessels  using  these  channels.  After  diligent  inquiry,  I  could  find  no 
legal  authority  for  abating  this  nuisance  to  the  commerce  of  the  port. 

In  consultation  with  some  of  the  principal  representatives  of  the 
shipping  interests  and  the  New  York  pilots  it  was  clearly  shown  that 
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it  had  become  a  necessity  to  procure  a  legal  remedy  for  the  evil,  and  I 
therefore  drew  up,  with  the  advice  of  the  paities  named,  the  following 
proposed  amendment  to  the  law  approved  June  29,  1888,  which  was 
submitted  to  the  Department  wnth  the  request  that  it  be  forwarded  to 
the  Committee  on  Commerce,  which  committee  had  then  under  consid- 
eration the  river  and  harbor  bill  containing  other  proposed  amendments 
to  that  act: 

PROPOSED  AMENDMENT  to  an  act  supplementary  to  an  act  approved  June  29, 1888,  entitled  "An 
act  to  prevent  obstructive  and  iivfurious  deposits  within  the  harbor  and  adjatwnt  waters  of  New 
York  Cit3%  by  dumping  or  otherwise,  and  to  punish  and  prevent  such  offenses." 

It  shall  be  unlawful  for  any  person  or  persons  to  engage  in  fishins  or  dredging  for 
shelltisU  in  any  of  the  channels  leading  to  and  from  the  harbor  oi  New  York,  or  to 
interfere  in  any  way  ^ith  the  safe  navigation  of  tliose  channels  by  ocean  steamships 
and  ships  of  deep  draft. 

Any  person  or  persons  violating  the  foregoing  provisions  of  this  section  shall  be 
deemed  guilty  of  a  misdemeanor,  and  on  conviction  thereof  shall  be  punished  by  tine 
or  imprisonment,  or  both,  such  tine  to  be  not  more  than  two  hundred  and  fifty  dol- 
lars nor  less  than  fifty  dollars,  and  the  imprisonment  to  be  not  more  than  six  mouths 
nor  loss  than  thirty  days,  either  or  both  united,  as  the  judge  before  whom  conviction 
is  obtained  shall  decide. 

It  shall  be  the  duty  of  the  United  States  supervisor  of  the  harbor  to  enforce  this 
act,  and  the  deputy  inspectors  of  the  said  supervisor  shall  have  authority — 

1.  To  arrest  and  take  into  custody,  with  or  without  process,  any  person  or  persons 
who  may  commit  any  of  the  acts  or  offenses  prohibited  by  this  act:  Provided,  That 
no  person  shall  be  arrested  without  process  for  any  offense  not  committed  in  the 
presence  of  the  supervisor  or  his  inspector  or  deputy  inspectors,  or  either  of  them: 
And  provided  furtherf  That  whenever  any  such  arrest  is  made  the  person  or  persons 
so  arrested  shall  be  brought  forthwith  before  a  commissioner,  judge,  or  court  of  the 
United  States  for  examination  of  the  offenses  alleged  against  nim;  and  such  commis- 
sioner, judge,  or  court  shall  proceed  in  respect  thereto  as  authorized  by  law  in  case 
of  crimes  against  the  United  States. 

2.  To  go  on  board  of  any  vessel  guilty  of  a  violation  of  this  act,  and  to  seize  and 
bold  such  vessel  until  it  is  discharged  by  action  of  the  commissioner,  judge,  or  court 
of  the  United  States  before  whom  the  offending  persons  are  brought. 

There  has  been  moved  and  deposited  into  the  waters  outside  the  har- 
bor at  properly  deisignated  places  and  behind  bulkheads  in  the  neigh- 
borhood of  New  York,  during  the  fiHcal  year  ending  June  30, 1894,  the 
amount  of  9.172,688  cuoic  yards  of  material,  mud,  city  refuse,  garbage, 
cellar  dirt,  ashes,  acid,  lime,  and  other  material,  as  per  the  following 
recapitulation : 


Place  of  deposit. 


Kind  of  material. 


Amount. 


Mod  Buoy 

KofiiHe  Riiny 

Scotland  Light-Sliip 

Suiidy  H<M>k  LigliV-Ship 

Long  iHlaud  Sound 

Cauanova,  Long  Islnnd  Sound 

Uarta  Inland.  Long  iHland  Sound. 
KikcrH  Inland.  Long  l8land  Sound 
Xorth  Kiver 


Cubic  yards. 

Mud,  etc i      4,940,322 

City  refuse, otc,  to  ApiillO I      1,121,700 

-  '  a83.(M)3 

245.  785 
&87,363 
2:W.  325 
102.  800 
610. 8(H) 
430,869 


East  River  ... 

Harlem  Kiver • ^\^t 

llRviian  River 1 do 

Now  York  Bay * '  * i do 

Passaic  Kiver I'.'."'. ' do 

Xewark  Biiy ]**"*.".' 1 do 

Staten  iHhind  Sound J * . , ' do 

Jamaica  Bay **' i     do 

Princes  Bay .*"•••'"*■.".'.■','."... ..do 

Shrewsbury  River 
Kliaabeth  Kiver.. 
Hackensack  River 
Barrt>n  Island  . 


Mud.  etc 

City  refuse,  cl4j 

M  ud,  etc 

City  refuse,  etc.,  liclimd  bulkheads  for  filling  .. 

do 

do 

Dirt,  ashes,  etc.,  lM*biud  bulkbeads  and  on  shore 
for  lilliug. 

do 


do 

..do 

- .  .«lo 


•    ■    «    V  «  •    I 


Acids.  deaAV  awimala,  etc..  on  shore  in  store 


TotiU 


94.960 
70.  940 

8,845 
13,680 
25,190 
132, 248 
19.800 
31.688 
28,  MO 

4,522 

5,217 
550 

56. 321 


9.172,688 


Permits  issued,  8,108. 
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From  the  forefjoiug  statenieiit  it  will  be  seen  that  7,278,773  cubic 
yards  of  niiul,  city  refuse,  etc.,  were  deposited  uear  the  mouth  of  the 
harbor,  and  that  1,893,1)15  cubic  yards  of  dirt,  ashes,  and  other  inof- 
fensive material  were  used  for  filling  in  behind  bulkheads,  reclaiming 
land,  etc.,  for  which  si)ecial  permits  were  issued. 

The  following  is  a  statement  of  the  appropriations  made  for  "  pre- 
vention of  obstructive  and  injuricms  deposits  within  the  harbor  and 
adjacent  waters  of  New  York  City,"  1894: 

For  pay    of  inK]>cctors,  deputy  inspectors,  oflico  force,  autl  ex- 
penses of  otticc $15, 000. 00 

Exponded  to  July  1,  1894 $13,270.32 

Outstnuding  liabilities 1,  276.  78 

14, 547. 10 

Balance .* $452.  90 

For  pay  of  crew  and  maintenance  of  steamer  yimrod 10, 000. 00 

Kxpenilcd  to  Julv  1,  1894 9,348.39 

Outstanding  liabilities 639.39 

9, 987. 78 

Balance 12.  22 

For  pay  of  rn?w  and  maintenance  of  steamer  Argus 8,  000.  00 

Expended  to  July  1,  1894 7,602.05 

OntHtiindiug  liabilities 358.19 

7, 960. 24 

Balance 39.76 

Total  balance  of  appropriation  July  I,  1894 501.88 

The  following  is  an  estimate  of  appropriation  required  for  service  of 
the  fiscal  year  ending  June  30,  1896,  by  the  supervisor  of  tlie  harbor  of 
^'cw  York: 


I)<'tail(Ml  objects  of  expenditure  mid  oxplanntioDS. 


i    Estimated 
I  amount  tbst 
I    will  l>6  re- 
quiiod  for 
each  object. 


Prevention  of  obstrnctive  and  injurions  deposits -within  theliarbor  and 
ndjsu  ent  waters  of  New  York  City : 
¥or  pay  of  inspeetorA,  deputy  inspectors,  effieo  forc^,  ami  oxponses 

of  ollico 

For  pay  of  crew  aud  mninteniince  of  steamer  Ximrod 

l-'or  pay  of  crew  and  main  tenanee  of  stennier  A  rgux 

¥oT  pay  of  crvvr  and  niaintenimccof  one  steam  tug  to  be  pnrehased 

or  coustrueted 

For  the  pnrehase  or  construction  of  ono  steam  tug 

For  pay  of  crew  and  maiuleniiuco  of  one  steam  tug  to  be  purchased 

or  eonHtnicled 


Total 


$20,000 
10.000 
10,000 

12,  COO 
45,000 

12.  COO 


Amount 
appronriRt«d 

ror  nscal 

year  enilixig 

June  30,1895. 


$15,000 
8.O00 
8.U0J 


45,000 


109.000 


76,000 


Very  respectfully,  your  obedient  servant, 

Daniel  Delehanty, 
Lieut,  Commander^  U.  S.  Navyj  tSuperrisor, 

Brig:,  (^en.  Thomas  L.  Casey, 

Chief  of  Engineers^  U.  8.  A, 
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A. 

letteu  of  the  supeuvisoil  of  the  uarbor  of  new  york.* 

War  Department, 
Office  of  the  Supervisor  of  the  Harbor  of  New  York, 

Xew  York,  XovemherJd,  180S 

General:  I  have  the  honor  to  iuvite  your  attention  to  boiuo  of  the  difliculties 
attending  the  ouforceinent  ot'the  act  of  June  29, 1888,  for  *^  prevention  of  obstructive 
mid  injurious  deposits  within  the  harbor  and  adjacent  waters  of  Now  York  City." 

I  ain  satisfied  that  this  law  is  rrpeatodly  violated,  tugboat  employ ds,  contractors, 
nntl  their  eftiployt's  taking  every  advantage  to  deposit  prohibited  material  in  the 
elm nnels  of  this  harbor.  Many  cases  have  been  reported  and  investigated  by  this 
ottice,  those  sustained  by  affidavits  being  forwarded  to  the  Department,  with  rccom- 
III (nidations  that  proceedings  be  instituted  against  the  parties  liable.  The  outcome 
has  almost  invariably  been  an  opinion  by  the  law  authorities  that  under  the  statutes 
a  prosecution  could  not  bo  sustained.  This  tends  to  produce  a  contempt  for  the  law 
OH  the  part  of  those  whose  interest  lies  in  violating  it,  and  it  is  clear  to  me  that 
unless  the  law  is  amended  it  will  be  impossible  to  properly  protect  these  waters 
ngninst  illegal  duminug. 

J  forward  herewith  suggestions  for  amendments  to  the  act,  with  an  appendix  of 
cases  bearing  on  each  proposed  clause,  and,  should  the  matter  meet  with  your 
a]>]>roval,  I  respectfully  request  that  you  will  have  a  draft  of  amendments  i»repared 
and  furnish  me  with  a  copy  of  same. 

It  is  earnestly  hoped  that  the  much-neede<l  amendments  to  the  present  law  may 
be  favorably  acted  upon  during  the  coming  session  of  Congress. 
Very  respectfully,  your  obedient  servant, 

D.  Dklehanty, 
Lieut,  Commander,  V.  S.  Nav»jj  JSupervieor. 
Brig.  Gen.  Thomas  L.  Casey, 

Chief  of  Engineers,  U.  S.  A. 


% 


Metnorandnm  shoiciuf/  the  necessity  of  certain  amcndmenU  to  the  act  of  Jnnc  ^9,  ISSS, 
chapter  4!)0,  to  prevent  injurious  deposits  in  the  harbor  and  adjacent  waters  of  yew 
York. 

1.  Deputy  inspectors  to  have  authority  to  arrest  all  persons  guilty  of  illegal  dump- 
ing (see  case  F.  N.  Brown,  appendix,  p.  2690)  or  for  moving  prohibited  material  without 
a  ]iermit,  and  authority  to  seize,  hold,  and  place  deputy  inspector  on  board  until 
action  be  had  by  the  courts.  If  these  officers  should  be  invested  with  this  authority 
I  believe  it  would  effectually  break  up  the  practice  of  illegal  dumping. 

2.  Penalty  for  tows  not  returning  to  office  of  supervisor  within  forty-eight  hours, 
such  permits  as  may  not  be  taken  np  by  inspectors.  Such  permits  must  bear  an 
indorsement  by  the  master  of  tug,  or  the  owner  or  person  acting  in  such  capacity, 
stating  whether  or  not  the  permit  has  been  used,  and  if  it  has  been  used,  the  time  and 
place  of  dumping. 

3.  Every  scow  or  dumper  epgaged  in  the  transportation  of  dredgings,  earth,  sand, 
mud,  cellar  dirt,  garbage,  or  other  oficnsive  material  of  any  description  shall  liavo 
its  name  or  number  and  owner's  name  painted  in  letters  and  numbers  at  least  14 
inches  long  on  both  sides  of  the  scow  or  dumper,  these  names  and  numbers  to  be 
kept  distinctly  legible  at  all  times,  and  the  deputy  inspector  to  have  authority  to 
prevent  any  scow  or  dumper  not  properly  marked  beiug  used  to  dump  any  such 
material. 

The  above  is  a  regulation  of  tlic  supervisor's  ofilce,  but  as  it  has  not  the  authority 
of  law  it  is  difficult  to  enf<»rce  it. 

4.  Deputy  inspeetoi-s  to  have  authority  to  arrest  witnesses  to  illegal  dumping,  such 
witnesses  to  be  release<l  under  proper  bonds.  (This  is  necessary  in  cases  of  employt's 
on  scows,, who  easily  escape,  and  generally  they  are  the  chief  olf'enders.) 

5.  Penalty  for  bribing,  or  attempting  to  bribe,  any  employd  of  the  supervisor's 
office  to  permit  or  overlook  illegal  dumping. 

6.  Penalty  for  masters  of  tugs  (revocation  of  license)  and  owners  (fine  of 

dollars)  for  not  taking  out  permits  before  moving  prohibited  matter.     (See  cases 
t'cre»,  appendix,  p.  2{jH9^  ^.   ^\  i\  C.  Wnite,  appendix,  p.  2689.) 

7.  It  is  important  tijai  jj^w  should  be  enacted  covering  cases  hhowmg  eonelu- 
sively  that  illegal  <l"nipj  ^' •;  j^^^,  ],eeu  coniluittAiiV  but  where  absolute  proof  can  not  be 
obtained  by  the  deputy  *Jf*     ^^tor 

It  has  frequently  0(.^  ^''^\i    that  tn         \>ouwiV  for  the    dumping  buoys  in  thick 

•Printed  in  IIouw/.>.    ')r   ,     -r;-      jt;^ — ^  -    .»    .a  Pouuiross,  second  session. 
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weather  pa^s  the  iDspectora*  boats,  deliver  their  permits,  and  Trithiii  a  tiine  iihpos- 
Bible  for  them  to  have  reached  said  buoys  are  found  empty.  They  have  clearly 
been  illegally  dumped,  but  by  decisions  of  the  law  authorities  the  Government  has 
no  redress. 

Attorney-General  W.  H.  H.  Milder  says,  in  the  case  of  the  tug  C.  C  Waite  (appen- 
dix, p.  2689),  we  should  be  compelled  to  prove  that  the  load  had  been  dumped.  This 
is  the  corpus  delicti  and  is  to  be  directly  and  not  inferentially  proved,  no  matter 
how  irresistible  the  inference. 

8.  Again,  oflVnders  have  escaped  prosecution  by  simply  claiming  that  the  illegal 
deposit  was  made  by  a  mistake  of  an  irresponsible  scowman.  (See  case  of  J^.  X. 
Brotctij  appendix,  p.  2690.)  1  am  satisfied  that  these  '<  mistakes"  are,  as  a  mle^  pre- 
meditated, and  would  practically  cease  it  it  were  understood  that  the  perpetrators 
were  liable  to  prompt  arrest  by  the  deputy  inspectors.  In  a  case  of  this  natnre  it 
was  decided  by  the  court  ''that  neither  was  the  master  of  the  tug  'a  person  offend- 
ing within  the  meaning  of  the  act,  nor  was  the  tug  'used  or  employed'  in  the  act 
of  the  scowmen.''  (See  case  of  Emptror,  appendix,  p.  2690;  also  case  of  F.  ^.  Brown, 
p.  2690.) 

9.  The  law  is  evaded  in  several  other  ways,  viz : 

(1)  By  claiming  that  the  dumping  was  necessary  through  defect  in  machinery  or 
accident  to  tug.  (See  case  of  S,  Decatur,  appendix,  p.  2691 :  also  tug  CereSy  appendix, 
p.  2692.) 

(2)  Towing  scows  out  iu  bad  weather  and  then  dumping,  plea<ling  that  it  was 
necessary  to  save  life  and  property.  (See  cases  of  W.  E.  Ferguson  and  TctcomCf 
appendix,  p.  2692.) 

(3)  Taking  too  many  scows  in  tow,  losing  control  of  them,  or  deliberately  per- 
mitting them  to  go  aground,  and  then  dumping  on  the  plea  of  necessity.  (8ee  case 
of  tug  Howard  Carroll,  appendix,  p.  2691;  also  tug  i^o&er^  KoHnson,  appendix,  p.  2692.) 

10.  Authority  for  deputy  inspectors  to  enter  gas  and  oil  works  for  the  purpose  of 
discovering  the  disposition  made  of  the  sludge  acid.  It  has  been  alio  we'd  to  run 
into  the  water  contrary  to  law,  and  it  is  presumed  that  iu  some  cases  this  is  done  by 
means  of  underground  pipes. 

11.  It  has  been  reported  that  trump  steamers  entering  this  port  fretjaestly  dis- 
charge their  ballast  just  outside  the  bar.  If  this  practice  continues  it  will  undoubt- 
edly in  time  prove  dangerous  to  navigation.  The  law  authorities  of  the  Government 
have  decided  that  the  United  Statues  has  no  jurisdiction  at  a  distance  of  more  than 
3  miles  from  the  shore  at  low-water  mark.  To  cover  this  point  the  jfollowiug  is  pro- 
posed : 

PropoBod  draft  of  an  act  to  prevent  the  dumping  of  ballast  or  other  balky  material  in  the  approaches 

to  Xew  York  Harbor  and  Bay  off  Sandy  Hook. 

Be  it  enacted  hy  the  Senate  and  House  of  Representatives  of  the  United  States  of  America 
in  Congress  assembled.  That  any  vessel  or  vessels  from  which  may  be  dumped  or  dis- 
charged ballast  or  other  bulky  material  in  the  approaches  to  New  York  Harbor  and 
Bay  within  fifteen  miles  of  the  Sandy  Hook  Light-Ship,  or  in  less  than  sixteen 
fathoms  of  water,  shall  not  be  allowed  by  the  collectors  of  customs  to  receive  pas- 
sengers or  cargo,  or  clear  from  New  York  or  any  port  adjacent  to  New  York  Harbor 
and  Hay  for  the  period  of  six  months  from  the  time  of  the  commission  of  such 
dumping  or  discharging  of  ballast  or  other  bulky  material. 

Skc.  2.  That  it  shall  be  the  duty  of  the  supervisor  of  the  harbor  of  New  York, 
appointed  and  dating  under  the  provisions  of  an  act  entitled  "An  act  to  prevent 
obstructive  and  injurious  deposits  within  the  harbor  and  adjacent  waters  of  New  York 
City,  by  dumping  or  otherwise,  and  to  punish  and  prevent  such  olfeuses,"  approved 
June  twenty-ninth,  ein;hteon  hundred  and  eighty-eight,  to  detect  by  proper  measures 
any  vessel  or  vessels  which  may  dump  or  discharge  ballast  or  other  bulky  material 
within  the  limits  specified  in  the  foregoing  section  of  this  act,  and  upon  being  satisfied 
of  the  commission  of  such  act  or  act.  to  report  the  same  to  the  collectors  of  customs  at 
porta  adjacent \o  New  York  Harbor  and  Bay  for  action  by  them  in  pursuance  of  the 
provisions  in  the  said  foregoing  section;  and  the  provisions  of  the  said  act  approved 
Juno  twenty-ninth,  eighteen  hundred  and  eighty-eight,  and  the  jurisdiction  of  the 
said  supervisor  of  the  harbor  of  New  York  are  hereby  extended,'  so  far  as  they  are 
applicable  and  consistent  with  the  provisions  of  this  act,  to  embrace  the  waters 
included  within  the  limits  specifier  iu  section  one  of  this  act.  , 

Sec.  3.  That  the  collectors  of  customs  at  any  or  all  the  ports  adjacent  to  New  York 
Harbor  and  Bay,  upon  receipt  of  information  from  the  said  supervisor  of  the  harbor 
of  New  York  that  any  vessel  or  vessels  have  dumped  or  discharged  ballast  or  other 
bulky  material  withiu  the  limits  specified  in  section  one  of  this  act,  are  hereby  author- 
ized and  directed  not  to  allow  said  vessel  or  vessels  to  receive  passengers  or  cargo 
or  clear  from  the  respective  ports  within  six  months  from  the  time  of  commission  oi 
such  dumping  or  discharging  of  ballast  or  other  bulky  material,  as  provided  in  ^'^^ 
tion  one  of  this  act. 


APPENDIX  W  W REPORT  OF  LIEUT.  COMMANDER  DELEHANTY.     2689 

APPENDIX. 

CASES   AGAINST  THE  TUG   CERES. 

In  this  case  a  deputy  inspector  boarded  the  Ceres  and  demanded  to  see  the  permit 
for  moving  the  loaded  scows  then  cosiprisiug  her  tow.  The  Ceres  had  no  permit, 
and  the  deputy  inspectors  affidavit  to  that  effect  was  forwarded  to  the  Department 
'with  recommendation  that  the  parties  liable  be  prosecuted  under  section  3  of  the  act 
of  June  29,  1888. 

Referring  to  this  case,  the  district  attornej'  for  the  southern  district  of  New  York 
Bays : 

*'I  have  considered  this  matter,  and  come  to  the  conclusion  that  no  prosecution 
can  be  sustained  under  section  3  against  the  master  of  the  Ceres  or  the  master  of  the 
dumper  for  their  failure  to  obtain  the  permit  as  required  by  such  section." 

Affidavits  by  a  deputy  inspector  stationed  at  the  Narrows  that  the  tug  Ceres  passed 
through  the  Narrows,  outward  bound,  with  a  loaded  dumper  in  tow,  and  affidavit  by 
the  master  of  the  steamer  Nimrod  that  he  ran  alongside  said  tow  when  off  the  bell 
buoy  and  Coney  Island  Point  and  found  said  dumper  in  tow  of  the  Ceres  light,  and 
that  the  material  must  have  been  illegally  deposit-ed  between  the  Narrows  and  the 
bell  buoy,  were  forwarded,  and  prosecution  of  the  parties  liable  recommended. 

In  reference  to  this  case  the  district  attorney  says: 

''The  defendant  was  discharged  on  the  ground  that  the  dumping  with  which  he 
was  charged  was  done  through  necessity  and  for  the  purpose  of  saving  the  sc4)w." 

CASE  AGAINST  THE  TUG   C.    C.  WAITE. 

In  this  case  affidavit  by  the  deputy  inspector  stationed  at  the  Narrows  that  the  C 
C.  Waxie  had  passed  the  Narrows,  bound  out,  with  a  tow  of  loaded  scows  without  a 
permit,  being  in  violation  of  sections  3  and  4  of  the  act  of  June  29,  1888,  was  for- 
warded to  the  Department  for  opinion. 

The  following  opinion  was  rendered  by  the  honorable  Attorney -General,  W.  H.  H. 
Miller : 

*'  The  supervisor  of  the  harbor  of  New  York,  in  his  lett-er  to  the  Chief  of  Engineers, 
states  that  the  tug  was  overhauled  by  the  patrol  boat  and  the  officers  requested  to 
show  their  permit  from  the  supervisor  to  dump  the  load  which  it  had  in  tow.  It 
was  found  that  they  had  no  permit,  and  you  therefore  recommend  action  under  sec- 
tions 3  and  4  of  act  of  June  29,  1888  (25  Stats.,  209).     Section  3  of  this  act  provides: 

'''That  it  shall  be  the  duty  of  the  owner  or  master,  or  person  acting  in  such 
capacity,  on  board  of  such  scows  or  boats,  before  proceeding  to  take  or  tow  the 
same  to' the  place  of  deposit,  to  apply  for,  and  obtain  from  the  supervisor  of  the 
harbor  appointed  hereunder,  a  permit  defining  the  precise  limits  within  which  the 
discharf^e  of  such  scows  or  boats  may  be  made;  and  any  deviation  from  such  dump- 
ing or  discharging  place  as  specified  in  such  permit,  shall  be  a  misdemeanor  within 
the  meaning  of  this  act,  and  the  master  and  engineer,  or  person  or  persons  acting  in 
such  capacity,  on  board  of  any  towboat  towing  such  scows  or  boats,  shall  be  equally 
guilty  of  such  offense  with  the  master  or  person  acting  in  capacity  of  master  of  the 
scow,  and  be  liable  to  equal  punishment.'^ 

"While  the  provision  is  that  the  person  in  charge  of  the  tug  shall  obtain  a  permit, 
yet  his.failure  to  do  this  is  not  made  an  offenea,  and  I  do  not  think  t^  it  the  evidence 
that  he  had  in  tow  a  load  of  mud  to  be  dumped,  and  had  no  permit  to  show,  would 
be  evidence  to  prove  that  he  had  deviated  from  the  '  dumping  or  discharging  place 
as  specified  in  such  permit.'  We  should  be  compelled  to  prove  that  the  load  had 
been  dumped.  This  is  the  corpus  delicti,  and  is  to  be  directly,  and  not  inferentially, 
proved,  no  matter  how  irresistible  the  inference.  The  same  reason  would  apply  to 
the  offense  under  section  4,  and  the  papers  are  therefore  returned  with  the  recom- 
mendation that  unless  evidence  of  the  dumping  can  be  obtained  nofurlner  action  be 
taken.  , 

**W.    H.    H.    MiLLKR, 

*'  Attorney-General y 
The  following  indorsements  are  filed  with  the  foregoing  opinion  : 

**  Office  ok  the  Supervisor 

OF  THE  Harbor  of  New  York, 

' '  JNVw  YorJc,  November  ;?J,  1891, 

**  The  records  of  this  office  show  that  the  scows  in  question  passed  the  inspectors 
boat  at  the  Narrows  ut  11 .40  p.  m.  of  the  I7th  of  October,  loaded  with  material  to 
bo  dumped,  and  passed  i||  |;lirough  the  Nnrrows  at  4:45  a.  m.  of  the  18th,  empty. 
This  conclusively  shows  ft.^t  the  scows  were  dumped  somewhere  outside  the  Nar- 
rows.   Whether  the  ^Iuuik  .    *r  took  place  »t  a  prohibited  spot  is  not  known. 
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**0n  the  19th  of  Octolicr  the  owners  of  the  buows  applied  at  this  office  through  an 
a«;ont  for  a  ])ormit  to  cover  this  clumping  which  had  taKen  place  two  days  previously. 

'' Appended  hereto  is  a  copy  of  a  statement  by  the  Atlantic  Dredging  Company 
and  an  additional  affidavit  by  Deputy  Inspector  Halliday  regarding  the  time  at 
which  the  tow  passed  in  empty." 

**  Office  Chief  of  Engineers,  U.  S.  Army. 

"  It  will  be  seen  from  the  letter  of  the  Attorney-General  that  the  proof  of  damp- 
ing is  required,  and  it  is  regretted  that  the  Alert  did  not  or  could  not  follow  the  C. 
C.  fVaite  and  thus  secure  the  evidence  desired  by  the  Department  of  Justice. 

''It  is  suggested,  for  consideration  by  Capt.  Robeson,  whether  in  future  it  may  be 
practicable  for  the  inspectors  connected  with  his  office  to  follow  tugboats  when  it 
may  be  presumed  that  a  violation  of  the  law  is  intended.  Possibly,  in  this  case, 
the  boat  in  charge  of  the  inspector  was  not  suitable  to  go  outside  the  bar." 

The  supervisor  in  reference  to  the  foregoing  indorsement  replies: 

"In  regard  to  the  Jlert  not  following  out  the  tng  C,  C.  Waite,  I  would  stato  that 
neither  the  Active  nor  the  Alert  are  suitable  boats  to  go  to  sea,  except  in  smooth 
water.  They  are  open  boats,  with  low  freeboard,  and  of  bat  little  steam  power. 
The  orders  from  this  office  to  the  inspectors  are  to  follow  the  tows  to  sea  as  far  as 
practicable,  whenever  the  weather  permits.  The  Nimrod  is  nsually  stationed  off  Nor- 
tons  Point,  with  orders  to  follow  tows  to  sea.  This  she  can  do  under  all  conditions 
of  weather.  On  the  night  of  the  17th  of  October  I  find  that  she  was  laid  up  for 
slight  repairs,  and  the  inspector  in  charge  of  the  Alert  informed  me  that  the  Tre^UJier 
was  too  rough  for  his  boat  to  go  outside  the  Narrows. 

''At  ])resent  the  Nimrod  and  the  small  naphtha  launch  are  the  only  boats  available 
for  list;  by  this  office  for  patrolling  purposes,  the  naphtha  launch  being  only  lit  for 
inside  work.*' 

CAvSE  AGAINST  THE   TUG   F.  N.  BROWN. 

In  this  case  affidavits  by  two  deputy  inspectors  in  regard  to  the  illegal  damping 
of  scow  No.  10,  in  tow  of  the  F.  JV.  Brown,  when  oif  Coney  Island  Point,  also  affidavit 
by  the  master  of  the  F.  N,  Brown  ailmitting  the  illegal  deposit  of  material,  but 
claiming  that  the  deposit  was  made  by  a  mistake  of  the  scowman,  were  forwarded 
to  the  Department  with  recommendation  that  proceedings  be  institated  against  the 
parties  liable. 

Kcl'erringto  this  case,  tbe  district  attorney  for  the  southern  district  of  New  York 
says : 

'*  I  bog  to  say  that  I  have  carefully  examined  into  this  matter  and  have  endeavored 
to  obtain  the  necessary  witnesses  to  show  that  the  scow  in  tow  of  the  tug  F.  X. 
Brown  was  dumped  within  the  prohibited  limits,  but  have  been  unable  to  do  so,  so, 
in  view  of  the  above,  it  seems  to  me  that  it  is  inexpedient  to  prosecute  the  case." 

The  papers  in  this  case  were  returned  to  the  Dq>artment  with  the  following 
indorsement : 

"Office  of  the  Supervisor 

OF  THE  Harbor  of  New  York, 

"iVew  York,  July  11,  1S92. 

<'Tho  affidavits  of  the  deputy  inspectors  belonging  to  this  office  state  that  the 
material  was  illegally  deposited,  and  the  deposit  of  the  material  at  some  other  place 
than  that  designated  in  the  penuit  is  admitted  in  affidavit  by  the  master  of  the  F. 
N.  BrDivn, 

*'  If,  in  order  to  be  competent  witnesses,  the  deputy  inspectors  must  see  the  deposit 
made,  it  will  be  extremely  difficult  for  this  office  to  furnish  sufficient  evidence  to 
warrant  a  recommendation  to  prosecute,  as  the  material  is  deposited  through  th» 
bottom  of  dumpers  and  may  be  regulated  at  the  discretion  of  the  person  in  charge.'^ 

Second  case. 

On  July  8,  1892,  affidavit  by  a  deputy  inspector,  in  regard  to  illegal  dumping  by 
the  tug  F.  X.  Brown  nt  some  point  between  Canal  street,  North  River,  and  tho  ^s^t- 
rows,  and  a  sworn  statement  by  the  master  of  tho  tug  F.  N.  Brown,  admitting  the 
illegal  deposit,  aud  claiming  that  the  scowman  had  acted  without  orders^  were  foe- 
warded  to  the  Department  with  the  following  recommendation: 

'^  As  this  case  seems  to  bo  an  admitted  violation  of  the  act  of  June  29,  1888,  I 
recouini('u<l  that  proceedings  l)o  instituted  against  the  parties  liable.*' 

Acknowledged  by  Department  of  Justice  July  21,  1892. 

This  case  is  still  pending. 

CASK   AGAINST  THK   TUG  EMPKROU. 

This  case  w«a8  recommended  for  prosecntion  July  29,  1891.  Affidavits  by  Deputy 
Inspector  Halliday  that  the  tow  had  passed  the  Narrows  fully  loa<led,  and  by  l^P' 
uty  Inspector  Quirk  and  Engineer  Bloomer  that  they  boarded  the  tow  oflf  Coney 
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Island  Point  and  found  the  Bamo  li^ht,  <nnd  that  thn  material  must  fiavo  been  ille- 
gally deposited  between  the  Narrows  and  Coney  Island  Point,  were  forwarded  to 
'  the  Chief  of  Engineers,  U.  S.  Army. 

'  [Extract  from  Seaboard,  December  30,  1892.] 

,  1.   United  States  v.  The  EmpcroVf  49  Fed.  Kep.,  751. 

The  act  of  June  29,1888  (25  Stat.  L.,  p.  209),  provides  that  mud  shall  not  bo  dumped 
if  within  certain  limits  around  the  port  of  New  York  ;  that  every  person^  linn,  or  cor- 

poration engaged  in  removing  mud  shall  be  responsible  for  its  depoftit  outside  of 
such  limits ;  that  for  every  violation  of  the  law  the  person  offending  shall  bo  deemed 
f^  guilty  of  an  offense  against  the  act;  and  that  any  boat  used  or  employed  in  violat- 

ij>  lag  the  provisions  of  the  act  shall  be  liable  to  a  penalty.     On  suit  brought  to 

recover  such  penalty  against  a  tug,  which,  with  scows,  was  on  her  way  to  the  dump- 
ing ground  in  the  usual  course,  and  well  out  to  sea,  but  still  within  the  prohibited 
U  limits,  when  the  scowmen,  who  were  in  no  way  connected  Avith  the  tug,  with  their 

t>  volition,  and  without  the  knowledge  of  those  on  the  tug,  and  contrary  to  her  rap- 

i>  tain's  express  orders,  dumped  the  scows.    The  U.  S.  district  court  decides  that  neither 

u'k  was  the  master  of  the  tug  a  ''person  offending,"  within  the  meaning  of  the  act,  nor 

was  the  tug  ''used  or  employed''  in  the  act  of  tlie  scowmen. 
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CASK   AGAINST  THE  TUG  HOWARD  CARROLL. 


Affidavits  that  the  Howard  Carroll  had  illegally  deposited  the  contents  of  her  tow 

.:.  of  two  dumpers  at  the  mouth  of  Coney  IsTand  Channel,  forwarded  June  4,  1890, 

!.';.;  inclosing  affidavits  by  the  master  that  he  had  four  dumpers  in  tow,  two  of  which 

grounded  in  Coney  Island  Channel,  and  in  order  to  save  grounded  dumpers  they  were 

dumped  by  his  orders,  and  afterwards  he  proceeded  to  sea  and  damped  the  remaining 

two  at  the  mud  buoy. 

j^,^fi  In  forwarding  the  papers  in  this  case  the  supervisor  says: 

,|j{  *'  Masters  of  tugs  employed  in  towing  dumping  scows  take  more  scows  at  one  time 

,; ..:  than  their  tu^a  can  handle.    Consequently  when,  from  their  own  carelessness,  their 

v<  tows  get  in  difficulty  they  dump  their  loads  and  plead  necessity  as  an  excuse.    The 

.'  i^  only  method  to  check  this  habit  is  to  subject  them  to  the  trouble  and  cost  of  defend- 

ing suits  brought  against  them  for  illegal  action.     I  therefore  recommend  that  pro- 
\.irt  ceedings  be  commenced." 

This  case  was  to  be  tried  October.  24,  1892. 


je.'  CASE   AGAINST  TUG  STEPHEN   DECATUR,   AUGUST  13,  1890. 


Reported  as  dumping  part  of  tow  in  Coney  Island  Channel. 

Sworn  statement  submitted  by  the  master  that,  owing  to  some  defect  in  the  machin- 
ery, the  dumper  in  tow  was  only  partly  emptied  at  the  mud  buoy,  and  on  the  return 
the  tug  was  disabled  and  had  to  anchor  in  Coney  Island  Channel,  where  motion  of 
sea  caused  scow  to  dump  remainder  of  her  load. 

The  supervisor  recommended  that  no  proceedings  be  instituted  in  this  case. 

CASK    AGAINST  TUG   STEPHEN   DECATUR,   JUNE  27,  1898. 


In  forwarding  five  affidavits  by  oystcrmen,  residents  of  Keyport,  N.  J.,  the  super- 
visor says : 

''I  am  of  the  opinion  that  frequent  attempts  are  made  to  avoid  the  conditions  of 
the  permits,  and  the  inclosed  affidavits  seem  to  me  to  substantiate  a  clear  violation 
of  the  act  of  June  29,  1888.  I  therefore  recommend  that  proceedings  be  instituted 
against  the  parties  liable." 

Under  date  of  October  23,  1893,the  U.  S.  district  attorney  for  the  district  of  New 
Jersey  says: 

'*  I'havo  investigated  this  matter,  and  from  information  received,  and  which  infor- 
mation is  supported  by  affidavits  of  H.  H.  Petz,  general  manager  of  the  Morris  and 
^  C'umings  Dredging  Company ;  of  Samuel  Hart,  foreman  of  Dovine  &  Betts's  ship- 

yard, and  of  Capt.  Briggs,  of  the  said  tugboat  Stephen  Decatur,  to  the  effect  that  the 
tug  at  the  time  complained  of  met  with  an  accident,  which  I  am  satisfied  mado  it 
necessary  for  the  captain  to  do  as  he  did.  I  am  therefore  of  the  opinion  that  the 
chances  of  a  successful  prosecution  of  this  case  are  doubtful,  and  I  recommend  that 
upon  the  Morris  and  CamiDirs  Dredging  Company  paying  expenses  that  no  further 
action  be  taken." 

A  copy  of  this  letter  w^^  ^^f erred  to  the  supervisor  and  returned  with  the  follow- 
ing indorsement:  ^ 
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»  *'  OcToBKU  30,  1893. 

**  I  conHider  it  most  nnfortiinato  if  tho  action  in  this  case  be  abandoned.  I  regard 
it  as  a  strong  case  for  tho  Governinent,  sapported  by  tlie  affidavits  of  five  different 
parties  that  they  saw  the  illof^al  dumping^  and  also  admitted  by  the  master  of  the 
Stephen  Decatur.  Tho  only  excuse  be  makes  was  accident  to  tbe  riid<ler  post,  which  he 
claims  made  it  necessary  for  him  to  dump  in  Raritan  Bay.  I  consider  this  no  valid 
reason  whatever.  The  tow  was  in  protected  waters,  and  could  have  readily  been 
]daced  in  a  secure  position  until  another  tug  had  been  sent  to  replace  tho  Stephen 
Decatur,  I  nm  thoroughly  satisfied  that  there  is  much  illegal  dnnipin^  done  in  these 
waters,  and  that  a  conviction  in  this  case,  or  even  a  trial,  would  have  a  most  sala- 
tary  effect  in  deterring  others  from  violating  the  law.  My  experience  is  that  tho 
masters  of  these  tugs  are  very  prolific  in  excuses,  and  if  a  conviction  cannot  be  had 
m  this  case  it  would  greatly  increase  the  difhculty  in  securing  conviction  in  any 


case." 


CASK    AGAINST  TllK    TITG   KOBERT    ROBINSON,    ATGUST   26,   1890. 


Reported  by  deputy  inspector  that  he  noticed  the  tug  Robert  Robinson  turn  round 
when  off  Coney  Island  Point  and  ran  alongside  and  found  t(»w  dumped. 

Afhdavits  by  the  master  of  the  Robert  Robinson  and  scowman  of  the  tow  that  the 
hawser  parted  while  off  Coney  Island,  and  before  another  conld  be  got  to  them 
they  wont  ashore  on  the  shoal  to  the  southAvard,  and  they  had  to  dump  contents  to 
save  scows. 

Prosecution  not  recommended. 

CASK  AGAINST  THK  TUG  CERK8,  AUGUST,  1891. 

Affidavit  by  the  master  of  the  tug  Ceres  that,  between  Liberty  Licht  and  Fort 
Hamilton,  he  noticed  second  scow  of  his  tow  higher  out  of  water  than  when  ho 
started,  and  upon  inc^uiry  found  th.i^  the  pin  holding  wheel  on  shaft  to  which  chanis 
connecting  doors  of  scow  were  attached  had  broken  and  allowed  one  door  of  second 
forward  pocket  to  duni)). 

Dismissed  by  supervisor  for  want  of  evidence. 

CASE   AGAINST  THK   TUG   W.    K.    FKRGUSON,  NOVKMBER   15,  1892. 

Deputy  inspector  reported  having  boarded  this  tow  of  three  dumpers  in  Graves- 
end  Bay,  and  found  dumper  No.  4  empty. 

A  Hi  davit  by  scowman  on  scow  owned  by  Ross  &  Sandford  that  the  storm  and 
rough  sea  caused  tho  scows  to  collide,  and  that  No.  4  was  injured  so  badly  that  she 
wns  in  danger  of  sinking,  and  to  save  his  life  he  was  compelled  to  dump  the  mud. 

Investigated  by  snjiervisor. 

CASK   AGAINST  THK   TUG  TACOMA,  NOVKMBKR   10,  1892. 

Reported  by  deputy  inspector  as  having  dumped  scows  in  the  mouth  of  the  East 
Channel. 

Affidavits  by  master  of  tug  that  tbe  weather  was  thick,  making  it  impossioie  w 
see  either  Sandy  Hook  or  range  lights,  he  decided  to  turn  eastward  to  Graveseua 
IJay,  and  tbe  tow  brought  up  on  the  west  bank,  and  as  tho  sea  was  heavy  and  a 
strong  wind  blowing,  he  was  forced  to  dump  scows  to  save  life  and  property. 

Case  filed. 


B. 

letter  of  likut.  commander  i).  dklehanty,  u.  8.  navy. 

Office  of  tiik  Supkuvisou  of  thk  Haruor  of  Nkw  York, 

New  York,  February  8, 1894. 

Sir:  Applications  are  occasionally  made  to  this  office  for  permits  to  use  garbage 
for  filling-in  jjurposes.  »^ 

Will  you  please  inform  me  if  there  are  any  objections  on  sanitary  grounds  for  sue 
disposition  of  this  material. 

Verv  respectfully, 

D.  Delehanty, 

Lieut.  Commander,  U.  S.  Navy,  SupeiTtior. 

The  President  op  Thk  Board  of  Health, 

Sew  York  City, 
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LETTER   OF   EMMONS   CLAKK. 

Health  Department,  New  York,  February  P,  1894, 

Sir  :  Yoars  of  the  8th  instant  to  the  president  of  this  department  has  been  received. 
The  board  of  health  does  not  permit  thease  of  garbage  for  filliug-in  purposes.  Dar- 
ing the  winter  mouths  the  board  sometimes  permits  the  ashes  and  street  sweepings 
to  be  used  for  filling  low  grounds  adjacent  to  the  city,  but  not  in  its  bnilt-up  portions. 
In  such  cases  there  is  more  or  less  garbage  in  the  material  used,  which  it  is  required 
shall  be  raked  out  from  the  contents  of  each  cart  when  dumped,  and  that  it  shall  be 
burned.  It  is  also  required  that  where  this  material  is  used  for  filling,  the  space 
filled  shall  be  covered  with  at  least  6  inches  of  fresh  earth. 
Very  respectfully, 

Emmons  Clark, 
,  Secretary. 

D.  Delehanty,  Esq., 

Lieut,  Qpmmanderf  U,  8,  Xavy,  Supervisw,  New  York  City. 


leiter  of  lieut.  commander  daniel  delehanty,  u.  8.  navy. 

Office  of  the  Supervisor 
OF  THE  Harbor  of  New  York, 

New  York,  March  7,  1894. 

Sir:  Referring  to  the  letter  of  the  board  of  health  of  the  9th  ultimo,  wherein  it  is 
stated :  **The  board  of  health  does  not  permit  the  use  of  garbage  for  fiiling-in  pur- 
poses. During  the  winter  months  the  board  sometimes  permits  the  ashes  and  street 
sweepings  to  be  used  for  filling  low  grounds  adjacent  to  the  city,  but  not  in  its  built- 
up  portions.  In  such  cases  there  is  more  or  less  garbage  in  the  material  nsed,  which 
it  is  required  shall  be  raked  out  from  the  contents  of  each  cart  when  dumped,  and 
that  it  shall  be  burned.  It  is  also  required  that  where  this  material  is  used  for  fill- 
ing, the  space  filled  shall  be  covered  with  at  least  6  inches  of  fresh  earth.''  I  under- 
stand this  to  mean  that  under  no  circumstances  shall  garbage  be  used  for  filling-in 
purposes,  and  that  the  closing  sentence  of  the  board's  letter  refers  to  material  from 
which  garbage  has  been  eliminated. 

Applications  are  made  daily  at  this  office  for  permits  to  deposit  city  refuse  at 
Rikers  Island  and  Casanova.  I  have  made  a  personal  inspection  of  this  refuse  and 
find  it  composed  largely  of  garbage  and  sower  excavations;  and  in  view  of  the  rules 
of  the  board  of  health  I  am  of  the  opinion  that  it  is  the  duty  of  this  office  to  prohibit 
the  deposit  of  this  material  for  filliug-in  purposes. 

I  should  be  pleased  to  have  you  and  the  members  of  the  board  of  health  accom- 
pany me  on  a  tour  of  inspection  at  your  convenience.  If  you  will  appoint  a  time  to 
make  this  inspection,  I  shall  have  a  boat  ready  to  convey  us  to  the  various  points  of 
interest. 

Very  respectfully, 

Daniel  Dklehanty, 
Lieut.  Commander,  V.  S.  Navy,  Supervisor. 

The  President  of  the  Board  of  Health. 

New  York  City. 


letter  of  emmons  clark. 

Health  Department, 
NeiD  York,  March  8,  1894. 

Sir:  Yours  of  March  7,  addressed  to  the  president  of  the  board  of  health,  has 
been  received,  and  he  requests  mo  to  state  in  reply  that  this  board  does  not  object 
to  the  use  of  ashes,  garbage,  and  street  sweepings  of  this  city  for  tilling-in  purposes 
under  certain  circumstances.  When  this  material  is  used  during  the  winter  months 
for  filling  vacant  and  sunken  lots,  not  in  the  built-up  portions  of  the  city,  the  board 
requires  the  garbage  to  be  raked  out  as  far  as  possible  and  burned,  but  of  coarse 
this  process  does  not  entirely  eliminate  the  garbage.  The  board  has  approved  the 
deposit  of  city  refuse  at  Rikers  Island  behind  cribs  properly  constructed  for  that 
purpose,  and  approves  its  use  for  filling  in  at  any  place  where  it  can  be  deposited 
below  high-water  mark  and  secured  by  wall  or  crib^  or  at  such  distance  from  real- 
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(leiu'08  that  there  is  no  annoyance  or  detriment  to  liealtli  from  the  oflVusive  odors  nec- 
essarily iK'rtaiiuu>4  to  such  inat«rial^  to  be  covered,  Avheu  the  tilling  is  completed, 
witii  Iri'Mh  earth  or  clfan  ashes. 
Very  renpectfully, 

'     Emmons  Clark, 
IJent.  Commander  Daniel  Delehanty,  U.  S.  N.,  Secretary. 

Supervisor,  etc,  Xeiv  York  City. 


letter  of  lieut.  commander  daniel  deleiianty,  u.  s.  navy. 

Office  of  the  Supervisor 
oj?"  THE  Harbor  of  New  York, 

New  York,  March  13,  1894, 

Sir  :  As  an  ex-mcmber  of  the  Board  of  Health  of  New  York  City,  yon  are  no  donbt 
aware  of  the  fact  that  a  large  proportion  of  the  city  refuse  is  used  for  tilling  pur- 
poses at  Itikers  Island.  This  retnse  is  largely  composed  of  garbage  ainl  other 
objectionable  matter,  and  it  is  clear  to  me  that  it  is  unfit  for  the  purpose  for  which 
it  is  used.  I  was  confirmed  in  this  opinion  by  the  view  held  by  the  board  of  liealth, 
as  expressed  in  accompanying  communications.  However,  when  I  proposed  to  pre- 
vent further  deposit  of  this  material  I  was  met  by  a  remarkable  change  of  front  on 
the  part  of  the  Doard  of  health,  which  has  compelled  me  to  defer  any  nirther  action 
for  the  present.  I  inclose  the  correspondence  between  the  board  and  this  office, 
which  I  shall  be  glad  to  have  you  read,  and  request  that  you  will  retnm  it  at  your 
convenience. 

My  object  is  to  induce  the  city  authorities  to  abandon  its  present  offensive  system 
of  tinal  disposition  and  adopt  one  of  the  many  modem  systems  that  ai-e  working 
satisfactorily  in  various  cities  of  the  United  States. 

I  assume  that  you  are  interested  in  the  subject,  as  the  details  of  it  must  be  familiar 
to  you,  and  if  you  will  kindly  favor  me  with  your  views  and  otherwise  aid  in  attain- 
ing the  end  sought,  your  services  will  be  highly  appreciated. 
Very  respectfully, 

Daniel  Delkhanty, 
Lieut.  Commander,  U,  S.  JSfavy,  Superiisor, 

Dr.  Daniel  M.  Stimson,  M.  D., 

Xetv  York  City, 


letter  of   DANIEL  M.  STIMSON. 

New  Y^ork,  March  16, 1894. 

Sir:  In  reply  to  your  communication  of  the  13th  instant  I  beg  leave  to  explain 
that  my  only  connection  with  the  health  board  of  this  city  was  that  of  a  consulting 
surgeon  to  certain  of  its  hospitals,  and  that  I  am  not  in  any  wise  a.n  '^ex-member 
of  that  board;"  therefore  any  opinion  of  mine  upon  the  subject-matter  of  your  letter 
would  have  no  specific  weight  from  my  former  official  relations  with  the  health 
department. 

liowever,  as  the  question  involved  is  of  such  broad  interest  to  the  citizen,  and  of 
such  particular  interest  to  medical  men,  presumably  ex-offido  sanitarians,  I  will  ven- 
ture to  express  the  opinion  that,  in  general,  scientific  theory  and  public  experience 
have  ])roven  it  to  be  unwise  to  use  material  containing  any  considerable  proportion 
of  garbage  for  Ulling-in  purposes,  even  although  there  be  a  fair  amount  of  tide  water 
covering  it.  A  case  where  sanitpjy  laws  would  not  demand  the  elimination  of  prac- 
tically all  garbage  would  be  an  exception.  The  situation  as  you  present  it,  in  par- 
tionlar,  can  be  viewed  from  two  standpoints,  to  wit,  that  of  public  health  and  that 
of  public  comfort. 

As  to  the  first  point,  I  can  not  now  recall  any  case  in  which  the  public  health  has 
directly  suffered  from  the  emanations  from  ground  made  of  filling  which  contained 
garbage. 

On  the  other  hand,  as  to  the  second  point,  there  can  be  no  reasonable  doubt  that 
the  use  of  garbage  filling  is  almost  certain  to  become  a  public  nuisance  on  account 
of  the  noxious  odors  to  which  it  invariably  gives  rise. 

I  think  that  an  opinion  from  Dr.  E.  G.  Janeway,  of  West  Fortieth  street,  a  former 
commissioucr  of  health,  would  have  great  weight  with  reference  to  this  question, 
and  I  respectfully  suggest  that  you  consider  the  advisability  of  consulting  him. 
Very  respectfully,  yours, 

Daniel  M.  Stimson. 

Daniel  Delkhanty, 

Lieut.  Commander y  U.  S.  Navy,  etc. 
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lbtteu  of  lieut.  commandkr  danikl  delehanty,  u.  s.  navy. 

Office  op  the  Supervisor 

OF  THE  Harbor  op  New  York, 

New  York,  March  17,  1S94, 

Sir:  I  desire  to  invite  your  attention  to  what  I  believe  shonM  be  a  niatter  of  great 
public  interest  and  of  especial  interest  to  members  of  your  profession,  that  is,  the 
use  of  garbage  by  the  city  for  fiUing-in  purposes. 

You  are  no  doubt  aware  that  this  material,  together  with  sewer  excavations,  Is 
largely  used  for  filling  in  at  Rikers  Island.  I  have  been  clearly  of  the  opinion  that 
tliis  practice  should  be  prohibited,  and  in  order  to  strengthen  my  position  before 
taking  action,  I  referred  the  matter  in  a  general  way  to  tlie  board  of  health  of  this 
city,  and  the  board  fully  confirmed  my  views ;  but  when  I  proposed  to  take  action  in 
tho  special  case  of  the  city,  I  was  notified  by  the  board  that  it  had  '^  approved  the 
deposit  of  city  refuse  at  Rikers  Island,  behind  cribs  properly  constructed  for  that 
purpose,  and  approved  its  use  for  filling  in  at  any  place  where  it  can  be  deposited 
below  high-water  mark." 

At  Rikers  Island  the  deposit  is  made  considerably  above  high- water  mark. 

I  iuclose  the  correspondence  with  the  board  of  health,  which  I  hope  yon  will  read, 
and  when  convenient  return  to  this  office. 

This  matter  is  of  such  importance  from  every  point  of  view  that  I  trust  you  will 
give  me  an  expression  of  your  opinion  regarding  it,  as  it  would  have  great  weight 
in  solving  the  problem  regarding  the  proper  disposition  of  the  city's  refuse. 
Very  respectfully, 

1  Daniel  Dklehanty, 

Lieut.  Co-mmandei'f  V.  S.  Xavyy  SHj)ervi8or. 

E.  G.  Janeway,  M.  D., 

Xew  y'ork  City. 


letter  of   LIEUT.    COMMANDER  DANIEL  DELEHANTV',   V.   S.   NAVY. 

Office  op  the  Supervisor 

OP  the  Harbor  of  New  York, 

New  Yorky  March  24,  1S94. 

Sir  :  Referring  to  our  conversation  of  yesterday  concerning  tho  use  of  garbage  and 
tho  excavations  from  thocit^  sewers  for  filling-in  purposes  at  Rikers  Island,  I  desire 
to  quote,  for  your  information,  a  paragraph  in  the  application  of  the  city  of  New 
York  to  the  honorable  Secretary  of  War,  through  Mr.  Simon  Stevens,  dated  Septem- 
ber 22,  1892,  requesting  an  extension  of  the  harbor  lines  around  Rikers  Island: 

''The  accretion  of  land  thus  made  around  Rikers  Island  would  be  about  30  acres 
per  annum  for  some  ten  or  twelve  years.  Then,  when  the  tilling  is  completed,  tlic 
island  WiU  be  used  exclusively  for  charitable  purposes  by  the  erection  of  new  build- 
ings or  transferring  those  on  Blackwells  Island  to  their  new  home." 

From  this  it  is  clear  that  it  is  the  intention  of  the  city  to  use  this  made  land  for 
nsidoutial  purposes,  and  now  that  you  are  in  possession  of  this  fact,  and  also  that 
tlie  material  Avhich  goes  to  make  the  laud  is  largely  composed  of  garbage  and  objec- 
tionable matter  from  the  sewers,  I  hope  yon  will  have  no  objection  to  favoring  nie 
Avith  an  expression  of  your  views  regarding  the  matter,  in  order  that  I  may  submit 
all  the  facts  in  the  case  to  the  honorable  Secretary  of  War. 

It  is  demanded  on  the  broad  grounds  of  the  public  health  and  comfort,  as  well  as 
for  the  protection  of  the  waters  of  this  harbor,  that  an  inoftensivo  disposition  be 
made  of  the  garbage  of  this  and  adjacent  cities.     Any  service  you  may  render  toward 
attaiuing  this  object  will  carry  great  weight  and  he  most  highly  appreciated. 
Very  respectfully, 

Daniel  Delehaxtv, 
Lieut.  Commander,  V.  S.  Xari/f  Sitjjeyrisor. 

IZ.  (i.  Janeway,  M.  D., 

Neto  York  City. 


V. 


LETTER  OF   E.    G.  .JANE WAV,  M.    1>. 

Dear  Sir:  In  answer  to  your  commnnications  I  wo.^ld  say  that  I  regard  garbage 
and  sewer  accumulation  as  unfit  material  for  filling-in  ])urpo8es  if  the  ground  is  to 
he  used  subsequently  lor  residential  purposes.  The  ideal  disposition  of  the  garbage 
wouM  be  by  its  collection  separately  from  tho  ashes,  and  then  its  incineration  at  sev- 
eral  places.  I  regret  to  say  that  on  each  occasion  when  those  in  charge  of  the  street- 
cleaning  department  have  attempted  the  separate  collection  of  ashes  and  garbacre 
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that  failure  hna  resulted.  To  olean  ashes  no  objection  can  be  raised,  nor  would  sen.- 
ons  objection  be  raised  against  ashes  mixed  with  such  a  small  portion  of  garbage  as 
could  be  removed  and  burnt.  The  emptyinjfs  from  sewers  ought,  in  my  judgment, 
never  to  be  placed  in  ground  over  which  residences  are  to  be  erected. 

lre«rTet  to  s:ij  that  the  city  of  New  York  each  summer  establishes  and  creates  a 
nuisance  through  the  bureau  of  street  cleaning,  in  that  the  refuse  removed  from  the 
city  by  boats  is  emptied  in  the  ocean,  to  be  brought  by  furrents  to  the  shore  of  Long 
Island  and  of  New  Jersey.  The  New  York  Board  of  Health  has  definite  and  specific 
laws  prohibiting  any  out;  of  its  citizens  from  doing  to  another  citizen  what  the  city  of 
New  York  does  to  its  neighbors.  Moreover  any  citizen  who  should  dump  such  refuse 
on  a  lot  or  street  as  is  brought  to  the  shores  of  Long  Island  and  New  Jersey  would 
be  arrested  and  punished.  It  seems  to  me  time  that  the  authorities  should  lind  an 
uninjiirious  method  of  disposal,  and  cease  to  create  nuisances  on  the  premises  of  her 
neighbors. 

Yours,  truly, 

E.  G.  Janeway. 

Lieut.  Commander  Daniel  Delehamty. 


INDEX. 


[The  references  in  Roman  are  to  part  (or  volume),  and  thoae  In  Arabic  to  page*] 

A. 

Acacia  (schooner),  removal  of  wreck  of i,  62,611 

Agate  Bay,  Miun.,  improvement  of  harbor  at i,  308 ;  iv,  2011 

Annapee  and  Western  Railway  Company,  bridge  of i,  428 

Ahnapee  Harbor,  Wis.,  improvement  of i>321;  iv,  2064 

Aitken,  Kate  V.  (schooner),  removal  of  wreck  of i,  174;  ii,  1128 

A kerSf  Annie  fV,  (schooner),  removal  of  wreck  of it  63, 614 

Alabama  River,  Ala. : 

Bridge  near  Montgomery,  construction  of i,  425 

Improvement  of I,  205;  u,  1277 

Alameda  Harbor,  Cal.,  establishment  of  harbor  lines i,  424 :  iv,  2505 

Albemarle  Sound,  N.  C,  improvement  of  waterway  between  Norfolk  Harbor 

and 1, 151;  ii,  983 

Allegheny  River,  Pa. : 

Bridge  at  Creighton,  construction  of i,  428 

Bridge  below  Tareutum,  construction  of i,  428 

Dam  at  Herr  Island,  construction  of i,  292;  ui,  1918 

Improvement  of i,  292;  in,  1913 

Alloway  Creek,  N.  J.,  improvement  of i,  116;  ii,  855 

Alma  (vessel),  removal  ot  wreck  of i,  62, 609 

Alpena  Harbor,  Mich.,  improvement  of i,  354 ;  iv,  2241 

Altamaha  River,  Ga.,  improvement  of i>  178;  ii,  1169 

Alva  (steam  yacht),  removal  of  wreck  of i>  62, 604 

Amite  River,  La.,  improvement  of I,  222;  ill,  1354 

Anacostia  River,  D.  C.,  improvement  of 1, 13H3;  ii.  939 

Anderson f  Eliza  (schooner),  removal  of  wreck  of i,  83, 712 

Anderson,  G.  W.  (steamer),  removal  of  wreck  of I,  232;  iii,  1383 

Ann,  Cape,  Mass.,  improvement  of  harbor  of  refuge  at  Sandy  Bay ij^i  ^36 

Apalachicola  Bay,  Fla.,  improvement  of i,  196;  ii,  1249 

Apalacbicola  River,  Fla.,  improvement  of i,  197 ;  ii,  1252 

Appomattox  River,  Va.,  improvement  of i»149;  li,  981 

Appoquinimink  River,  Del. ,  improvement  of i,  119 ;  n,  875 

Aquia  Creek,  Va.,  improvement  of 139 ;  ii,  944 

Arkansas  River: 

Bridge  at  Little  Rock,  Ark.,  construction  of i,  425 

Improvement  of i,252;  iii,  1531 

Removing  obstructions  in i,  251 ;  in,  1529 

Arthur  Kill,  N.  Y.  and  N.  J.,  improvement  of i, 97, 798 

Arthur,  Lake,  La,,  improvement  of i>227;  m,  1372 

Ashland,  Wis.,  improvement  of  harbor  at i^  311;  iv,2023 

Ashley  River,  S.  C. : 

improvement  of i,  172;  ii,  1114 

Removal  of  wreck  in 1,174;  ii,  1128 

Ashtabula  Harbor,  Ohio : 

Improvement  of i,376;  iv,2420 

Removal  of  wreck  off  "-' ' i,378;  iv,2426 

Assateague  Bay,  Va.,  retix^  '^I'oi  wreck  off  Popes  Island ii,  907 

Assistants  to  the  Chief  of  V^^ipcers h^^ 

Atlantic  and  North  Carol  •  tJl^ft Ailroad  Company,  bridge  of i,  431 

Atlantic  Ocean,  remova}  h^  ^ck  off  Southampton,  N.  Y i,  82, 713 

Augusta,  Ga.,  bridge  acA  t^^  f^^^^unah  River  near,  protection  of,  etc i,429 
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Back  Co ve,  Portland,  Me.,  improvement  of  channel  in i,  31,517 

Bagadnco  River,  Me.,  improvement  of i,  24, 498 

Bait imore  and  Ohio  Kailroad  Company,  bridge  of 1, 430 

Baltimore  Harbor,  Md. : 

Defouse  of i,  6,  U 

Improvement  of  channel  to 1, 132 ;  ii.  903 

Improvement  of  channel  to  Curtis  Bay i,  133 ;  ii,  914 

Sea  \vall6  at i,  14 

Car  Harbor,  Mo.   constniction  of  breakwater  from  Monut  Desert  to  Porcupine 

Island : 1,23,496 

Barber f  G.  (schooner),  removal  of  wreck  of I  v,  2124 

BarmorCf  E.  H,  (steamer),  removal  of  wreck  of i,  232 ;  in,  1383 

Bamegat  Light,  N.  J.,  removal  of  wreck  opposite i»  117 ;  1 1, 861 

Barren  River,  Ky.,  operating  and  care  of  lock  and  dam  on i,  2i02;  iir,  1972 

Bartholomew,  Bayou,  L*.  and  Ark.,  improvement  of 1, 242 ;  iii,  1471 

Bass  River,  Mass.,  removal  of  wreck  near i?  63, 620 

Battalion  of  Engineers 1, 17,  469 

Batteries 1,5,11,12 

Bay  Ridge  Channel,  New  York  Harbor,  N  Y.,  improvement  of i,  91, 764 

Bearscs  Shoal,  Mass.,  removal  of  wrecks  on 1,63,616,617 

Beaufort  Harbor,  N.  C. : 

Improvement  of i,  160;  ii,  1031 

Improvement  of  waterway  between  Newbem  (on  Neuae  River)  and.  i,  159;  n,  1030 

Improvement  of  waterway  between  New  River  and i,  161 ;  n,  1034 

Beaufort  River,  S.  C,  improvement  of 1^174;  n,  1125 

Beaver  River,  Pa., dam  in  Ohio  River  below Iy287;  iii,  1870 

Bedloes  Island,  N.  Y.,  sea  wall  at i,  14 

Belfast  Harbor,  Me.,  improvement  of i,  26, 503 

Bell  aire,  Ohio,  establishment  of  harbor  lines  in  Ohio  River f,  423;  luc  1894 

Bellamy  River,  N.  H.,  improvement  of i,  34, 523 

Benton  Harbor,  Mich.,  improvement  of  harbor  at  (St.  Joseph  Harbor) .  i,  338 ;  iv,  2192 
Bergen  County,  N.  J.,  construction  of  bridge  across  Paasaie  River  at  Pasaaic 

by 1,428 

Berwind,  Edith  (schooner),  removal  of  wreck  of i,  152 ;  ii,  1187 

Big  Black  River,  Miss. : 

Bridge  at  Hankinsons  Ferry,  construction  of - .  i,  430 

Improvement  of h^^t  "'» 1^^ 

?5ig  Hatchee  River,  Tenn.,  improvement  of i,  249 ;  in,  1516 

Big  Pigeon  Bayou,  La., removal  of  wreck  in h^>^i  iii  1^83 

Big  Sandy  River,  W.  Va.  and  Ky. : 

Improvementiof '»^05;  in,  1992 

Improvement  of  Levisa  Fork  of,  Ky - I|  905;  m,  2001 

Improvement  of  Tug  Fork  of i,  806;  in,  2002 

Big  Sunflower  River,  Miss.,  improvement  of i,  248;  lii,  1513 

Bills  for  bridges,  examination  of •.     i,20 

Biloxi  Bay,  Miss. ,  improvement  of  harbor  at ^. .  i,  216 ;  n,  1325 

Biloxi^arbor,  Miss.,  improvement  of '>216;  n,  1325 

Black  Lake  Harbor,  Mich.,  improvement  of 1,843;  iv,2306 

Black  River,  Ark.  and  Mo.,  improvement  of i,  254 ;  iii,  1555 

Black  River,  La.,  improvement  of h^^i  in,  1455 

Black  River,  Mich. ; 

Improvement'Of,  at  Port  Huron -.  i,858;  iv,2251 

Improvement  of  mouth  of i,858;  iv,2253 

Black  River,  N.  C,  improvement  of 1,1^5  n,  1042 

Black  River  Harbor,  Ohio,  improvement  of 1,874;  nr,2406 

Black  Rock  Harbor,  Conn.,  improvement  of 1,72,663 

Black  Warrior  River,  Ala. : 

Improvement  of  (below  Tuscaloosa) i,  212;  ti,  1311 

Improvement  of,  between  Tuscaloosa  and  Daniels  Creek i,  211 ;  ii,  1310 

Block  Island,  R.  I. ,  improvement  of  h arbor  of  refuge  at i,  59, 597 

Block  Island  Sound,  R.  I.,  removal  of  wreck  in i,  82, 711 

Blood  River,  La  ,  improvement  of i,221;  in,  1353 

Board  of  Engineers,  The: 

Members J»}^ 

Members,  additional  duties  of i»l^ 

Personal  examinations - — ijl? 

Reports,  summary  of - i»*2 

Board  on  Fortifications  or  other  Defenses - — h* 
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Bconf  River,  La.,  improvement  of '»^^J  "^^^"^ 

Sogne  Chitto,  La.,  improvement  of if  218;  ii,  1331 

Boguo  Faiia,  La.,  improvement  of . . , i,  220 ;  iii,  1349 

JBooth  Brother$  (schooner),  removal  of  wreck  of 1, 117 ;  ii,  861 

Boston,  Mass.,  bridge  across  Chelsea  Creek,  by  city  of,  reconstraction  of i,  428 

Boston  Harbor,  Mass. : 

Defense  of i,  5, 6, 7 

Grovers  Cliff,  site  for  fortification i,  13 

Improvement  of i>  44,  549 

Boy  (Is  Ferry,  Tenn.,  eonstmction  of  bridge  across  Holston  River i,  427 

Bradford,  Mass.,  alteration  of  city  bridge  obstracting  Merrinmc  River  between 

Haverhill  and i,430 

Brandywine  Creek,  Del.,  removal  of  wreck  in i,132 ;  ii,  907 

Brazoria  County,  Tex. : 

Construction  of  bridge  across  Brazt>s  River  by i,428 

Construction  of  bridge  across  San  Bernard  River  by i,  426 

Brazos  River,  Tex.,  construction  of  bridge  at  Columbia l,  428 

Brazos  Santiago,  Tex.,  improvement  of  harbor  at i,  237 ;  lii,  1413 

Breakwaters  built  by^he  iTuited  States,  occupancy  or  injury  of. . .  i,  20, 431 ;  vi,  3189 

Breeze,  Point,  Schuylkill  River,  removal  of  wreck  below i,  118 ;  ii,  862 

Bridesburg,  Pa.,  removal  of  wreck  iu  Delaware  River  at i,  117 ;  ii,  861 

Bridgeport  Harbor,  Conn.,  improvement  of i,  71, 659 

Bridges : 

Construction  of,  across  navigable  waters i,  20, 424 

•     Examination  of  bills  of  Congress  for i>20 

Examination  of  plans  and  locations  of  proposed i^  20, 424 

Obstructing  navigation,  action  upon i,  20, 430 

Brigantine  Shoal,  N.  J.,  removal  of  wreck  from ^iJi^'^ »  '*»  ^^ 

Bristol  County,  Mass.,  construction  of  bridge  across  East  Branch  of  West- 
port  River  atWestport  Point  by 1,429 

Broad  Creek  River,  Del.,  improvement  of i,  128 ;  li,  897 

Broadkiln  River,  Del.,  improvement  of i,123;  n,883 

Browns  Creek,  Sayville,  N.  Y.,  improvement  of i,  8J,  708 

Browns  Ledge,  Mass.,  removal  of  wreck  near .' 1,68,619 

Brunswick  Harbor,  Ga. : 

Improvement  of i,180;  ii,  1187 

Improvement  of  outer  bar  at i,  180;  ii,  1193 

Buffalo,  N.  Y.: 

Improvement  of  channels  in  connecting  waters  of  Great  Lakes  between 

Chicago,  Duluth,  and 1,361;  iv,2261 

Improvement  of  harbor  at i,880;  iv,2438 

Buffalo  Bayou,  Tex.: 

Bridge  at  Houston,  couttmction  of 1,428 

Improvement  of i>237;  iii,  1409 

Burlington  Harbor,  Vt.,  improvement  of 1,390;  iv,2496 

Buttenuilk  Channel,  New  York  Harbor,  N.  Y.,  improvement  of 1,90,761 

C. 

Cable  galleries i,6 

Cache  River,  Ark.,  improvement  of '»2^  iii,  1554 

Cahaba  River,  Ala.,  improvement  of i,  209;  il,  1298 

Calcasieu  River,  La.,  improvement  of  mouth  and  passes  of i,  228;  iii,  1373 

California: 

Department  of,  report  of  engineer  officer i,  443;  vi,  3453 

Hydraulic  mining  and  mining  d6bris  in i,  421 ;  vi,  3169 

California  Debris  Commission i,  421 ;  VI,  3169 

Caloosahatcheo  River,  Fla.,  improvement  of i,  190 ;  ii,  1233 

Calumet  Harbor,  Hi.,  improvement  of 1,332;  iv,2138 

Calumet  River,  111.  and  Ind  : 
Bridge  at  South  Cliieacro. 


'ic^go,  friicration  of i,  430 

^ — e,w...  „„..„„  vy*iie|vJJo.  construction  of *»*?? 

Improvement  of.... ^^S; i,833;  iv,2lg 

Cambridge,  Md.,  oonrtrii;;;;^^  of  bridge  across  Cambridge  Harbor  at i,429 

Cambridge  Harbor,  Mc^  ^^ti****  "* 

Construction  of  bitj;^^       ^cTom,  at  Cambridge ---..  i,429 

Impro vement of...    Mir0  *^^  ^ i,128;  ii,895 

Camden  Harbor,  Mo.,  4\\  *  ^  '';^enVor  ' 1,26,506 

Camden  Harbor^  K I  \  .  -^r^^^"*        

Establishment fl/lMw^r^      ^  i,423;  ii,8W 

Improvemcii/ (»/:  \    ^       ^  Jf"®* 1,108,110-,  u,827,836 

Mr^-'" 
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Canals,  etc. : 

Allegheny  River,  construction  of  dam  at  Herr  Island,  P& i,  292 ;  iii,  1918 

Barren  and  Green  rivers,   Ky.,  operating  and  care  of  locks  and  dams 

on 1,302;  ill,  1972 

Big  .Sandy  River,  construction  (»f  lock  and  dam  near  Louisa,  Ky.  i,  305;  i:i,  1992 
Chiucoteague  Bay,  construction  of  temporary  bridge  across  canal  connect- 
ing Delaware  Bay  and i,  430 

Clubfoot  and  Harlowe  Canal,  improvement  of  waterway  via i,  159;  ii,  1030 

Columbia  River,  Oreg.,  construction  of  Cascades  Canal i,  415 :  iv,  2645 

Coosa  River,  6a.  and  Ala.,  operating  and  care  of  locks  and  dams  on.  i,  208;  ii,  1297 
Cumberland    River,    Tenn.    and   Ky.,   coustrnction  of  locks   and  dams 

^  on 1,278,-  111,1804 

Fox  River  and  canal,  Wis.,  construction  of  bridge  across,  at  De  Perc i,  427 

Fox  River  and  canal,  Wis.,  constniction  of  bridge  across,  at  Kaukanua i,  427 

Fox  River,  Wis.,  construction  of  bridge  across  lock  of  canal  at  Little  Chute,  i,  429 

Fox  River,  Wis.,  operating  and  care  of  locks  and  dams  on i,  330 ;  iv,  21 1 1 

Galena  River,  111.,  operating  and  care  of i,  263 ;  iii,  1691 

Great  Kanawha  River,  W.  Va.,  construction  of  looks  and  dams  on .  i,  297 ;  iii,  1951 
Great  Kanawha  River,  W.  Va.,  operating  and  care  of  locks  and  dams 

on 1,299;  iii,  1962 

Green  River,  Ky .,  construction  of  Lock  No.  5 1, 30^  lU,  1971 

Green  River,  Ky.,  reconstruction  of  Lock  No.  2  at  Rumsey i,  302;  iii,  1968 

Green  and  Barren  rivers,  Ky.,  operating  and  care  of  looks  and  dams 

on 1,302;  in,  1972 

Illinois  and  Mississippi  Canal,  111.,  construction  of i,  336 ;  iv,  2162 

Illinois  River,  111.,  operating  and  care  of  La  Grange  and  Kampsville  locks 

and  dams i,  335 ;  iv,  2159 

Kentucky  River,  Ky.,  construction  of  locks  and  dams  on i,  303;  iii,  1980 

Kentucky  River,  Ky.,  operating  and  care  bf  locks  and  dams  on.,  i,  304;  in,  1983 
Keweenaw  Point,  Mich.,  improvement  of  waterway  from  Lake  Superior 

to  Keweenaw  Bay i,312;  iv,2029 

Keweenaw  Point,   Mich.,  operating   and  care  of  waterway  from    Lake 

Superior  to  Keweenaw  Bay i,  813 ;  i v,  2029 

Little  Kanaw^ha  River,  W.  Va.,  operating  and  care  of  lock  and  dam 

on i,307;in,2C07 

Mississippi  River,  construction  of  locks  and  dams  between  Minneapolis 

and  St.  Paul,  Minn in,  1640, 1681 

Mississippi  River,  operating  and  care  of  Des  Moines  Rapids  Canal  and  drv 

dock  1,263;  in,  1684 

Monongahela  River,  construction  of  locks  and  dams  on i,  290 ;  in,  1903 

Mouongahela    River,    operating    and    care  of  locks    and    dams    Nos.  8 

and  9 i,291;  ni,  1908 

Monongahela  River,  purchase  of  Lock  and  Dam  No.  6 i,  291 ;  in,  1911 

Monongahela  River,  purchase  of  Lock  and  Dam  No.  7 i,  291 ;  in,  1911 

Muskingum  River,  Ohio,  operating  and  care  of  locks  and  dams  on  i,  289 ;  in,  1876 

Ohio  River,  below  Beaver  River,  Pa.,  construction  of  dam 1, 287 ;  ill,  1870 

Ohio  River,  location  of  Dam  No.  2 1, 287 

Ohio  River,  operating  and  care  of  Davis  Island  Dam i,  287 ;  in,  1867 

Ohio  River,  opemting  and  care  of  Louisville  and  Portland  Canal  i,  295;  in,  1935 

St.  Clair  Flats  Canal,  Mich.,  improvement  of 1,365;  I v,  2371 

St.  Clnir  Flats  Canal,  Mich.,  operating  and  care  of 1, 366 ;  i v,  2:^73 

St.  Marys  Falls  Canal,  Mich.,  operating  and  care  of i,  363 ;  I v,  22i57 

St.  Marys  Falls  Canal,  Mich.,  water  levels i,441;  vi,  3319, 8 130 

Sturgeon   Bay    and    Lake    Michigan    Ship    Civuul,    vVis.,    improvement 

of 1,319;  IV,  2056 

Sturgeon  Bay  and  Lake  Michigan  Ship  Canal,  Wis.,  improvement  of  harbor 

of  refuge  at  eastern  entrance 1, 821 ;  I v,  2062 

Sturgeon  Bay  and  Lake  Michigan  Ship  Canal,  Wis.,  operating  and  care 

of 1,820;  IV, 2058 

Tennessee  River,  operating  and  care  of  Muacle  Shoals  Canal i|2^;  ni,  1828 

Canapitsit  Channel,  Mass.,  improvement  of i,  54, 584 

Canarsie  Bay,  N.  Y.,  improvement  of i,  96, 795 

Caney  Fork  River,  Tenn.,  improvement  of i,  282;  in,  1818 

Cape  Ann,  Mass.,  improvement  of  harbor  of  refuge  at  Sandy  Bay i,  39, 536 

Cape  Charles,  Va.,  removal  of  wrecks  oti* i,  152 ;  n,  987 

Cape  Charles  City^Va.,  improvement  of  harbor  and  approaches  at ... .  i,  131 ;  n,  904 

Cape  Fear  (North  East)  River,  N.  C,  improvement  of i,  163 ;  ii,  1O40 

Cape  Venv  River,  N.  C. : 

Improvement  of,  above  Wilmington i,  164 :  ii,  1644 

Improvement  of,  at  and  below  Wilmington i,  164 ;  n,  1047 

Removal  of  wrecks  in  and  near  month  of i,  168 ;  ii,  1065 
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Cape  Hatt«ra6f  N.  C,  removal  of  wreck  near i,  168 ;  ii,  1065 

Cape  Lookout  Hght-hoase,  removal  of  wrecks  near i,  168 ;  ii,  1065 

Carabelle,  Tallabassee  and  Georgia  Kailroad  Company,  bridge  of i,  431 

Carriages,  disappearing i,  5, 12 

Cascades  CanaJ,  Columbia  River,  Oreg.,  construction  of i,  415 ;  iv,  2645 

Casemates,  mining i,  6 

Cedar  Bayou,  Tex.,  improvement  of i,  236 ;  m,  1405 

Cedar  JCeys,  Fla.,  improvement  of  harbor  at i,  194 ;  ii,  1244 

Cedar  Jii ver  Harbor,  Mich.,  improvement  of i,  315 ;  iv,  2043 

ChampJaiu,  Lake: 

Breakwater  at  Rouse  Point,  N.  Y 1,390;  iv,2492 

Improvement  of  Narrows  of i,  392 ;  i v,  2499 

Charles,  Cape,  Va. ,  removal  of  wrecks  at i,  152 ;  ii,  987 

Charles  River,  Boston  Harbor,  Mass.,  improvement  of i,  44, 552 

Charleston  Harbor,  S.  C. : 

Bridge  obstructing  cove  at  Sullivans  Island,  alteration  of i,  431 

Defense  of i,  6 

Improvement  of 1, 172 ;  ii,  1101 

Removal  of  wreck  in i,  174 ;  ii,  1128 

Sullivans  Island,  site  for  fortification i,  13 

Charlevoix  Harbor,  Mich.,  improvement  of i,  352 ;  iv,  2233 

Charlotte  Harbor,  Fla.,  improvement  of i,  191 ;  ii,  1236 

Charlotte  Harbor,  N.  Y.,  improvement  of i,  383 ;  ii,  2455 

Charts,  Northern  and  Northwestern  Lakes,  correcting,  printing,  and  issuing 

of 1,438,440;  vi,3315 

Chatham,  Mass.,  removal  of  wreck  near i,  62, 611 

Chatham  Bar,  Mass.,  removal  of  wreck  from i,  49, 568 

Chatham  Harbor,  Mass. : 

Improvement  of i,  49, 566 

Removal  of  wrecks  off i,  49, 568 

Chatham  lights,  Mass.,  removal  of  wreck  near i,  63, 618 

Chatham  Rocids  (Old),  Mass.,  removal  of  wreck  in i,  63, 613 

Chattahoochee  River,  Ga.  and  Ala. : 

Improvement  of 1, 200;  li,  1258 

Improvement  of,  between  West  Point  and  franklin,  Ga i,  201 ;  ii,  1261 

Cheat  River,  W.  Va.,  improvement  of i,  291 ;  ui,  1911 

Cheboygan  Harbor,  Mich.,  improvement  of i,  353 ;  iv,  2239 

Chefnncte  River,  La.,  improvement  of i,  220 ;  iii,  1349 

Chehalis  River,  Wash. : 

Improvement  of 1,411;  iv,  2604 

Imi>rovement  of  Grays  Harbor  and i,  410 ;  iv,  2597 

Chelsea  Creek,  Mass.,  reconstruction  of  bridge  at  Boston 1, 428 

Chesapeake  Bay,  removal  of  wrecks  in i,  132, 152 ;  ii,  906,  987 

Chester  River,  Md.,  improvement  of,  from  Crumpton  to  Jones  Landing,  i,  123;  ii,  889 
Chicago,  III. : 

Bridge  across  Chicago  River  between  Jackson  and  Van  Buren  streets,  con- 
struction of 1,427 

Bridge  east  of  Wells  street,  across  Chicago  River,  construction  of 1, 428 

Bridge  east  of  Wells  street  bridge,  across  Chicago  River,  construction  of.  1, 429 
Bridge  of  city  across  Chicago  River  at  Van  Buren  street,  reconstruction  of.  i,  427 
Improvement  of  channels  in  connecting  waters  of  Great  Lakes  between 

Duluth,  Buffalo,  and 1,361;  iv,2261 

Improvement  of  harbor  of ^ i,  331 ;  iv,  2127 

Chicago  River,  111. : 

Bridge  across  South  Branch  of,  at  Van  Buren  street,  reconstruction  of ... .  i,  427 
Bridge  across  South  Branch  of,  between  Jackson  and  Van  Buren  streets, 

construction  of i,  427 

Bridge  east  of  Wells  street  bridge,  Chicago,  construction  of i,  429 

Bridge  east  of  Wells  street,  Chicago,  construction  of i,  428 

Chicago  (South),  111.  : 

Alteration  of  bridge  across  Calumet  River i,430 

Construction  of  bridge  across  Calumet  River i,  425 

Chickahominy  River,  Va.    fjoprovement  of i,149;  ii,980 

Chickaaahay  River,  Mhg  *'  -^provement  of i,  215 ;  ii,  1322 

Chief  of  Engineers,  0^  '>  ^  the ly^^ 

Chincoteague  Bay :         ^0  ^^ 

Bridge  ( temporary  \            ^-  canal  connectine  Delaware  Bay  and,  construc- 
tion of -     h>$r^ ^'*^ 

ImprovemeDto/iij  >"  >  ^    >  '  VS^rwav  from  Delaware  Bay  near  Lewes  to .  i,  123 ;  ii,  884 
Chipola  River,  Fia,^-V^^^^  f i,  197 ;  n.  1252 
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Chippewa  River,  Wis. : 

luiproTement of 1,266;  iir,  1718 

Reservoirs  at  sources  of,  surveys  for iii,  1736 

Chitto,  BoguBf  La.,  iDjprovement  ot i,  218 ;  ii,  1331 

Choctawbatchee  River,  Fla.  and  Ala.,  improvement  of h'^^l  ^h  1^63 

Choptank  River,  Md.,  improvement  of i,  126;  il,891 

Christiana  River,  Del. : 

Improvement  of  Wilmington  Uarbor i»I18;  il,870 

Removal  of  wreck  in i,  132;  ii,906 

Churchills  Ferry,  Texas,  construction  of  brid;je  across  San  Bernard  River i,426 

Cincinnati,  Ohio,  examination  and  suxvev  for  ice  harbors  at  mouths  of  Craw- 
fish and  Mill  creeks i,2^9;  in,  1890 

Clark  River,  S.  C,  improvement  of i,170;  ii,  1079 

Clarke  County,  Wash.,  construction  of  bridj|;e  across  East  Fork  of  Lewis 

River  by 1,428 

Clarke,  David  (steamer),  removal  of  wreck  of i,  182 ;  ii,  1209 

Clendennin,  W.  Va.,  construction  of  bridge  across  Elk  River 1,429 

Cleveland  Harbor,  Ohio,  improvement  of i,  375 ;  iv,  2409 

Clinch  River,  Tenn.,  improvement  of i,277;  lu,  1801 

Clinton  Harbor,  Conn.,  improvement  of /. i,  68, 640 

Clinton  River,  Mich.,  improvement  of i,  359 ;  iv,  2254 

Clubfoot  and  Harlowe  Canal,  N.  C,  improvement  of  waterway  via. ..  i,  159;  n,  1030 

Clubfoot  River,  N.  C,  improvement  of  waterway  via i,  159;  ii,  1030 

Cocheco  River,  N.  H.,  improvement  of 1,34,524 

Caii,  W.  TT.  (steamer),  removal  of  wreck  of if  145;  ii,971 

Colorado  River,  at  Yuma,  Ariz. ,  improvement  of i,  381 ;  i v,  2521 

Columbia,  Department  of  the,  report  of  engineer  officer ij^^j  vi,  3452 

Columbia,  Tex.,  construction  of  bridge  across  Brazos  River  at i,  428 

Columbia  River,  Orcg.  and  Wash. : 

Construction  of  Cascades  Canal 1, 415;  iv,  2645 

Examination   for  improvement  between  Three  Mile  Rapida  and  Celilo 

Falls 1,418;  iv,2664 

Gauging - 1,418^  iv,2664 

Improvement  of,  between  Rock  Island  Rapids  and  Priest  Rapids .  1, 409:  iv,  2593 

Improvement  of,  between  Vancouver  and  Willamette  River i,  414 ;  iv,  2643 

Improvement  of  mouth  of i,  413;  iv,  2631 

Improvement  of  Snake  River  and  upper  part  of i,  408 ;  i v,  2590 

Improvement  of  Willamette  River  and,  below  Portland i,  416 ;  i v,  2654 

Common  Flats,  Old  Chatham  Roads,  Mass.,  removal  of  wreck  on 1,63,613 

Compton  Creek,  N.  J.,  improvement  of 1,105,818 

Conecuh  River,  Ala.,  improvementof ^204;  u,  1275 

Congaree  River,  S.  C,  improvement  of 1 .- i,  171 ;  ii,  1092 

Couneant  Harbor,  Ohio,  improvement  of i,  377 ;  IT,  2423 

Connecticut  River,  Mass.  and  Conn. : 

Improvement  of i,  65, 630 

Improvement  of,  above  Hartford i,^,  630 

Improvement  of,  below  Hartford 1,66,632 

Contentnia  Creek,  N.  C. : 

Bridge  near  Grifton,  construction  of 1, 426 

Improvement  of I»157;  11,1022 

Contingencies,  examinations,  and  surveys  of  rivers  and  harbors,  estimates  for.  i,  419 

Coos  Bay  and  Harbor,  Oreg.,  improvement  of i,  403 ;  iv,  ^61 

Coosa  River,  Ga.  and  Ala. : 

Improvement  of 1, 206 ;  ii,  1285 

Improvement  of,  between  Rome,  Ga.,  and  East  Tennessee,  Virginia  and 

Georgia  Railroad  bridge i,207;  it,1286 

Improvement  of,  between  Wetnmpka,  Ala.,  and  Kast  Tennessee,  Virainia 

and  Georgia  Railroad  bridge 1,^8;  il,  1291 

Operating  and  care  of  locks  and  dams  on ^. 1,208;  ii,  1297 

Coquillc  River,  Ore;?. : 

Improvement  of,  at  the  entrance ^ 1, 402 ;  iv,  2553 

Improvement  of,  between  Coqnille  City  and  Myrtle  Point 1,403;  iv,  2558 

Comey,  Bayou,  La.,  improvement  of h^^y  in,  1468 

Corporations,  occupancy  or  injury  of  public  structures  by 1,20,431;  vi,3189 

Corps  of  Engineers : 

Number  of  officers * ,. 1,3 

Changes  during  the  year 1,3 

Distribution  ot  officers i,  .%444 

Laws  of  Fifty -third  Congress,  second  session,  affecting  the vi,  3455 

Officers  detached p — .."       1,4 
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Cos  Cob  Harbor^  Conn.,  improvement  of i,  75, 681 

Courtablean,  Bayou,  La.,  improyement  of i,  225 ;  in,  1365 

Cow  Bayon,  Tex.,  construction  of  bridge  of  Orange  County  across i,  426 

Cowlitz  Kiver,  Wash. ,  improvement  of i,  417 ;  i v,  2662 

Crawlish  Creek,  Cincinnati,  Ohio,  examination  and  survey  for  ice  harbor  at 

mouth  of 1,289;  in,  1890 

Croighton  Bridge  Company,  bridge  of i,  428 

Creighton,  Pa.,  construction  of  bridge  across  Allegheny  River i,  428 

Cross-over    Light,    St.    Lawrence    River,   N.    Y.,    improvement    of    shoals 

near i,389;  iv,2489 

Cumberland  River,  Tenn.  andTCy. : 

Construction  of  locks  and  dams  on i,  278 ;  in,  1804 

Improvement  of i,  278 ;  iii,  1804 

Improvement  of,  above  Nashville,  Tenn i,  279 ;  in,  1807 

Improvement  of,  below  Nashville,  Tenn i,  278 ;  in,  1805 

Cumberland  Sound,  Ga.,  improvement  of i,  181 ;  il,  1200 

Current  River,  Ark.  and  Mo.,  improvement  of 1.251 

Currituck  Sound,  N.  C,  improvement  of  waterway  through i,  151 ;  ii,  983 

CurtisBay.Md.,  improvement  of  channel  to i,  133;  a,914 

Cnshings  Island,  Me.,  site  for  fortification i,  13 

Cut-off,  Analachicola  River,  Fla.,  improvement  of i»  197 ;  ii,  1252 

Cuttyliunk,  Mass.,  removal  of  wreck  near i,  63, 619 

D. 

Dams  and  locks.    See  Canals. 

D'Arbonne  Bayou,  La.,  improx-vmeut  of i,  242 ;  in,  1468 

Barien  Harbor,  Oa.,  improvement  of * i,  177 ;  ii,  1166 

Davids  Island,  N.  Y.,  seawall  and  embankment  at 1. 1-1 

Davis  Island  Dam,  Ohio  River,  operating  and  care  of —   i,  287 ;  in,*1867 

Defenses.     See  Fortifications. 

Do  Guerre  Point,  Cal.,  construction  of  dam  in  Yuha  River  at if  421 ;  vi,  3174 

Delaware  Bay : 

Bridge  (temporary)  across  canal  connecting  Chincoteagne  Boy  and,  con- 
struction of 1,480 

Ice  harbor  at  head  of,  improvement  of I»  112 ;  ii,  849 

Inland  waterway  from  Chincoteagne  Boy,  Va.,  to,  near  Lewes,  improve- 
ment of 1,123;  ii,«84 

Pier  at  Lewes,  Del.,  construction  of 1,113;  ii,'850 

Wreck,  removal  of n,  862 

Delaware  Breakwater,  Del. ,  impro\numcnt  of i,  114 ;  n,  852 

Delaware  River,  N.  J.  and  Pa. : 

At  Camden,  N.  J.,  impro>-ement  of 1,108,110;  n, 827,836 

AtPhiladelphio,  Pa.,  improvement  of 1,108,110;  ii,  827, 836 

Between  Philadelphia  and  Camden,  improvement  of i,  110 ;  ii,  886 

Harbor  lines  at  Philadelphia  and  Camaen,  establishment  of i,  423;  n,  864 

Ice  harbor  at  Mnrcus  Hook,  Pa.,  improvement  of i,  112;  n,  818 

Improvement  of - -  1,108;  it,  827 

Milfliu,  Fort,  Pa.,  sale  of  Government  land  in  vicinity  of i,  461 

Wrecks,  removal  of i,U7,118;  11.861,862 

Do  Pcre,  Wis.,  construction  of  bridge  across  Fox  River  and  canal  by  city  of.,  i, 427 

Depot,  engineer 1,1^,  474 

Des  Moines  Rapids  Canal  and  dry  dock,  Mississippi  Hirer,  operating  and 

care  of 1,263;  ni,16W 

Des  Moines  Itapids,  Mississippi  River,  improvement  of i,  263 ;  in,  1683 

Detroit  River,  Mich.,  improvement  of i,867;  iv,2376 

Disappearing  carringes l»  5»  12 

District  of  Col  umbio : 

Great  Falls,  I^otomac  River,  use  of  water  power  for  electric  lighting. ..  ri,  3256 

Pnblic  buildluj?6  and  irrounds i,436;  vi,3265 

Washington oouedhi*     ^^32;  vi,3103 

Washington  moninS^nt ^'^^?  vi,32r»7 

Water  supply  of  ^V^^uington,  D.  C,  increasing i,  4S4 ;  vi,  322:2 

Division engmoers...^    u»^     i, -^ ' 

Divisions, engineer. ,  "^,^'  '*"     l» 20 

pogRrver,Ala.,coDaf:N    ,  ',' ^  of  hridgo  across v  v;—;^- V***:  ^' 

Dorchester  County,  JLVz-i^'     ,8irnction  of  bridge  across  Cambridge  Harbor  at 

Camhridgebjr^.^J^  ^iA*  ^»if^ 

Dou,  Mary  K  ff.  G, .'    h.f      .  ' 'irremnvfti  of  wreck  of ^»^^^5n,98i 

D.ck  r.]2;c/K.r^  ^\'^^  >>^Si?Sv^it  of^arb^  ^»«7,638 
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Duluth,  Minn.: 

Improvement  of  cliannels  in  connecting  waters  of  Great  Lakes  between 
Buffalo,  Chicago,  and i,36l;  iv,226l 

Impro veuient  ot* liarbor  at I,  309 ;  iv,  2014 

Dunkirk  Harbor,  N.  Y.,  improvement  of 1, 379;  iv,  2434 

J  )anucllou,  Fla.,  constraction  of  bridge  across  Withlacoocbee  River i,  429 

E. 

Eaglo  Harbor,  Mich.,  improvement  of i,  312 ;  iv,  2028 

East  Chester  Creek,  N.  Y.,  improvement  of 1,77,688 

East  Liverpool  Bridge  Company,  bridge  of i,  425 

East  lii  verpool.  Ohio,  construction  of  bridge  across  Ohio  River i,  425 

East  River,  N.  Y. : 

Improvement  of i,  87. 751 

Removal  of  wrecks  off  Sunken  Meadow 1, 95, 785, 786 

Eastern  Branch  of  Potomac  River.     See  Anacostia  River. 

Edgartown,  Marthas  Vineyard,  Mass.,  improvement  of  inner  h\vbor  at 1,51,576 

Edisto  River,  S.  C,  improvement  of i,  173;  ii,  1119 

Elizabeth  River,  N.  J. : 

Improvement  of 1, 100, 804 

Removal  of  wrecks  in - 1,108,823 

Elizabeth  River,  Va.,  bridge  across  Western  Branch  of,  between  West  Norfolk 

and  Port  Norfolk,  coustrnctiou  of. i,  429 

Elk  River,  Md.,  improvement  of i,  124;  11,888 

Elk  River,  W.  Va. : 

Bridge  at  Clendennin,  construction  of i,  429 

Improvement  of i,  299 ;  iii,  1963 

Embankments i,  14 

Emplacements  for  guns  and  murt^rs i»5, 11 

Enchaniresn  (schooner),  removal  of  wreck  of 1, 168 ;  ii,  1065 

Engineer  depot ii  18,  474 

Engineer  divisions i,  20 

Engineer  School,  Unitetl  States 1,17,468 

Engineers,  battalion  of if  17, 469 

Engineers,  Corps  of.    See  Coq)s  of  Engineers. 

Engineers,  division » I,  20 

Engineern,  Oftiee  of  the  Chief  of i,  444 

Engineers,  The  Board  of: 

Members i,  15 

MemberH,  additional  duties  of i,  16 

Personal  examinations 1, 16 

Reports,  summary  of i,  15 

Enferpriae  (canal  boat),  removal  of  wreck  of i,  118 ;  ii,  862 

Erie  H.irbor,  Pa. : 

Improvement  of i,  378 ;  i v,  2427 

Preservation  of  Presque  Isle  Peninsula i,  379 ;  iv,  2433 

Erie,  Lake: 

See  also  Northern  nnd  Northwestern  Lakes. 

Removal  of  wreck  off  Ashtabula  Harbor,  Ohio i,  378 ;  iv,  2426 

Water  levels i,441;  vi,  3430, 3431 

Escambia  River,  Fla.,  improvement  of 1, 2(U ;  ii,  1275 

Essex  River,  Mass.,  improvement  of I,  ^,  536 

Estimates : 

California  Debris  Commission vi,  3175 

Engineer  depot 1, 19 

Examinations,  surveys,  and  contingencies  of  rivers  and  harbors i,  419 

Fortifications 1, 5, 15 

Great  Falls,  Potomac  River,  erection  of  lishways  at i,  435 

Maps,  publication  of , i,  443 

Mississippi  River  Commission i,  421 

Missouri  River  Commission 1, 421 

Now  York  Harbor,  supervision  of i,  420 

Northern  and  Northwestern  Lakas i,  441 

Public  buildings  and  grounds,  and  Washington  monument.  District  of 

Columbia i,437 

Rivers  and  harbors 1, 19 

Surveys  and  reronnaisbances  an<l  publication  of  maps i,  443 

Washington  aqueduct 1,434 

Washington,  D.  C,  increasing  water  supply  of ..*  1,435 

Yellowstone  Ne tional  Park,  roads  and  oridges  in  i,  442 
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Everett  Harbor,  Wash. : 

Establishment  of  harbor  lines i,  424 ;  iv,  2627 

Improvement  of iv,  2623 

Examinations,  surveys,  and  contingencies  of  rivers  and  harbors,  estimates  for.  i,  413 
Explorations,  reconnaissances,  and  surveys  in  military  departments.,  i,  449;  vi,  3451 

F. 

Fairloo  Creek,  Md.,  improvement  of 1, 125 ;  ii,  888 

Fairport  Harbor,  Ohio,  improvement  of 1, 376 ;  i v,  2414 

Falia,  Bogue,  l"la.,  improvement  of i,  220 ;  ill,  1349 

Falls  of  Ohio  River: 

Improvement  of,  Louisville,  Ky 1, 293 ;  ill,  1929 

Improvement  of  Indiana  Chute 1, 295 ;  iii,  1933 

Farnitworthf  G.  M,  (schooner),  removal  of  wreck  of 1, 63, 613 

Faulkijcrs  Island,  Long  Island  Sound,  removal  of  wreck  near 1, 82, 712 

Feather  Kiver,  Cal. : 

Improvement  of I,  399 ;  iv,  2533 

Improvement  of,  and  tributaries 1, 421 ;  vi,  3174 

Fcmnndin<a,    Fla.,   improvement  of   inside    route  between  Savannah,    Ga., 

and 1,182;  ii,  1206 

Fishing  Creek,  N.  C,  improvement  of 1, 156 ;  ii,  1018 

Fish  ways  at  Great  Falls  of  Potomac  River,  erection  of 1, 435 ;  vi,  3224 

Five  Mile  River  Harbor,  Conn.,  improvement  of I,  74, 674 

Flint  River,  Ga.,  improvement  of i,  198 ;  ii,  1255 

Flood  Hock  (U.  S.  dredge),  removal  of  wreck  of 1, 95,  785 

Flushing  Bay.,  N.  Y.,  improvement  of i,  80, 703 

Forked  Deer  River,  Tenn.,  improvement  of i,  250 ;  ill,  1519 

Fort  Point  Channel,  Mass.     See  Boston  Harbor. 
Fortifications: 

Allotments ij6, 12 

Appropriations  i,  5 

Board  on,  or  other  defenses i,  4 

Estimates l,  5, 15 

Preservation  and  repair  of i,  12 

Projects 1,5 

Sites  for,  acquisition  of i,  13 

Fourche  Le  Fevre  River,  Ark.,  improvement  of 1)252;  ill,  1544 

Fowl  River,  Ala.,  construction  of  bridge  across 1,426 

Fox  River,  Wis. : 

Bridge  at  De  Pere,  construction  of i,427 

Bridge  at  Kankanna  across  river  and  canal,  construction  of i,  427 

Improvement  of 1,329;  iv,2103 

Operating  and  care  of  locks  and  dams  on .*. i,  330 ;  iv,  2111 

Frankfort  Harbor,  Mich.,  improvement  of i,  351 ;  iv,  2230 

Franklin  (schooner),  removal  of  wreck  of i,  63, 616 

French  Broad  River,  Tenn.,  improvement  of i,  276 ;  iii,  1797 

G. 

Galena  River,  111.,  operating  and  care  of i,  263 ;  iii,  1691 

Galleries,  cable i,  6 

Galveston  Bay,  Tex. : 

Improvement  of  channel  in  West  Galveston  Bay i,  235 ;  in,  1399 

Improvement  of  ship  channel  in i,  234 ;  in,  1396 

Galveston  Harbor,  Tex.,  improvement  of  entrance  to i,  233 ;  in,  1389 

Gasconade  River,  Mo.,  improvement  of i,  259 ;  iii,  1617 

Gauley  River,  W.  Va.,  improvement  of 1,300;  ni,  1964 

\  Gedney  Channel,  New  York  Harbor,  N.  Y.,  removal  of  wreck  in i,  95, 785 

General  Grant  (canal  boat),  removal  of  wreck  of i,  117,   ii,  861 

Genesee  River,  N.  Y.    See  Charlotte  Harbor. 

I  George,  Lake,  Fla.,  improvement  of  Volusia  Bar  at  head  of i,  186 ;  n,  1220 

Georgetown  Harbor,  S,  C,    improvement  of i,  166 ;  ii,  1057 

Georgia,  improvement  of  {Visicld  waterway  along  const  of i,  182 ;  n,  1206 

Gila  River,  Ariz.,  impttu    .nent  of,  at  Yuma i,  397 ;  iv,  2521 

Gills  Lauding,  Wis.,  c^  J  ^!I,,ction  of  bridge  across  W  olf  River i,  427 

Glen  Cove  Harbor,  A'.  Y?>^^>JLTOvement  of 1,79,700 

Gloucester  Harbor,  JlfT    j("»^nrovement  of i,  40, 539 

I  Gonsoulin,  Adrien,  i  *^  »/     1^1  i,  429 

Goodyear,  C.  R,  ^^pjfv^'l  ^^  t'of  outer  bar  at  Brunswick,  Ga.,  by.. .  i,  180;  ii,  1198 
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GosUeii  Creek,  N.  J.,  improvement  of i,  117;  Uj-^SS 

Govcmors  Island,  N.  Y.,  sea  wall  and  embankment  at i,  14 

Gowanns  Bay,  N.  Y.,  improvement  of j,  91,   764 

Gowanns  Creok  Cliannel,  New  York  Harbor,  N.  Y.,  improvement  of i,  91,  764 

Grand  Haven  Harbor,  Mich.,  improvement  of i,  343;  iv,  2208 

Grand  Lake,  La.,  improvement  or i,  227 ;  ill,  1372 

Grand  Marais,  Mich.,  improvement  of  harbor  of  refuge  at i,  314 ;  i v,  ^37 

Grand  Marais,  Minn.,  improvement  of  harbor  at i,  308 ;  i  v,  2009 

Grand  River,  La. : 

Improvement  of i,224;  in,  1361 

Removal  of  wreck  in i,  232;  lu,  1383 

Grauil  River,  Ohio.     See  Fairport  Harbor. 

O rant y  General  (canal  boat),  removal  of  wreck  of i»117;  ri,  861 

Grays  Harbor,  Wasb.,  improvement  of - h^^^j  iv,  2597 

Groat  Chazy  River, N.  Y., improvement  of 1,390;  IT,2493 

Great  Falls,  Potomac  River: 

Erection  of  fishways  at i,435;  vi,3224 

Tseof  water  power  of,  for  electric  lighting vi,  3256 

Great  Kanawha  River,  W.  Va. : 

Improvement  of - i>297;  111,1951 

Ojierating  and  care  of  locks  and  dams  on i,  299 ;  in,  1962 

Great  Lakes : 

See  also  Northern  and  Northwettem  Lakes. 

Improvement   of   channels   in   connecting  waters  of,  between  Ohicogo, 

Duluth,  and  Buflalo .— i,361;  iv.2261 

Raft-towing  on,  and  connecting  waters i,368;  iv,  2378 

Great  Pedee  River,  S.C.,  improvement  of i»  1*70;  11,1076 

Great  Sodns  Bay,  N.  Y.,  improvement  of  harbor  at ^ .  i,  385 ;  iv,  2464 

Green  Bay,  Wis.,  water  levels •^. i,441;  vi,3430 

Green  Bay  Harbor,  Wis.,  improvement  of i,  318 ;  iv,  2053 

Green f  George  G.  (schoonex),  removal  of.wreck  of -  1, 168;  ii,  1065 

Green  Jacket  Shoal,  Providence  River,  R.  L,  removal  of i,  57,   592 

Gyeen  River,"  Ky.: 

Improvement  of,  above  mouth  of  Big  Barren  River  (Lock  No.  5).  i,  302;  in,  1971 

Operating  and  care  of  locks  and  dams  on... i,302;  in,  1972 

Reconstruction  of  Lock  No.  2,  at  Rumsey 1,302;  ni,  196S 

C^ii  enport  Harbor,  N.  Y.  : 

Establishment  of  harbor  lines — —  i,422,*716 

Improvement  of ► —  i,  78,692 

Grifton,  N.  C,  construction  of  bridge  across  Contentnia  Creek  near i,426 

Grossepoint  Channel,  Mich.,  improvement  of l,  366;  iv,  2376 

(Jrovcrs  Clift",  Mass.,  site  for  fortification i,  13 

Gun  butteries -^ .i,5,:ll,  12 

Gnu  emplncements '. i,  5 

Gun  platforms . i,  12 

Guyaudot to  River,  W.  Va.,  improvement  of — 1^306;  in,20Q4 

II. 

Hampton  Ro.ads,  Va.,  defense  of i,  6, 10 

Handkerchief  light-ship,  Mass.,  removal  of  wreck  near -..  1, 62, 612 

Hjiudkcrchief  Shoal,  Mass.,  removal  of  wreck  in  slongh  of i»  62, 608 

Hankinsons  Ferry,  Miss.,  construction  of  bridge  across  Big  Black  River i,  430 

Harbor  lines,  establishment  of.. 1,20,422 

Alameda  Harbor,  Cal .1,424;  iv,2505 

Delaware  River,  Pa.  and  N.J - 1,4^;  n,864 

Everett  Harbor,  Wash 1,424;  iv,2B27 

Green  port  Harbor,  N.  Y - 1,422,716 

Harlem  .River,  N.Y- 1,422,786 

Missouri  River,  Kans.  andMo.. i,423;  vi,3159 

Napa  River,  Cal 1,424;  iv,2522 

Niagara  River,  N.Y _ 1,424;  iv,3452 

Oakland  Harbor,  Cal X.424;  JV, :S05,-2506 

Oconto  Harbor,  Wis 1,424;  iv,.2134 

Ohio  River,  Ohio _ 1,423;  in,  1894 

Patchogne  River,  N.  Y  .- 1,422,719 

St.  Joseph  Harbor,  Mich - i,424;  n%2258 

San  Francisco  Bay,  Cal j,424;  iv, 2505, 2506 

Shrewsbury  River,  N.J 1,423.823 

Superior  Bay,  Wis 1,423;  iv,2039 

Westchester  Creek,  N.Y 1,423,790 
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Harbors  nnd  rivers.    See  Rivers  and  harbors. 
Harlem  River,  N.  Y. ; 

Improvement  of 1,86,741 

Modiiicatiou  of  harbor  lines i,  422, 786 

Harlowo  and  Clubfoot  Canal.  N.  C,  improvement  of  waterway  via. ..  i,  159;  Ji,  1030 

Harlowo  River,  N.  C,  improvement  of  waterway  via i,  159 ;  ii,  1030 

Harraseekot  River,  Me.,  improvement  of ^ i,  29, 512 

Hartford,  Conn. : 

Improvement  of  Connecticut  River  above i,  65, 630 

Improvement  of  Connecticut  River  below 1,66,632 

Hattcras,  Cape,  N;  C,  removal  of  wreck  near i,  168 ;  ii,  1065 

Haverhill,  Mass.,  alteration  of  city  bridge  obstructing  Merrimac  River  between 

Bradford  and 1,430 

Havre  de  Grace,  Md.,  improvement  of  Susquehanna  River  in  vicinity  of.  i,  124;  u,  886 

Hay  Lake  Channel,  St.  Marys  River,  Mich.,  improvement  of i,  364 ;  iv,  2367 

Hell  Gate,  East  River,  N.Y.,  improvement  of i,  87,751 

Hempstead,  N.  Y.,  construction  of  bridge  across  Nortons  Creek  by  town  of i,  427 

Henlopen  City,  Del.,  construction  of  temporary  bridge  uear^  across  canal 

connecting  Chincoteague  and  Delaware  bays i,  430 

Herr  Island,  Pa.,  construction  of  dam  in  Allegheny  River  at i,  292;  iii,  1918 

Hillsborough  River,  Fla.,  construction  of  bridge  at  Tampa i,  426 

MUtoUy  J.  D,  (canal  boat),  removal  of  wreck  of i,  132 ;  ii,  906 

Hingham  Harbor,  Mass.^  improvement  of i,  46, 557 

Hiwassee  River,  Tcnn.,  improvement  of h^^\  iii,1795 

Holland  (Black  Lake)  Harbor,  Mich.,  improvement  of i,  343;  iv,  2206 

Holstou  River,  Tenn.,  construction  of  bridge  at  Boyds  Ferry,  near  KnoxviUe. .  i,  427 

Hopkins,  L.  F.  (schooner),  removal  of  wreck  of i,  63, 620 

Horseshoe,  the,  Chesapeake  Bay,  removal  of  wreck  on i,  152 ;  ii,  987 

Housatonic  River,  Conn.,  improvement  of 1,71,654 

Houston,  Tex.,  construction  of  bridge  across  Buffalo  Bayou  by  city  of i,  428 

Hudson  (barge),  removal  of  wn^k  of ii,907 

Hudson  River,  N.  Y.,  improvement  of i,  83, 723 

Humboldt  Harbor  and  Bay,  Cal.,  improvement  of i,  401 ;  i  v,  2540 

Huntington  Harbor,  N.  Y.,  improvement  of 1,79,698 

Hnron  Harbor,  Ohio,  improvement  of ,  i>372;  'V,  2400 

Huron,  Lake : 

See  also  Northern  and  Northwestern  Lakes. 

Harbor  of  refuge  at  Sand  Beach,  Mich i,356;  iv,2247 

Water  levels i,441;  vi,  3319, 3430 

Hyannis,  Mass.,  improvement  of  harbor  of  refuge  at i,  50, 571 

Hyannis  Harbor,  Mass.,  removal  of  wrecks  in i,  63, 614, 615, 616 

Hydraulic  mining  in  California 1.421;  vi,3196 

I. 

Illinois  and  Mississippi  Canal,  111.,  construction  of i,  336 ;  iv,  2162 

Illinois  River,  111. : 

Improvement  of 1,334;  iv,  2150 

Operating  and  care  of  La  Grange  and  Kampsville  locks  and  dams .  i,  335 ;  iv,  2159 

Indian  River,  Fla..  improvement  ot 1. 188;  ii,  1225 

Indiana  Chute,  Falls  of  Ohio  River,  improvement  of i,  295 ;  iii,  1933 

Individnajs,  occupancy  or  injury  of  public  structures  by i,  20, 431 ;  vi,  3189 

Injury  to  structures  built  by  the  United  States l,  20, 431 ;  vi,  3189 

Inland  waterways.     See  Waterways. 

Inside  routes,  waterways,  etc.    See  Waterways. 

Ipswich  River,  Mass.,  improvement  of i,  38, 534 

J. 

Jamaica  Bay,  N.  Y.,  improvement  of, 1,93,779 

James  River,  Va.,  improvement  of 1, 133;  ii,  915 

Jeffreys  Point  Chanuel,  Mass.    See  Boston  Harbor. 

Jekyl  Creek,  Ga.,  improvement  of i,  181;  ii,  1197 

Judith,  Poiut,  R.  I.,  improvement  of  harbor  of  refuge  at i,  58, 596 

JuHa  (vessel),  removal  of  wreck  of 1,62,610 

Julietle  (vessel),  removal  of  wreck  of i,  62, 610 

K. 

Ranpsville  lock  and  da^^  Illinois  River,  111.,  operating  and  care  of..  i,335;  iv,2159 
Kanawha  County,  W,y  *   construe tion  of  bridge  across  Elk  River  at  Clen- 

dcnnin  by *"     i,429 
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ICansas  City,  Kans.^  catablishmftnt  of  b arbor  lines i,  423 ;  vi,  3159 

Kansas  City,  Mo.,  establishment  of  harbor  lines i»4>3;  vi,  31o9 

Kaskaskia  Kiver,  III.,  imprpvomeut  of i,  260;  iii,  16^4 

Kaukauua,  Wis. : 

Construction  of  bridge  across  Fox  River  and  canal  by  city  of r,  -427 

Construction  of  bridge  across  lock  of  canal  at  Little  Chute  by  city  of i,  429 

Kehet/f  John  P.  (schooner),  removal  of  wreck  of I,  62,  Gt2 

Kennebec  River,  Me.,  improvement  of i,  28,  508 

Kenosha  Harbor,  Wis.,  improvement  of i,  327 ;  i v,  2097 

Kensingrton  Rapid  Transit  Bridge  Company,  bridge  of i,  428 

Kent  Island,  Chesapeake  Bay,  removal  of  wreck  oif i,  132 ;  ii,  906 

Kent  (schooner),  removal  of  wreck  of i,  117 ;  ii,  861 

Kentucky  River,  Ky. : 

Improvement  of 1,303;  iii,  1980 

Operating  and  care  of  locks  and  dams  on i,  304 ;  iii,  1983 

Kewaunee  Harbor,  Wis.,  improvement  of i,  322;  iv,2066 

Keweenaw  Bay,  Mich.,  waterwav  across  Keweenaw  Point  from  Lake  Sunerior 
to: 

Improvement  of i, 312;  iv,  2029 

Operating  and  care  of i,  313;  iv,  2Q29 

Keweenaw  Point,  Mich.,  waterwAy  across: 

Improvement  of i,312;  iv,  2Q29 

Operating  and  care  of i,313;  iv,2029 

Key  West  Harbor,  Fla.,  improvement  of  northwest  entrance i,  189;  ii,  1230 

Keyport  Harbor,  N.  J.,  improvement  of i,  104, 815 

Kingston  Harbor,  Mass.^  improvement  of i,  47, 5€E2 

Klaskuine  River,  Oreg.,  improvement  of i,  418 ;  iv,  2663 

Knox  County,  Tenn.,  construction  of  bridge  across  Holston  River  by i,  427 

Knoxville,  Tenn.,  construction  of  bridge  across  Holston  River  near i,  427 

I,.       • 

La  Center,  Wash.,  construction  of  bridge  across  £a8t  Fork  of  Lewis  River....  i, 426 

Lafourche,  Bayou,  La.,  improvement  of i,  223 ;  in,  1356 

La  Grange  lock  and  dam,  Illinois  River,  HI.,  operating  and  care  of. ..  i,  335;  -iv,  2156 

Lake  Shore  and  Michigan  Southern  Railroad  Company,  bridge  of i,  425 

Lake  Street  Elevated  Railroad  Company,  brt^lgo  of . . .'. i,  426 

Lakes,  Great.    See  Great  Lakes  and  Northern  and  ^Northwestern  Lakes. 
Lakes,  Northern  and  Northwestern.     See  Northern  and  Northwestern  Lakes. 

Larchmout  Harbor,  N.  Y.,  improvement  of 1,77,686 

La  Trappo  River,  Md.,  improvement  of i,  126 ;  ii,  893 

Laws  of  Fifty-third  Congress,  second  session,  affecting  Corps  of  Engineers,  vi,  3455 

Lea,  Charles  (tugboat),  removal  of  wreck  of i,  132 ;  ii,  906 

Leaf  River,  Miss.,  improvement  of i,  216 ;  ii,  I32S 

Leon  (tug),  removal  of  wreck  of 1, 182 ;  ii,  12Q9 

Levisa  IfX)rk  of  Big  Sandy  River,  Ky.,  improvement  of i,  305 ;  iii,  2001 

Lewes,  Del. : 

Construction  of  pier  at i,  113;  li,  850 

Improvement  of  inland  waterway  from  Chincoteague  Bay,  Va.,  to  Delaware 

Bay  near i,  123;  n,884 

Lewis  River,  Wash.,  construction  of  bridge  at  La  Center,  across  East  Fork  of. .  i,  426 
Licking  River,   Ky.,   improvement    of,   between    Farmers    and    West    Lib- 
erty   1, 304;  HI,  1962 

Little  Chute,  Wis.,  construction  of  bridge  across  lock  of  canal  at i,  499 

Little  Harbor,  N.  H. ,  improvement  of  harbor  of  refuge  at 1, 35, 527 

Little  Kanawha  River,  W.  Va. : 

Improvement  of 1, 307 ;  iii,  2006 

Operating  and  care  of  lock  and  dam  on 1, 307 ;  ill,  2007 

Little  Pedee  River,  S.  C,  improvement  of 1, 169 ;  ii,  1074 

Little  Pigeon  River,  Tenn. ,  improvement  of 1, 277 ;  ill,  1800 

Little  Rock,  Ark.,  construction  of  bridge  across  Arkansas  River 1, 425 

Little  Rock  Bridge  and  Terminal  Railway  Company,  bridge  of 1, 4® 

Little  Sodus  Bay,  N.  Y.,  improvement  of  harbor  at i,  386 ;  i v,  2470 

Liverpool  (East),  Ohio,  construction  of  bridge  across  Ohio  River i,  425 

Livingston  Point,  Ky .,  preservation  of 1, 275 ;  III,  1792 

Locks  and  dams.    See  Canals. 

Lockwoods  Folly  River,  N.  C,  improvement  of i,  166;  ii,  1056 

Logstown,  Pa.,  removal  of  wrecks  in  Ohio  River  at 1, 2S9',  lu,  1889 
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Long  laland,  channel  between  Nixs  Mate  and.    See  Boston  Harbor,  Mass. 

Long  Island  iSoand,  removal  of  wrecks  in i,  82, 712, 714 

Long  Sand  Shoal,  Long  Island  Sound,  removal  of  wreck  near i,  82, 714 

Lookout,  Cape,  light-  house,  removal  of  wrecks  near 1, 168 ;  ii,  1065 

Lorenuvillo,  La. ,  construction  of  bridge  across  Bayou  Teche  near I,  429 

Louisa,  Ky.,  construction  of  lock  and  dam  in  Big  Sandy  River  near.,  i,  305;  iii,  1992 

Louisville  and  Tortland  Canal,  Ohio  River,  operating  and  care  of i,  295;  iii,  1935 

Louisville,  Ky.,  Falls  of  Ohio  liiver  at : 

Improvement  of i,  293 ;  in,  1929 

Improvement  of  Indiana  Chute I,  295 ;  in,  1933 

Operating  and  care  of  Louisville  and  Portland  Canal i,  295 :  ill,  1935 

Lower  Chipola  Ri  ver,  Fla.,  improvement  of i,  197 ;  ii,  1252 

Lower  Machodoc  Creek,  Va. ,  improvement  of i,  141 ;  ii,  950 

Lubec  Channel,  Me.,  improvement  of i,  21, 491 

Lndington  Harbor,  Mich.,  improvement  of i,  348 ;  i v,  2220 

Lula  (schooner),  removal  of  wreck  of i,  152 ;  ii,  987 

Lumber  River,  N.  C.  and  S.  C,  improvement  of i,  169 ;  ii,  1071 

Lynn  Harbor,  Mass.,  improvement  of i,  42, 545 

M. 

• 

McCIary ,  Fort,  reservation.  Me.,  site  for  fortification i,  13 

Mchenry,  Fort,  Md.,  sea  wall  at i,  14 

Mclntyre,  Fla.,  alteration  of  bridge  obstrnrting  Ocklochonee  River i,  431 

Machodoc  (Lower)  Creek,  Va.,  improvement  of i,  141 ;  ii,  950 

Mackeys  Creek,  N.  C,  improvement  of i,  155;  ii,  995 

Macon,  Bayou,  La.,  improvement  of 1,244 ;  iii,  1479 

Maiden  River,  Mass.,  improvement  of i,  43, 547 

Manasquan  River,  N.  J.,  improvement  of i,  107,822 

Manatee  River,  Fla.,  improvement  of '. . . .  i,  192;  ii,  1238 

Mauehac,  Bayou,  La.,  improvement  of i,  222;  in,  1354 

Manchester  Harbor,  Mass.,  improvement  of i,  41, 512 

Manistee,  Mich.,  construction  of  bridge  across  Manistee  River  by  city  of i,  427 

Manistee  Harbor,  Mich.,  improvement  of i,  348 ;  IV,  2223 

Manistee  River,  Mich.,  construction  of  bridge  at  Manistee 1, 427 

Manistique,  Mich.,  improvement  of  harbor  at i,  315 ;  iv,  2042 

Manitowoc  Harbor,  Wis.,  improvement  of i,  323 ;  iv,  2072 

Manokin  River,  Md.,  improvement  of i,  130;  ii,  901 

Maps,  military  and  other i,  'U3 

Marcus  Hook,  Pa.,  improvement  of  ice  harbor  at i,  112 ;  ii,  848 

Marquette,  Mich.,  improvement  of  harbor  at i,  313 ;  iv,  2035 

Marthas  Vineyard,  Muss. : 

Improvement  of  inner  harbor  at  Edgartown i,  51, 576 

Removal  of  wreck  near i,  63, 619 

Martins  Ferry,  Ohio,  establishment  of  harbor  lines  in  Ohio  River i,  423 ;  in,  1894 

Maryland  (steamer),  removal  of  wreck  of i,  118 ;  n,  862 

Mattaponi  River,  Va.,  improvement  of i,  144;  n,  966 

Mattawan  Creek,  N.  J.,  improvement  of 1,104,816 

Maumee  Bay,  Ohio.     See  Toledo  Harbor. 
Mauniee  River,  Ohio.     See  Toledo  Harbor. 

Maurice  River  Cove,  Delaware  Bay,  removal  of  wreck  in ii,  862 

Menominee  Harbor,  Mich,  and  Wis.,  improvement  of i,  316 ;  i v,  2045 

Menominee  River,  Mich,  and  Wis.,  improvement  of i,  316 ;  iv,  2047 

Memientau  River  and  tributaries.  La.,  improvement  of i,  227 ;  in,  1372 

Merrtmac  River,  Mass. : 

Bridge  between  Haverhill  and  Bradford  obstructing,  alteration  of i.  430 

Improvement  of i,  37. 532 

Mesetr,  Laura  E.  (schooner),  removal  of  wreck  of i,  63, 617 

Metropolitan  West  Side  Elevated  Railroad  Company,  bridge  of i,  427 

Mianus  River,  Conn.,  improvement  of i,  75,681 

Michigan  City  Harbor,  l^^    improvement  of i,  337 ;  i  v,  2188 

Michigan,  Lake: 

See  also  Northern  and  Vorthwestem  lakes. 

Dredging  harbors  on^iat  coast  of iv,2237 

Water  levels ^ e^^  i,44l;  vi,3430,^35 

wreckon i,152;ii,987 

are  River  in  vicinity  of.     1, 461 

1,70,650 

Military  and  other zi,'')M^V^^" "  "* .V.V.*. i,443 


•  ••  • 
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Military  depnrtments,  sarveys,  reconnaiMancoe,  and  explorations  in.,  i,  443;  vi,  9451 
Mill  Crook,  Ciucinnati,  Ohio,  examiuation  and  Borrej  for  ice  harbor  at  moatb 

of 1,289;  1X1,1890 

Milton  (barge),  removal  of  wreck  of i,  95, 786 

MilwaukeOf  Wis. : 

Improvement  of  harbor  at £,326;  iv,2091 

Improvement  of  harbor  of  refuge  at  Milwaukee  Bay i,  325 ;  i v,  2061 

Milwaukee  Ba^,  Wis.,  improvement  of  harbor  of  refuge  at i,  325;  iv,  2081 

Mines,  submarine i,  6 

Mingo  Creek,  S.  C,  improvement  of ',170;  ii,  lOSl 

Mining  casemates i,  6 

Mining,  hydraulic,  in  California i|421;  vi,  3169 

Minnesota  River,  Minn.,  improvement  of i,  267 ;  iii,  1725 

Mispillion  Biver,  Del.: 

Improvement  of 1, 122;  ii,  881 

Removal  of  wreck  in 1, 132 ;  n,  906 

Mississippi  River: 

Bridge  at  Red  Wing,  Minn.,  construction  of i,425 

Bridge  at  South  St.  Paul,  Minn.,  construction  of i,  425 

Des  Moines  Rapids,  improvement  of i,263;  iii,  16S3 

Des  Moines  Rapids  Canal  and  dry  dock,  operating  and  care  of.,  i,  263;  iii,  1684 

Falls  of  St.  Anthony,  Minn.,  improvement  above i|  264 ;  ixi,  1693 

Gauging,  and  tributaries 1,250;  iix,  1523 

Gauging,  at  St.  Paul,  Minn i,269;  m,1732 

Minneapolis  to  Missouri  River,  improvement  from i,  262 ;  lu,  1639 

Minneapolis  to  St.  Paul,  construction  of  locks  and  dams  from iii,  1640, 1681 

Ohio  River,  improvement,  surveys,  etc.,  below i,  420;  v,  2697 

Ohio  and  Missouri  rivers,  improvement  between i,  256;  in,  1577 

Piaquemine,  Bayou,  La.,  prevention  of  caving  at  mouth  of i,  232 ;  lu,  1385 

Qnincy  Bay,  111.,  improvement  of 1,262;  lU,  1639 

Reservoirs  at  headwaters  of 1,264;  iii,  1696 

Reservoirs  at  sources  of,  surveys  for m,  1736 

St.  Louis,  Mo.,  improvement  at i,  258;  iii,  1615 

Snag  boats  and  dredge  boats  on  upper  river,  operating i,  261;  iii,  1627 

Snags  nnd  wrecks  in Jower  river,  removing «....  i,  256 ;  m,  1567 

South  Pass,  inspection  of  improvement  of 1,20,219;  in,  1333 

Walnut  Bond,  Ark.,  examiuation  for  prevention  of  cut  into  St.  Francis 

River 1,225;  m,  1560 

Mississippi  River  Commission ..  i,  420;  v,  2897 

Mississippi  Sound,  removal  of  wreck  in i,  232;  ui,  1384 

Missouri,  Department  of  the,  report  of  engineer  officer i,  443;  vi,  3451 

Missouri  River : 

Bridge  at  Yankton,  S.  Dak.,  construction  of «« 1,425 

Establishment  of  harbor  lines  at  Kansas  City i,  423 ;  vi,  3159 

Examination  of,  between  Three  Forks  and  Canyon  Ferry,  Mont.,  to  deter- 
mine availability  of  water  power  * 1,272;  111,1775 

Improvement  of,  above  Sioux  City,  Iowa --  i,  270;  in,  1739 

Improvement  of,  etc.,  below  Sioux  City,  Iowa I,  421 ;  VI,  3075 

Removing  snags  above  Sioux  City,  Iowa ,.  1,271;  111,1772 

Missouri  River  Commission I,  421;  vi,3075 

Mitchell f  Katie  (schooner),  removal  of  wreck  of i,  63, 616 

Mobile,  Ala.,  alteration  of  bridge  across  Three  Mile  Creek,near , i,  430 

Mobile  and  Birmingham  Railway  Company,  bridge  of -—  1,490 

Mobile  and  Dauphin  Island  Railroad  and  Harbor  Company,  bridges  of i,  426 

Mobile  Harbor,  Ala.,  improvement  of I,  210 ;  il,  1301 

Mobile  River,  Ala.,  removal  of  wreck  in..- - 1,219;  li,  1332 

Mokelumuo  River,  Cal.,  improvement  of 1,399;  iv,  2531 

Monomoy  Beach,  Mass.,  removal  of  wreck  near i,  63, 618 

Monomoy  li fe-saving  station,  Mass.,  removal  of  wreck  near 1, 62, 607 

Monomoy  Point,  Mass.,  removal  of  wrecks  at  and  near 1, 62, 63, 606^  608 

Monomoy  Point  light-house,  Mass.,  removal  of  wrecks  near i,  63, 616»  617 

Mououfralicla  River,  W.  Va.  and  Pa.: 

Bridge  at  Pittsburg,  Pa.,  construction  of 1,426 

Constrnction  of  locks  and  dams  on i,  290;  III,  1903 

Improvement  of 1,290;  ui,  1903 

Operating  and  care  of  locks  and  dams  Nos.  8  and  9 i,  291;  iii,  1906 

Purchase  of  Lock  and  Dam  No.  6 i,  291;  ui,  1911 

Purchase  of  Lock  nnd  Dam  No.  7 1,291;  lU,  1911 

Monroe,  Fort,  Va.,  water  supply  at i,  14 

Monroe  Harbor,  Mich i,368;  iv,2383 
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Monroe,  Loring  (canal  boat),  removal  of  wreck  of i,  182;  ii,  907 

Moutgoniery,  Ala.,  conBtiaction  of  bridge  across  Alabama  River  D«ar i,  425 

Montgomery  Bridge  Company,  bridge  of i,425 

Moon,  W.  U.  (dredge),  removal  of  wreck  of 1, 232 ;  in,  1383 

Moosabeo  Bar,  Me.,  improvement  of 1,21,492 

MoiTUstown,  N.  Y.,  construction  of  bridge  across  St.  Lawrence  River i,  425 

Mortar  batteries ^ i,5, 11, 12 

Mortar  platforms i,  12 

Mount  Calvert,  Md.,  construction  of  bridge  across  Patuxent  River i^  428 

Mount  Desert,  Me.,  construction  of  breakwater  from  Porcupine  Island  to. . .  i,  23, 496 

Mount  Pleasant  and  Seaview  Railroad  Company,  bridge  of i,  431 

Mount  Pleasant  shore,  Charleston  Harbor,  8.  C,  improvement  of i,  172;  u,  1101 

Mount   Vernon  (schooner),  removal  of  wreck  of,  in  Maurice  River  Cove,  Dela- 
ware Bay 11,862 

Mount  Vernon  (schooner),  removal  of  wreck  of,  m  Root  River,  Wis.,  i,  330;  iv,2124 

Mnrtlerkill  River,  Del.,  improvement  of 1, 121 ;  u,  879 

Muscle  Shoals  Canal,  Tennessee  River,  Ala.,  ojterating  and  care  of i,  284 ;  iii,  1828 

Muskegon  Harbor,  Mich.,  improvement  of i,  345 ;  iv,  2211 

Muskingum  River,  Ohio: 

Construction  of  ice  harbor  at  mouth  of i,288;  iii,1874 

Improvement  of i,  288 ;  iii,  1875 

Operating  and  care  of  locks  and  dams  on i,  289;  iii,  1876 

Mystic  River,  Conn.,  improvement  of i,  64, 622 

Mystic  River,  Mass.,  improvement  of 1,43,547 

N.  and  W.  Ko,  4  (barge),  removal  of  wreck  of i,  62, 612 

Nanseinond  River,  Va.,  improvement  of i,  148;  ii,978 

Nantasket  Beach  Channel,  Mass.    See  Boston  Harbor. 

Nantucket,  Mass.,  improvement  of  harbor  of  refuge  at i,  50, 573 

Nantucket  Sound,  Mass.,  removal  of  wrecks  in  ana  near i,  62, 63, 604, 612, 620 

Napa,  Cal.,  establishment  of  harbor  lines i,  424 ;  iv,  2522 

Napa  River,  Cal. : 

Establishment  of  harbor  lines  at  Napa ^424;  iv,2532 

Improvement  of \ 1,393;  IV,  2507 

Narragansett  Bay,  R.  I : 

Defense  of i,6,7 

Improvement  of ^ 1,56,589 

Narraguagus  River,  Me.,  improvement  of if  22, 494 

Narrows  of  Lake  Champlain,  N.  Y.  and  Vt.,  improvement  of i,  392 ;  iv,  2499 

Natal bany  River,  La.,  improvement  of - i|221;  iii,  1353 

Nautilus  Shoal,  Chesapeake  Bay,  removal  of  M-reck  on i,  152 ;  ii,  987 

Navigable  waters,  construction  of  bridges  across i,  20, 424 

Navigation,  bridges  obstructing,  action  upon i,  20, 430 

Neches  River,  Tex.,  improvement  of ,  i,  232;  iii,  1381 

Nehalem  Bay,  Oreg.,  improvement  of  entrance  to i,  407 ;  i  v,  2588 

Neuse  River,  N.  C. : 

Improvement  of i,  159;  li,  1027 

Improvement  of  waterway  between  Beaufort  Harbor  nud i,  159;  ii,  1030 

New  Bedford  Harbor,  Mass.,  improvement  of i,  53, 582 

New  Ciistlc,  Del.,  improvement  of  ice  harbor  at i,  119 ;  ii,  873 

New  Haven  Harbor^  Conn. : 

Coustruction  of  breakwaters  in i,  60, 646 

Improvement  of 1,68,642 

Removal  of  wreck  in 1,82,712 

Now  Jersey,  channel  between  Staten  Island  and.  Improvement  of 1,96, 799 

New  River,  N.  C. : 

Improvement  of i,  1^2;  n,  1037 

Improvement  of  waterway  between  Betuifort  Harbor  and i,  161;  ii,  1034 

Improvement  of  waterway  between  Swansboro  »nd i,  161 ;  ii,  1037 

New  River,  Va.  and  W.  Vs.,  improvement  of -  i,30l;  in,  1965 

New  York  Central  and  llu^om  Biver  Railroad  Company,  bridge  of i,  430 

New  York  Harbor,  N.  Y  . 

Arthur  Kill,  improvef0*ttfc  of 1,97,796 

Bay  Ridge  Chanuej  injprovement  of i,  91, 764 

Bedloes  Island,  sq.^' ^^ji  j^t . .  »»1* 

Buttermilk  C/iaij77Si:^,pTovei^etit«f' i.  90, 761 

Channel  Ijetiyw^,  M  %l^  Ul^n^  ami  I^eT^  J«Twy ,  impTOvement  of i,  96, 799 

Davids  IsJantUo^ff^^^^^^demij^^^^ent       ^'^* 
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New  York  Harbor,  N.  Y. — Continued. 

Defense  of 1,6,6,7,447,449 

£a8t  lUver  and  Hell  Gate,  improvement  ot 1,87,751 

GovemorH  Island,  seawall  and  emVankmeut  at '. i,  14 

Gowauus  Bay,  improvement  of i,  91, 764 

Go wauiis  Creek  Channel,  improvement  of i,  91,  764 

Harbor  lines  in  Harlem  River,  modification  of i,  422,  786 

Harlem  River,  improvement  of I,  86,  74 1 

Harlem  River,  modification  of  harbor  lines  in I,  422, 786 

Improvement  of I,  92,  770 

Red  Hook  Channel,  improvement  of I,  91,  764 

Sea  walls  and  embankments i,  14 

Supervision  of 1,420;  iv,  2681 

Wreck  s,  removal  of i,  95,  785, 786 

Newbern,  N.  C: 

Bridge  obstructing  Trent  River,  alteration  of i,  431 

Improvement  of  waterway  between  Beaufort  Harbor  and i,  159  ;  ii,  1030 

Newburyport  Harbor,  Mass.,  improvement  of i,  36,  529 

Newport  Harbor,  R.  I.,  improvement  of i,  57, 593 

Newport  River,  N.  C,  improvement  of  waterway  via i,  159 ;  u,  1030 

Newtown  Creek,  N.  Y.,  improvement  of i,  89, 757 

Niagara  Falls,  N.  Y.,  improvement  of  Niagara  River  to i,  381 ;  i v,  2447 

Niagara  River,  N.  Y. : 

Establishment  of  barbor  lines  at  Squaw  Island i,  424 ;  iv,  2452 

Improvement  of,  from  Tonawanda  to  Port  Day  (Niagara  Falls).,  i,  381 ;  iv,  2447 

Improvement  of  Tonawanda  Harbor  and i,  381 ;  i v,  2444 

Nixs  Mate,  channel  between  Long  Island  and.     See  Boston  Harbor,  Mass. 

Nomini  Creek,  Va.,  improvement  of 1, 140;  ii,  948 

Nooksack  River,  Wash.,  improvement  of  (Paget  Sound  and  tributaries) .  i,  412 ;  i  v,  2619 
Norfolk  Harbor,  Va. : 

Improvement  of,  and  approaches i,  146 ;  ir,  973 

Improvement   of   approach  to,  between  Lambert  Point  and  Fort  Nor- 
folk   1,147;  11,977 

Improvement  of  waterway  between  Albemarle  Sound  and ly  1^1 ;  ii,  1^3 

Norfolk,  Va.,  improvement  of  approach  to  U.  S.  navy-yard  at i,  147;  ii,  977 

Norfolk  (West),  Va.,  construction  of  bridge  across  Western  Branch  of  Eliza- 
beth River i,429 

North  East  (Cape  Fear)  River,  N.  C,  improvement  of i,  163 ;  ii.  1(M0 

North  Landing  River,  Va.  and  N.  C,  improvement  of i,  152 ;  ii,  986 

Northern  and  Northwestern  Lakes: 

Charts,  correcting,  printing,  and  issuing  of i,  438, 440 ;  vi,  3315 

Estimates i,  441 

Improvement  of  channels  in  connecting  waters  of i,  361 ;  iv,  2261 

Raft-towing  on,  and  connecting  waters i.  368 ;  iv,  2378 

Surveys 1,437:  vi,3315 

Water  levels i,*4^1;  vi,  3319, 3430 

Northwestern  Elevated  Railroad  Company,  bridge  of I,  428 

Nortons  Creek,  N.  Y.,  construction  of  bridge  at  Hempstead i,  427 

Noxubee  River,  Miss.,  improvement  of i,  214 ;  u,  1318 

O, 

Oak  Orchard  Harbor,  N.  Y.,  improvement  of i,  383;  iv,  2451 

Oakland  Harbor,  Cal. ; 

Establishment  of  harbor  lines 1,424;  iv,2505,2506 

Improvement  of i,  392;  iv,250l 

Obion  River,  Tenn.,  improvement  of 1,273;  ill,  1785 

Obstructions  to  navigation,  action  upon  bridges  constituting i»  20, 430 

Occoquan  Creek,  Va.,  improvement  of i,  138 ;  ii,  941 

Occupancy  of  structures  built  by  the  United  States i,  20, 431 ;  vi,  3189 

Ocean  Traveller  (schooner),  removal  of  wreck  of i,  62, 603 

Ocklawaha  River,  Fla.,  improvement  of i,  187 ;  ii,  1221 

Ocklochonee  River,  Fla.,  alteration  of  bridge  obstructing,  at  Molntyre i.  431 

Ocmnlgee  River,  Ga.,  improvement  of i,  179 ;  ii,  1181 

Oconee  River,  Ga.,  improvement  of .i,  179 ;  ii,  1175 

Oconto  Harbor,  Wis. : 

Modification  of  harbor  lines 1,424;  iv,2124 

Improvement  of i,  317 ;  i v,  2049 

Ocraooke  Inlet,  N.  C,  improvement  of i,  155;  u,996 
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Office  of  the  Chief  of  Engineers i,  444 

Officers  of  Corps  of  Engineers.    See  Corps  of  Engineers. 

Oedensburg  Harbor,  N.  Y.,  improvement  of i,  389 ;  iv,  2491 

Ohio  River: 

Beaver  River,  Pa.,  constrnction  of  dam  below i,  287 ;  Hi,  1870 

Bridge  at  East  Liverpool,  Ohio,  construction  of i,  425 

Dam  No.  2,  location  of i,  287 

Davis  Island  Dam,  operating  and  care  of i,  287 ;  iii,  1867 

Falls  of,  Louisville,  Ky.,  improvement  of i^  293 ;  iii,  1929 

Harbor  lines  between  Martins  Ferry  and  Bellaire,  Ohio,  establishment 

of 1, 423 ;  III,  1894 

Ice  harbor  at  mouth  of  Muskingum  River,  construction  of i,  288;  iii,  1874 

Ice  harbors  at  mouths   of   Crawfish  and  Mill  creeks,  Cincinnati,  Ohio, 

examination  and  survej'  for i,  289 ;  iii,  1890 

Improvement  of i,  285 ;  m,  1836 

Indiana  Chute,  improvement  of i,  295 ;  iii,  1933 

liouisville  and  l\)illaud  Canal,  operating  and  care  of i,  295 ;  iii,  1935 

Snagbont  on,  operating i,  287 ;  iii,  1861 

Wrecks  in,  removal  of I,  289 ;  iii,  1889 

Olcott  Harbor,  N.  Y.,  improvement  of i,  382 ;  iv,  2450 

Old  Chatham  Roads,  Mass.,  removal  of  wreck  in i,  63, 613 

Olympia,  Wash.,  improvement  of  harbor  at '» 411 ;  i v,  2606 

Onancock  Harbor,  Va.,  improvement  of i,  1^ ;  ii,  902 

Ontario,  Lake: 

See  also  Northern  and  Northwestern  Lakes. 

Water  levels i,441;  vi,  3430,  3436 

Ontonagon,  Mich.,  improvement  of  harbor  at i,  311 ;  iv,  2026 

Orange  ('ounty,  Tex.,  construction  of  bridge  across  Cow  Bayou  by i,  426 

Osage  River,  Mo.,  improvement  of i,  260;  iii,  1620 

Oswi'go  Harbor,  N.  Y.,  improvement  of i,  386 ;  i  v,  2476 

Otter  Creek,  Vt.,  improvement  of i,  391;  i v,  2497 

Ouachita  River,  Ark.  and  La.,  improvement  of i,  241 ;  in,  1455 

Outer  Middle  Ground,  Chesapeake  Bay,  removal  of  wreck  on it  152 ;  ii,  987 

P. 

Padncah,  Ky.,  preservation  of  Livingston  Point,  near r,  275 ;  in,  1792 

Pamlico  River,  N.  C,  improvement  of. i,  156 :  ii,  1019 

Pamunkey  River,  Va.,  improvement  of i,  145 ;  ii,  968 

Panther  (steamer),  removal  of  wreck  of i,  82, 713 

Parkers  River,  Mass.,  removal  of  wreck  near ■. i,  63, 620 

Pnarngoula  River,  Miss.,  improvement  of i,  215 ;  if,  1319 

Pasf|TU)tank  River,  N.  C,  improvement  of i.  154  ;  ii,  994 

Passaic  County,  N.  J .,  construction  of  bridge  across  Passaic  River  at  Paesaic  by .  i,  428 

Passaic,  N.  J.,  construction  of  bridge  across  Passaic  River i,  428 

Passaic  River,  N.  J, : 

Above  Newark,  improvement  of i,  100,  802 

Below  Newark,  improvement  of i,  9i»,  801 

Bridge  at  P:)6saic,  construction  of i,428 

Improvement  of i,  99, 801 

Patapsco  River,  Md. : 

Improvement  of,  and  channel  to  Baltimore i,  132 ;  ii,  909 

Improvement  of  channel  to  Curtis  Bay i,  133;  ii,9l4 

Patchojjue  River,  N.  Y. : 

Establishment  of  harbor  lines 1,422,719 

Improvement  of 1,81,705 

Patuxent  River,  Md. : 

Bridiro  at  Mount  Calvert,  constrnction  of i,  428 

Improvement  of 1, 141;  ii.  {^3 

Pawca tuck  Ri  ver,  R.  I.  and  Conn.,  improvement  of i,  60, 600 

Pawtucket  l»Mver,  R.  I. : 

Iniprovrment  of i,  r»5.  587 

Hemovnl  of  wrecking i.  aS.  620 

Pawtuckot,  R.  I.,  removaj  'of  vrreck  at i,  63, 620 

Pearl  River,  Miss.,  inij)rovrf,fiient  of: 

Below  Jackson  ...^    *         , i, 217;  ii,  1326 

Between  .Jaoksou  ^^'  -  /^aVthage i,  217 ;  n,  1328 

Between  Cartha/r^V/fJ  K? {{iuhxivs i,21S;  ii,  1329 

Peaso  Creek,  F/a.,iVw/)^7|,il  ^gtt  of i,  191;  ii,  1236 

EXG  94 .^  \rif^ 


1 8  INDEX. 

Pelican  (schooner),  removal  of  wreck  of i,  378 ;  iv, 

Pennypack  Creek,  Pa.,  cuustrnction  of  bridge  across,  at  Philadelphia i,  429 

Penobscot  River,  Me.,  improvement  of i,  24, 499 

Pensacola  Harbor,  Fla. : 

Defenseof i,6,10, 11 

Improvement  of i,203;  ii,  1268 

Pensankee  Harbor,  Wis.,  improvement  of 1, 318 ;  iv,  2052 

Pentwatcr  Harbor,  Mich .,  improvement  of i,  347 ;  iv,  2218 

Perit  (steamer)   remova)  of  wreck  of 1, 49,  508 

Pern  re,  Asa  IL  (schooner) ,  removal  of  wreck  of i,  63, 618 

Petahima  Creek,  Cal.,  improvement  of 1,400;  iv,  2538 

Petit  Jean  River,  Ark.,  improvement  of i,  253 ;  iii,  1546 

Petoskey  Harbor,  Mich.,  impi  ovement  of 1, 353 ;  iv,  2235 

Philadelphia,  Pa.,  construction  of  bridge  across  Pennypack  Creek  by  city  of.,  i,  429 
Philadelphia  Harbor,  Pa. : 

Establishment  of  harbor  lines i,423;  ii,  864 

Defense  of 1, 6, 9, 11 

Improvement  of 1,108,110;  11,827,836 

Mifllin,  Fort,  sale  of  Government  land  in  vicinity  of i,  461 

Piers  built  by  the  United  States,  occupancy  or  injury  of i,  20, 431 ;  vi,  3189 

Pigeon  bayous,  La.,  improvement  of 1, 224 ;  ill,  1361 

Pittsburjr,'  Pa. : 

Bridge  across  Monongahela  River,  construction  of,  by  city  of i,  426 

Davis  Island  Dam,  Ohio  River,  near,  operating  and  care  of i,  287 ;  lu,  1867 

Herr  Island  Dam,  Allegheny  River,  near,  construction  of 1,292;  iii,  1918 

Wrecks  in  Ohio  River  below,  removal  of i,289;  in,  1889 

Plaqnemine,  Bayou.  La. : 

Improvement  of 1,224;  ui,  1361 

Prevention  of  raving  at  mouth  of i,232;  iii,  13^ 

Platforms,  gun  and  mortar i,  12 

Plattsburg  Ilarbor,  N.  Y .,  improvement  of i,  390 ;  i V,  2495 

Plymouth  Harbor,  Mass..  improvement  of 1,47,560 

Point  Breeze,  Schuylkill  iliver,  removal  of  wreck  below i,  118 ;  ii,  862 

Point  Judith,  R.  I.,  improvement  of  harbor  of  refuge  at 1,58,596 

Point  San   Pablo,   Cal.,   establishment  of  harbor   lines    in    San    Francisco 

Bay  at i,*24;  iv,2505 

Pollock  Rip  Cliannel,  Mass.,  removal  of  wreck  in i,  62, 604 

Pontchartrain,  Lake,  La.,  removal  of  wreck  in i,  232 ;  III,  1383 

Pontchatoula  River,  La.,  improvement  of i,  221 ;  iii,  13i52 

Popes  Island,  Va.,  removal  of  wreck  off n,  907 

Porcupine  Island,  Me.,  construction  of  breakwater  f^om  Mount  Desert  to. .  1, 23, 496 

Port  Chester  Harbor,  N.  Y.,  improvement  of i,  76,  683 

Port  Clinton  Harbor,  Ohio,  improvement  of 1, 370 ;  iv,  2394 

Port  Day,  N.  Y.,  improvement  of  Niagara  River  to _ i,  381 ;  i v,  2447 

Port  Huron,  Mich.,  improvement  of  Black  River  at i,  358 ;  iv,  2251 

Port  Jefferson  Harbor,  N.  Y".,  improvement  of 1,78,  694 

Port  Norfolk,  Va.,  construction  of  bridge  across  Western  Branch  of  Elizabeth 

River 1,429 

Port  Royal  and  Augusta  Railway  Company,  bridge  of i,  429 

Port  Washington  Ilurbor,  Wis.,  improrement  of i,  325 ;  iv,  2079 

Portage  Lake  and  Lake  Superior  ship  canals,  Mich: 

Improvement  of 1,312;  iv,2029 

Operating  and  care  of i,  313 ;  iv,  2029 

Portage  Lake,  Houghton  County,  Mich.,  waterway  across  Keweenaw  Point  ^da : 

Improvement  of i,312;  iv,2029 

Operating  and  care  of 1,313;  iv,2029 

Portage  Lake,  Manistee  County,  Mich.,  improvement  of  harbor  of  refuge 

at 1,350:  iv,2228 

PortJigo  River,  Houghton  County,  Mich.,  waterway  across  Keweenaw  Point  via : 

Improvement  of I|312;  iv,2029 

Operating  and  care  of 1,313;  iv,2021> 

Portland  Harbor,  Me. : 

Cushings  Island,  site  for  fortification i,  13 

Defense  of i,  6 

Improvement  of 1,30,514 

Improvement  of  channel  in  Back  Cove 1,31,517 

Portland,  Oreg. : 

Defense  of  harbor  at i,  5 

Willamette  River  above,  improTttnent  of I|^17;  iv,2659 

Willnmette  River  below,  improvement  of 1^41^6;  iv,  2©4 
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Potomac  River : 

Eastern  Branch  of  (Anacostia  River) ,  improyement  of i,  138 ;  ii,  939 

Great  FallB,  erection  of  fish  ways  at i,435;  vi,3224 

Great  Falls,  use  of  water  power  for  electric  lighting vi,  3256 

Washington,  D.  C,  improvement  at i,  135 ;  n,  925 

Wreck  in  Washington  Channel,  removal  of i,  145 ;  ii,  971 

Potsluirg  Creek,  Fla.,  alteration  of  bridge  obstructing i,  431 

IViwow  River,  Mass.,  improvement  of 1,37,533 

Presquo  Isle  Peninsula,  Erie  Harbor,  Pa.,  preservation  of i,  379 ;  i v,  2433 

Prcsqu'  He,  Mich.,  removal  of  wreck  in  harbor  of i,  361 ;  iv,  2257 

Providence  River,  R.  I. : 

Improvement  of i,  56, 589 

Removal  of  Green  Jacket  Shoal i,  57, 592 

Removal  of  wreck  in i,  62, 612 

Province  town  Harbor,  Mass. : 

Improvement  of i>  48, 564 

Removal  of  wreck  in 1,49,568 

Public  buildings  and  grounds,  District  of  Columbia i,  435,  vi,  3265 

Public  works  of  the  United  States,  occupancy  or  injury  of 1,20^  431 5  vi,  3189 

Puget  Sound : 

Defense  of i,  5 

Improvement  of,  and  tributai'ies,  Washington i,  412 ;  iv,  2619 

Pultneyville  Harbor,  N.  Y.,  improvement  of i,  884 ;  iv,  2460 

Quiucy  Bay,  111.    See  Mississippi  River  improvement  between    Minneapolis  and 


month  of  Missouri  River. 
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Racine  Harbor,  Wis. : 

Improvement  of i,326;  iv,2094 

Removal  of  wrecks  in  Root  River i,330;  iv,2l24 

Raft-towiug  on  the  Great  Lakes  and  connecting  waters i,  368 ;  iv,  2378 

Rahway  River,  N.  J.,  improvement  of 1,101,807 

Rancocas  River,  N.  J.,  improvement  of i,  115 ;  11, 854 

Rappahannock  River,  Va.,  improvement  of i,  142 ;  11, 954 

Raritan  Bay,  jS.  J.,  improvement  of i,  94, 780 

Raritan  River,  N.  J.,  improvement  of i,  102, 808 

JRuymond,  Lizzie  (schooner),  removal  of  wreck  of 1, 82, 714 

Jt^ymond,  Siepheii  (schooner),  removal  of  wreck  of 1, 63, 615 

Rtsconnaissances,  explorations,  and  surveys  in  military  departments  i,  443;  vi,  3451 

Red  Hook  Channel,  New  York  Harbor,  K.  Y.,  improvement  of i,  91, 764 

Red  River,  La.  and  Ark. : 

Improvement  of i,238;  iii,  1415 

Improvement  of,  above  Fulton,  Ark i,  240;  iii,  1452 

Red  River  of  the  North,  Minn,  and  N.  Dak.,  improvement  of i,  268;  in,  1728 

Red  Wing,  Minn.,  construction  of  bridge  across  Mississippi  River  by  city  of i,  425 

Redwood  Creek,  Cal.,  improvement  of i,  394 ;  i v,  2509 

Rivers  and  harbors : 

Estimates  for  examinations,  surveys,  and  contingencies  of i,  419 

Estimates  for  improvement  of i,  19 

Improvement  of 1, 19 

Roanoke  River,  N.  C,  improvement  of i,  153;  11, 989 

Rockland  Harbor,  Me.,  improvement  of i,  27, 506 

Hogei'B  (schooner),  removal  of  wreck  of 1,62,608 

Ifokea,  XelUe  V.  (schooner),  removal  of  wreck  of i,  62, 607 

Rondout  Harbor,  N.  Y.,  improvement  of i,  84, 736 

Root  River,  Wis.,  removal  of  wrecks  at  Racine i,  330 ;  1  v,  2124 

Rouge  River,  Mich. : 

Improvement  of  ....  i,  360;  iv,  2255 

Turning  basin  in...   *"'" i,361;  iv,2257 

Rough  River,  Ky.,ijnpr^r^^'-:"pt  of i,303;  111, 1978 

Rouse  Point,  Lake ChntJ^efV^   ^,  Y.,  breakwater  at i,390;  iv,2492 

Ramsey,  Ky.,  reconatr j,  *|)//i  *"^£  Lock  No.  2,  Green  River,  at i,  302 ;  lu,  1968 
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Sabine  Pass,  Tex.,  improyement  of  harbor  at i,  230 ;  iii,  1376 

Sabine  River,  Tex.,  improvement  of i,  231 ;  i ii,  1379 

Sacketts  Harbor,  In  .  Y. ,  improvement  of  harbor  at i,  388 ;  i  \%  2 186 

Saco  River,  Me.,  improvement  of 1,^,519 

Sacramento  River,  Cal: 

Improvement  of i,  399 ;  i  v,  2533 

Improvement  of,  and  tributaries i,  421 ;  vi,  3174 

Saginaw  River,  Mich.,  improvement  of i,  355 ;  iv%  2243 

Saint  Augnstine  Harbor,  Fla.,  improvement  of '  i,  187 ;  ii,  1223 

Saint  Clair  Flats  Canal,  Mich. : 

Improvement  of i,  365;  iv,  2371 

Operating  and  care  of i,  366;  iv,  2:^73 

Saint  Croix  River,  Me.,  improvement  of i,  20,  489 

Saint  Croix  River,  Wis.  and  Minn.: 

Improvement  of i,  266;  in,  1721 

Reservoirs  at  sources  of,  surveys  for iii,  1736 

Saint  Francis  River,  Mo.  and  Ark. : 

Examination  of  Walnut  Bend,   Misflissippi  River,  for  prevention  of  cut 

into  the 1,225;  ill,  1560 

Improvement  of,  in  Arkansas i,  255 ;  in,  1557 

Improvement  of,  in  Missouri i,  255 ;  in,  1564 

Saint  Georges  Creek,  Md.,  removal  of  wreck  in i,  145 ;  ii,  970 

Saint  Georges  River,  Md.,  removal  of  wreck  in i,  145 ;  ii,  970 

Siaint  Johns  County,  Fla.,  bridge  of i,  431 

Saint  Johns  River,  Fla. : 

Improvement  of  (from  Jacksonville  to  the  ocean) i,  182 ;  ii,  1211 

Improvement  of  upperriver i,  185 ;  ii,  1218 

Improvement  of  Volusia  Bar i,  186 ;  ii,  1220 

Saint  Joseph  Harbor,  Mich. :  • 

Establishment  of  harbor  line i,424;  iv,2258 

Improvement  of 1, 339 ;  i v,  2192 

Saint  Joseph  River,  Mich.,  improvement  of i,  340;  iv,  2197 

Saint  Lawrence  Railway  Company,  bridge  of i,  425 

Saint  Lawrence  River.  N.  Y. : 

Bridge  at  Morristown,  construction  of i,  425 

Improvement  of  shoals  between  Sister  Islands  and  Cross-over  Light  i,  389 ;  i  v,  2489 

Reexamination  of i,  440;  vi,  ^28 

Saint  lionis  Bay,  Wis.,  improvement  of i,  310 ;  iv,  2019 

Saint  Louis  Harbor,  Mo.,  improvement  of i,  258;  in,  1615 

Saint  Marys  Falls  Canal,  Mich. : 

Operating  and  care  of I,  363;  iv,  2267 

Water  levels  at  Sault  Ste.  Marie i,  441 ;  vi,  3319, 3430 

feaint  Marys  River,  Mich. : 

Improvement  of,  at  the  falls i,363;  iv,  2287 

Improvement  of  Hay  Lake  Channel i,  364 ;  iv,  2367 

Operating  and  care  of  St.  Marys  Falls  Canal i,  363 ;  iv,  2267 

Resurvey  of,  from  W'hitefiah  Bay  to  Detour  light-house 1, 439 ;  vi,  3317 

W\aterl«vels 1, 441 ;  vi.  3319, 3430 

Snint  Paul,  Minn.,  gauging  Mississippi  River  at 1, 269;  in,  1732 

Saint  Paul  (South),  Minn.,  construction  of  bridge  across  Mississippi  River  ...   i,  425 

Salem  Harbor,  Mass.,  improvement  of i>41,  543 

Sfilcni  River,  N.  J. : 

Improvement  of 1,116;  n,  857 

Removal  of  wreck  in  Delaware  River  at  entrance  to i,  118 ;  ii,  862 

Salkuhatchie  River,  S.  C,  improvement  of i,  173;  n,  1121 

San  Bernard  River,  Tex.,  construction  of  bridge  at  Churchills  Ferry i,  426 

San  Diego,  Cal.,  defense  of i,  5 

San  Diego  Harbor,  Cal.,  improvement  of 1,396;  iv,  2514 

San  Francisco  Bay,  Cal. : 

Defense  of  San  Francisco  Harbor i,  5. 6, 10,  465 

Establishment  of  harbor  lines i,  424;  iv.  2505,2506 

Improvement  of  Oakland  Harbor i,  392 ;  i v,  2501 

San  Francisco  Harbor,  Cal. : 

Defense  of 1,5,6,10,465 

Establishment  of  harbor  lines i,  424 ;  i  v,  2505 

San  Joaquin  River,  Cal.: 

Improvement  of i,  398 ;  iv,  2527 

Improvement  of,  and  tributaries i,  421 ;  vi,  3174 


INDEX.  21 

San  Lnis  Obispo  Harbor,  Cal.,  improyement  of i,  394 ;  i v,  2509 

San  Pablo,  Point,  Cal.,  establishment  of  harbor  lines  in  San  Francisco  Bay 

at 1, 424 ;  IV,  2505 

Sand  Beach,  Lake  Huron^  Mich.,  improyement  of  harbor  of  refuge  at.  i,  356 ;  i  v,  2247 

Sandnsky  Harbor,  Ohio,  improvement  of i,  371 ;  i v,  2396 

Sandusky  River,  Ohio,  improvement  of i,  372 ;  i  v,  2398 

Sandy  Bay,  Cape  Ann,  Mass.,  improvement  of  harbor  of  refuge  at I7  39, 536 

Santee  River,  S.  C,  improvement  of i,  170;  11, 1084 

Sarasota  Bay,  Fla.,  improvement  of i,  191 ;  11, 1237 

Saugatuck  Harbor,  Mien.,  improvement  of 1, 341 ;  iv,  2201 

Saugatuck  River,  Conn.,  improvement  of i,  73, 667 

Saugerties  Harbor,  N.  Y.,  improvement  of i,  84,734 

Savannah,  Florida  and  Western  Railway  Company,  bridge  of i,  426 

Savannah,   Ga.,  improvement   of  inside  route  between  Fernandina,    Fla., 

and 1, 182;  II,  1206 

Savannah  Harbor,  Ga. : 

Defense  of : 1, 6, 10 

Improvement  of i>174;  11, 1129 

Removal  of  wrecks  in 1, 182;  ii,  1209 

Savannah  River,  Ga. : 

Bridge  near  Augusta,  protection  of,  etc i,  429 

Improvement  of,  above  Augusta i,  177 ;  11, 1164 

Improvement  of,  between  Augusta  and  Savannah i,  176 ;  11, 1158 

Improvement  of  Savannah  Harbor i,  174 ;  11, 1129 

Removal  of  wrecks  in  Savannah  Harbor i,  182 ;  11, 1209 

Say  ville,  N.  Y.,  improvement  of  Browns  Creek i,  81, 708 

Schuylkill  River,  Ta. : 

Improvement  of I,  111 ;  ii,  846 

Removal  of  wreck  in 1, 118 ;  11, 862 

Sale  of  Government  laud  at  month  of,  in  vicinity  of  Fort  Mifflin i,  461 

Scituato  Harbor,  Mass.,  improvement  of i>46, 558 

Sea  Bright,  N.  J.,  establishment  of  harbor  lines  in  Shrewsbury  River  near  1,423,823 
Sea-coast  defenses.     See  Fortifications. 

Sea  Shore  Road  Company,  bridge  of i,  428 

Sea  walls i,  14 

ShannoHf  Ji.  H,  (vessel),  removal  of  wreck  of 1,62,609 

Sheboygan  Harbor,  Wis.,  improvement  of i,  324 ;  iv,  2075 

Sheepshead  Bay,  N.  Y.,  improvement  of i,  96, 796 

Ship  Island  Harbor,  Mississippi  Sound,  removal  of  wreck  in i,  232;  in,  1384 

Shoal  Harbor,  N.  J.,  improvement  of i,  105, 818 

Shovelful  Shoal,  Mass.,  removal  of  wreck  on i,  62, 606 

Shrewsbury  River,  N.  J. : 

Establishment  of  harbor  lines  near  Sea  Bright i,  423, 823 

Improyement  of 1, 106, 819 

Silver  Springs,  Ocala  and  Gulf  Railroad  Company,  bridge  of i,  429 

Sister  Islands,  St.  Lawrence  River,  N.  Y.,  improvement  of  shoals  near,  i,  389;  iv,  2489 

Siuslaw  River,  Oreg.,  improvement  of  mouth  of i,  405 ;  iv,  2573 

Skagit  River,  Wash.,  improvement  of  (Puget  Sound  and  tributaries),  i,  412;  iv,  2619 

Skamokawa  Creek,  Wash.,  construction  ot  bridge  across i,  429 

Smith  Island,  Delaware  River,  removal  of  wreck  above i,  117 ;  11, 861 

Smyrna  River.  Del.,  improvement  of i,  120 ;  11, 876 

Snake  River,  Wash,  and  Idaho: 

Improvement  of,  between  Huntington  Bridge  and  Seven  Devils  mining 

district i,407;  iv,2589 

Improvement  of  Upper  Columbia  River  and i,  408 ;  iv,  2590 

Snohomish  County,  Wash.,  construction  of  bridge  across  Stillaquamish  River 

by 1,429 

Snohomish     River,     Wash.,     improvement    of    (Puget    Sound    and     tribu- 
taries)   1,412;  IV, 2619 

Snoqualmie     River,    Wash.,    improvement    of     (Puget    Sound    and    tribu- 
taries)     1,412;  IV.  2619 

South  Chicago,  111. : 

Alteration  of  bridge  across  Calumet  River i,  430 

Construction  of  bri(]/r0  across  Calumet  River 1, 425 

South  Haven  Harbor,  J|t.*ii. ,  improvement  of i,  341 ;  1  v,  2198 

South  Pass,  Mississipft*  v^i  vor.  inspection  of  improvement  of i,  20,  219;  iii.  K^J3 

South  River.  N.  J.,  ii,,7  JJ^^^rtient  of 1,103,813 

South  St.  Paul  BeH  h^^O'*  iVl  Company,  bridge  of : i.  425 

South  St.  I*au],  Minji  I'lf^^ ruction  of  bridge  across  Mississippi  River i,  425 

Southampton,  A.  yV'j'^^f.'j  of  wreck  off i,  82, 713 
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Spny ten  Duy  vil  Creek,  N.  Y.,  recoDstniction  of  bridge  across 1, 430 

Squan  Kiver,  N.J.     See  Manasqnau  Kiver. 

Scjnnw  Island,  N.  Y.,  establisbment  of  barbor  lines i,  424 ;  iv,  2452 

Stamford  Harbor,  Conn.,  improvement  of i,  75, 677 

Staten  Isl.ind  and  New  Jersey,  improvement  of  cbanucl  between  i»  98, 799 

Steele  Wayou,  Miss.,  improvement  of i,  248 ;  in,  1511 

Stillaguamisu  Iliver,  Wash. : 

Improvement  of  (Piiget  Sound  and  tributaries) I,  412 ;  iv,  2619 

Construction  of  bridge  across i,  429 

Stillaquamish  River,  Wash.     See  StillaguamiBh  River. 

Stonington,  Conn.,  improvement  of  barbor  of  refuge  at i,  61, 602 

Structures  built  by  the  United  States,  occupancy  or  injury  of i,  20, 431 ;  Ti,  3189 

Sturgeon  Bay,  Wis.,  construction  of  bridge  across i,  428 

Sturgeon  Bay  and  Lake  Michigan  Ship  Canal^  Wis. : 

Improvement  of 1,319;  iv,2056 

Improvement  of  harbor  of  refuge  at  eastern  entrance i,  321 ;  iv,  2062 

Operating  and  care  of 1, 820 ;  I v,  2058 

Submarine  mines  i,  6 

SuUivans  Island,  S.  C. : 

Bridge  obstructing  cove  at,  alteration  of i,  431 

Improvement  of i,  172 ;  ii,  1101 

Site  for  fortification i,  13 

Snmpawanus  Inlet,  N.  Y.,  improvement  of i,  95, 794 

Sunken  Meadow,  Kaat  River,  N.  Y.,  removal  of  wrecks  off i,  95, 785, 786 

Superior  Bay,  Wis. : 

Improvement  of i,  310;  iv,  2019 

Modification  of  harbor  lines i,423;  I v,  2039 

Superior,  Lake: 

See  also  Northern  and  Northwestern  Lakes. 

Improvement  of  waterway  across  Keweenaw  Point  from  Keweenaw 

Bay 1,312;  iv,2029 

Operating  and  care  of  waterway  across  Keweenaw  Point  from  Keweenaw 

Bay 1,313;  iv,2039 

Water  levels , 1,441;  \%3430 

Supervisor  of  the  harbor  of  New  York i,  420 ;  iv,  2681 

Surveys,  examinations,  and  contingencies  of  rivers  and  harbors,  estimates  tor.  i,  419 
Surveys,  reconnaissances,  and  explorations  in  military  departments  .  i,  443;  vi,  3451 
Susquehanna  River,  vicinity  of  Havre  do  Grace,  Md.,  improvement  of.  i,  124;  ii,  886 
Sussex  County,  Del.,  construction  of  temporary  bridge  across  canal  connect- 
ing Chincoteague  and  Delaware  bays  by i,  430 

Suwanee  River,  Fla.,  improvement  of i,  195 ;  ii,  1246 

Swansboro,  N.  C,  improvement  of  waterway  between  New  River  and.  i,  161 ;  ii,  1037 

Swash  Channel,  Charleston  Harbor,  S.  C,  removal  of  wreck  in i,  174;  ii,  1128 

Swinomish  Slough,  Wash.,  improvement  of i,  412;  iv,  2611 

T. 

Tacoma,  Wash.,  construction  of  bridge  across  ship  channel  by  city  of i,  426 

Talisman  (tug),  removal  of  wreck  of i,  95, 785 

Tallahatchee  River,  Miss.,  improvement  of 1, 247 ;  iii,  1508 

Tampa,  Fla.,  construction  of  bridge  across  Hillsborough  River i,  426 

Tampa  Bay,  Fla.,  improvement  of. i,  193 ;  ii,  1241 

Tar  River,  N.  C.,. improvement  of 1,156;  u,  1019 

Tarentum,  Pa.,  construction  of  bridge  across  Allegheny  River  below i,  428 

Taunton  River,  Mass.,  improvement  of 1,54,586 

Tchefuncte  River,  La.,  improvement  of -• 1,220;  ill,  1349 

Tchula  Lake,  Miss.,  improvement  of i)247;  ill,  1506 

Teche,  Bayou,  La. : 

Bridge  near  Loreauville,  construction  of i,429 

Improvement  of I;  ^6;  iii,  1368 

Tennessee  River : 

Improvement  of i,  273;  iii,  1787 

Improvement  of,  above  Chattanooga,  Tenn i,  273 ;  iii,  1787 

Improvement  of,  at  Livingston  Point,  Ky i,  275 ;  iii,  1792 

Improvement  of,  below  Bee  Tree  Shoals,  Ala i,  274 ;  ii^  1790 

Improvement  of,  between  Chattanooga,  Tenn.,  and  foot  of  Bee 

Tree  Shoals,  Ala i,282;  in,  1821 

Operating  and  care  of  Muscle  Shoals  Canal,  Ala i,  284 ;  lu,  1828 

Tensas  River,  La.,  improvement  of i,  244;  iii,  1479 

Terrebonne,  Bayou,  I^a.,  improvement  of 1, 223 ;  in,  136Q 
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Thames  River,  Conn.,  improvement  of .  nt  /^q- 

Thomas,  Samuel  W,  rschooncr),  removal  of  wreck  oV.'.V.V.V.V.V ". i"  "145 '  ir'  ms 

Three  Mile  Creek,  Ala.,  alteration  of  bridge  near  Mobile  " " " '    '        '    /  aZ 

Thunder  Bay  Harbor,  Mich.,  improvement  of ,* "^ i."  Vv  901V 

Thunder  Bay  River,  Mich.,  improvement  of ." i  St' iv'^TJi 

Tickfaw  River,  La.,  and  tributaries,  improvement  of . . . .       t'  ooi  '  ttV  T^v> 

Ticonderoga  River.  N.  Y.,  improvement  of i  Ml '  J  v  o  iq« 

Tillamook  Bay  and  Bur,  Oreg.,  improvement  of '.;;;'. /  406  •  i v  ^^85 

Toledo  Harbor,  Ohio,  improvement  of i  Sfi9  .\ v '  9W 

rombigbee  River,  Ala.  and  Miss.,  improvement  of  .."'." .'." i^i-xi  1^11 

Below  Demopolis,  Ala \il¥  \i  W\\ 

Between  Demopolia,  Ala.,  and  Columbus,  Miss i'  21S-  ir  \V\% 

Between  Columbus  and  Fulton,  Miss i  21? •  tt  \%\k 

Between  Fulton  and  Walkers  Bridge,  Miss " /ou-  \i  \Vn 

Tonawanda  Harbor,  N.  Y.,  improvement  of .".V. i  '38I  •' iv  244! 

Tradewater  River,  Ky .,  improvement  of i  301  •  111  lOfiT 

Trent  River,  N.  C. :  i,  wi ,  iii,  iyb7 

Bridge  obstructing,  at  Newbem,  alteration  of i  431 

Improvement  of ViH^"-';,  iaok 

Trinity  River,  Tex.,  improvement  of '. i  2^-'iii  1401 

Tug  ^ork  of  Big  Sandy  River,  W.  Va.  and  Ky.,  improvement  of ... .  i'  306 1  111!  2002 
Two  Rivers  Harbor,  Wis.,  improvement  of i,323;  iv,2069 

U. 

. Urapqua  River,  Grog., improvement  of i  404-  iv  2569 

I7nrftn«  (bark),  removal  of  wreck  of .'.".'.  J  i82-  1/ 1209 

United  States  Engineer  School .'..*..!...  i  17  468 

United  States  structures,  occupancy  or  injury  of -'...'....  .V..'  1,20  431-  vi  3189 

Urbana  Creek,  Va.,  improvement  of 'i  143.  n  959 

Use  of  structures  built  by  the  United  States '."..'..  i,'  20, 431 ;  vi,  3189 

V. 

Vancouver,  Wash.,  improvement  of  Columbia  River  near i,  414 ;  i v,  2643 

Vermillion,  Bayou,  bay,  and  passes.  La.,  improvement  of i,  227 ;  in,  1370 

Vermillion  Harbor,  Ohio,  improvement  of i,  373 ;  i  v,  2403 

Vineyard  Haven,  Mass. : 

Improvement  of  harbor  at 1, 52, 578 

Removal  of  wrecks  in i^  62, 609 

Vineyard  Haven  Harbor,  Mass. : 

Improvement  of i,  52, 578 

Removal  of  wrecks  in i,  62,609 

Volusia  Bar,  Fla.,  improvement  of ^ i,  186j  11, 1220 

W. 

Wabash  River,  Ind.  and  111. : 

Improvement  of , i,  296 ;  in,  194*J 

Improvement  of,  above  Vincennes,  Ind 1,296;  111, 1946 

Improvement  of,  below  Vincennes,  Ind i,  296:  iii,  1943 

Waccamaw  River,  N.  C.  and  S.  C,  improvement  of i,  168 ;  11, 1067 

Wahkiakum  County,  Wash.,  construction  of  bridge  across  Bkamokawa  Creek 

by 1,429 

Walnut  Bend,  Mississippi  River,  examination  for  prevention  of  cut  into  St. 

.  Francis  River 1,225;  iu,1560 

Wappinger  Creek,  N.  Y.,  improvement  of i,  85, 740 

WappooCut,  B.C.,  improvement  of 1,173;  11, 1116 

Wareliam  Harbor,  Mass.,  improvement  of i,  52, 580 

Warren  County,  Miss.,  construction  of  bridge  across  Big  Black  River  by i,  430 

Warrior  River,  Ala. : 

Improvonaent  of  (below  Tuscaloosa) i,  212 ;  11, 1311 

Improvement  of,  between  Tuscaloosa  and  Daniels  Creek i,  211;  11, 1310 

Warwick Riv«r,  Md.,  improvement  of i,127;  11, 894 

Washington. D.C. :  ,  ic«.  „  ooa 

AnacoBtia  River,  improvement  of i,  lc8;  11, 939 

Great  Fallsj  Potomac  River,  use  of  water  power  for  electric  lighting  . . .  vi,  3256 

Potomac  River  at,  improvement  of ;  !i'Q-^l"?i2^ 

Public  buildings  and  grounds J'ifS:  vi'^?^ 

Washington  oquoduct i,«^i  vi,ijii« 
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Washingtou,  U.  C. — Continued. 

Washington  monument 1, 435 ;  vi,  3267 

Water  supply,  increasing i,  434 ;  vi,  3222 

Washington  and  Chcsapeiike  Beach  Railway  Company,  bridge  of i,  428 

WashiDgton  aqueduct,  Washington,  D.  C i,  432 ;  vi,  3193 

Washington  Bayou,  Miss.,  improvement  of i,  248 ;  in,  1511 

WaHhingtou  monument,  Washington,  D.  C i,  435 ;  vi,  3267 

Wateree  River,  S.  C,  improvement  of i,  171;  u,  1089 

Waterways : 

Between  Beaufort  Harbor  and  Newbern  (on  Neuse  River),'N.  C  ..  i,  159;  ii,  1030 

Between  Beaufort  Harbor  and  New  River 1, 161 ;  ii,  1034 

Between  Chincotea^ue  Bay,  Ya.,  and  Delaware  Bay,  near  Lewes,  Del., 

coustruciion  of  bridge  across  canal  connecting i,  430 

Between  Chincoteague  Bay,  Va.,  and  Delaware  Bay,  near  Lewes,  Del., 

improvement  of ijl23;  n,884 

Between  New  River  and  Swansboro i,  161 ;  ir,  1037 

Between  Norfolk  Harbor,  Ya.,  and  Albemarle  Sound,  N.  C h^^^t  n,983 

Between  Savannah,  Ga.,  and  Femandina,  Fla i,  182 ;  ii,  1206 

From  Keweenaw  Bay  to  Lake  Superior,  across  Keweenaw  Point,  improve- 
ment of 1,312;  IV,  2029 

From  Keweenaw  Bav  to  Lake  Superior,  across  Keweenaw  Point,  operat- 
ing and  care  of.... "^ 1,313;  IV,  2029 

Waukegan  Harbor,  111.,  improvement  of i,  328 ;  i v,  2100 

WellHect  Harbor,  Mass.,  improvement  of i,  48, 563 

West  Galveston  Bay,  Tex.,  improvement  of i,  235 ;  in,  1399 

West  Norfolk,  Ya.,  construction  of  bridge  across  Western  Branch  of  Elizabeth 

River 1,429 

West  Norfolk  and  Port  Norfolk  Drawbridge  Company,  bridge  of i,  429 

Westchester  Creek,  N.  Y.,  establishment  of  harbor  lines 1, 423,  790 

Westport  Point,  Mass.,  construction  of  bridge  across  East  Branch  of  Westport 

River i,  429 

Westport  River,  Mass.,  construction    of  bridge   across    East   Branch  of,  at 

Westport  Point i,429 

Weymouth  River,  Mass.,  improvement  of 1, 45, 556 

Whitej  Hari'y  (schooner),  removal  of  wreck  of i,  82,  71 1 

White  Lake  Harbor,  Mich. ,  improvement  of i,  346 ;  i v,  2215 

White  River,  Ark.,  improvement  of i,  253 ;  in,  1547 

White  River,  Ind.,  improvement  of i»  297;  in,  1948 

Whitehall  Harbor,  N.  Y.,  improvement  of 1,392;  iv,2499 

Wicomico  River,  Md.,  improvement  of i,  129 ;  ii,  899 

Wildfire  (schooner),  removal  of  wreck  of 1, 49, 568 

Willamette  River,  Oreg. : 

Defense  of  Portland 1, 5 

Improvement  of,  above  Portland 1, 417 ;  i v,  2659 

Improvement  of,  below  Portland i,  416 ;  iv,  2654 

Willapa  Ki  ver  and  Harbor,  Wash.,  improvement  of i,  409 ;  iv,  2595 

Willets  Point,  N.  Y. : 

Engineer  Depot 1, 18, 474 

Post  of 1,17,467 

Wilmington  and  Weldon  Railroad  Company,  bridge  of i,  426 

Wilmington  Harbor,  Cal.,  improvement  of i,  395;  iv,  2511 

Wilmington  Harbor,  Del.,  improvement  of i,  118 ;  ii,  870 

Wilmington  Harbor,  N.  C, : 

Defense  of i,  6 

Improvement  of  Cape  Fear  Ri  vor  above i,  164 ;  ii,  1044 

Improvement  of  Cape  Fear  River  at  and  below i,  164 ;  li,  1047 

Removal  of  wreck  in i,  168;  ii,  1065 

Wilson  Harbor,  N.Y.,  improvement  of 1,382;  iv,2448 

Wilsons  Point  Harbor,  Conn.,  improvement  of i,  73, 671 

Winthrop  Harbor,  Mass.,  improvement  of - i,  43, 547 

Winyaw  Bay,  S.  C,  improvement  of 1,167;  ii,  1059 

Wisconsin  Central  Railroad  Company,  bridge  of i»  427 

Wisconsin  River.  Wis.,  surveys  for  reservoirs  at  sources  of in,  1736 

Withlacoochec  Rivt»r.  Fla.: 

Bridge  at  Dnnnellon,  constrnction  of i,  429 

Improvement  of i,  193 ;  n,  1242 

Wolf  Riv(»r,  Wis.,  constrnction  of  bridge  at  Gills  Landing 1, 427 

Wrecks,  removal  of - i,  19 

Ashley  River,  S.  C i,  174;  ir,1128 

Ashtabula  Harbor,  Ohio 1,378;  iv,2426 
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Wrecks,  removal  of— Continued. 

Bamegat  Light.  N.  J.,  opposite ^  i,  117;  ii,861 

Big  Pigeon  Bayou,  La i,232;  iii,  1383 

Block  Island  Sound,  R.I 1,82,711 

Brandy  wine  Creek,  Del i,  132;  ii,907 

Bridesburg, Pa h^^^i  ii,861 

Brigantine  Shoal,  N.  J 1, 117;  ii,  861 

Browns  Led^e,  Mass.,  near i,  63, 619 

Cape  Fear  River,  N.  C.,  in  and  near  month  of i,  168 :  ii,  1065 

Charles,  Cape,  Va.,  at i,152;  ii,987 

Charleston  Harbor,  S.C i,  174;  ii,  1128 

Chatham,  Mass.,  near i,  62, 611 

Chatham  Bar,  Mass 1,49,568 

Chatham  Harbor,  Mass 1, 49, 568 

Chatham  Roads  (Old),  Mass , 1,63,613 

Chesapeake  Bay 1,132,152;  11,906,987 

Christiana  River,  Del I..132;  ii,  906 

Delaware  Bav,  in ii,  862 

Delaware  River,  Pa.andN.  J 1,117,118;  ii,861,«62 

East  River,  N.Y 1,95,785,786 

Elizabeth  River,  N.J 1,108,823 

Fanlkners  Island,  Long  Island  Sound,  near i,  82, 712 

Gednoy  Channel,  New  York  Harbor 1,95,785 

Grand  River,  La 1,232;  iii,  1383 

Handkerchief  light-ship,  Mass.,  near 1,62,612 

Hatteras,  Cape,  N.  C,  near i,  168 ;  ii,  1065 

Hyannis  Harbor,  Mass 1,63,614,615,616 

Kent  Island,  Chesapeake  Bay,  off 1^132;  ii,906 

Logstown.  Pa 1,289:  ui,  1889 

Long  Island  Sound,  in 1,82,712,714 

Long  Sand  Shoal,  Long  Island  Sound,  near ly  82,  714 

Lookout,  Cape,  light-house,  near i,  168 ;  ii,  1065 

Maurice  River  Cove,  Delaware  Bay,  in ii,  862 

Mispillion  River,  Del 1,132;  ii,906 

Mobile  River,  Ala 1,219;  ii,  1332 

Monomoy  Beach,  Mass.,  near i,  ^»  618 

Monomoy  life-saving  station,  Mass.,  near i,  62, 607 

Monomoy  Point,  Mass.,  at  and  near 1,62,63,606,608 

Monomoy  Point  light-house,  near i,  63,  616, 617 

Nantucket  Sound,  Mass.,  in  and  near i,  62, 63, 604, 612, 620 

Nautilus  Shoal,  Chesapeake  Bay,  on i,  152 ;  ii,  987 

New  Haven  Harbor,  Conn 1,82,712 

Now  York  Harbor,  N.  Y 1,95,785,786 

Ohio  River  below  Pittsburg 1,289;  ill,  1889 

Outer  Middle  Ground,  Chesapeake  Bay,  on 1, 152;  ii,  987 

Parkers  River,  Mass.,  near i,  63, 620 

Pawtucket,  R.  I  1,63,620 

■  Pittsburg,  Pa.,  below i,289;  ill,  1889 

Point  Breeze,  Schuylkill  River,  below 1,118;  ii,862 

Pollock  Rip  Channel,  Mass 1,62,604 

Pontchartrain,  Lake,  La 1,232;  iii.  iaS3 

Popes  Island,  Va.,  off ii,907 

Potomac  River,  D.  C i,  145;  ii,  971 

Presqu'Ile  Harbor.  Mich 1,361;  iv,2257 

Providence  River,  R.  I 1,62,612 

Provincetowu  Harbor,  Mass 1,49,568 

Root  River,  Racine,  Wis 1,330;  iv,2124 

St.  Georges  Creek,  Md 1,145;  ii,970 

St.  (Jeorges  River,  M<1 i,  145 ;  ii,  970 

Savannah  Harbor,  Ca 1, 182;  ii,  1209 

Schuylkill  Rivor.  Pa.,  below  Point  Breeze 1,118;  ii,862 

Ship  Island  Harbor,  Mississippi  Sound i,  232;  m.  13Kt 

Smith  Island,  Delaware  River,  above 1,117;  11.861 

Southampton,  N.  Y.,  off 1.8*2.  7t3 

Sunken  Meadow,  East  River,  N.  Y.,  off 1,95,78.5.786 

Vineyard  Haven  Harbor,  Mass j,  62, 609 

Y. 

Yamhill  River,  Oreg.,  i"        ^^^ement  of i,  417 ;  i v.  2661 

Yankton,  S.  Dak.,  conf^^^P \1^qii  of  bridge  across  Missouri  River i.  425 
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Yankton  Bridge  Company,  bridgo  of i,  425 

Yaqtiina  Bay,  Oreg.,  improvement  of i,  403 ;  iv,  2576 

Yazoo  Kiver,  Miss. : 

Improvement  of i,  245 ;  ill,  14S3 

Improvement  of  mouth  of i>246;  lU,  1488 

Yellow  Banks,  Wis.,  improvement  of i,  266;  iii,  1718 

Yellowstone   National  Park,   construction  and  improvement  of  roads  and 

bridges  iu 1, 441 ;  vi,  3439 

Yellowstone  River,  Mont,  and  N.  Dak.,  improvement  of i,  272;  iii,  1784 

York  Harbor,  Me.,  improvement  of i,  ^,  522 

Yo^k  River,  Va.,  improvement  of i,  143;  ii,  961 

Youngs  Bay,  Oreg.,  construction  of  bridge  across i,  428 

Youngs  River,  Oreg.,  improvement  of i,  418 ;  i v,  2663 

Yuba  River,  Cal.,  improvement  of 1, 421 ;  vr,  3174 

Ynmu,  Ariz.,  improvement  of  Colorado  and  Gila  rivers  at i,  ^97 ;  iv,  2521 

Zuuiuga  Shoal,  San  Diego  Harbor,  Cal i,396;  iv,25U 


